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HEARINGS  CONDUCTED  BT  THE  SUBCOMMITTEE,  MESSBS.  J.  A. 
HEMENWAT  (CHAIKMAN),  F.  H.  GLLLETT,  WASHINGTON  GARD- 
NER, M.  E.  BENTON,  AND  B.  A.  PIEBCE,  OF  THE  COMMITTEE. 
ON  AFFBOPBIATIONS,  HOUSE  OF  REPRESENTATIVES,  IN 
CHARGE  OF  THE  SUNDRT  CIVIL  APPROPRIATION  BILL  FOR 
1006,  ON  THE  DATS  FOLLOWING,  NAMELT: 

PUBLIC  BUILDINGS. 

Treasury  Department, 

Office  of  the  Secretary, 
Washingto7i^  January  6,  1904. 
Sir:  In  response  to  the  request  of  your  committee,  communicated 
*o  this  Department  through  the  Supervising  Architect  of  the  Treasury, 
JL  inclose  herewith  statements  relative  to  the  condition  of  appropria- 
tions for  public  buildings  under  the  control  of  the  Treasury  Depart- 
ment, to  wit:  Public  bufldings  in  course  of  construction  December  1, 
1903,  showing  limit  of  cost  of  site  and  building,  amount  appropriated, 
amount  paid  for  purchase  of  property,  incidental  expenses,  purchase 
of  site,  amount  paid  contingent  force  at  building,  amount  paid  for  serv- 
ices Office  Supervising  Architect,  amount  expended  for  construction 
under  contracts,  etc.,  amount  to  be  expended  under  existing  contracts, 
etc,  total  expenrlitures  and  contract  liabilities,  balance  available  for 
authorizations,  contracts,  etc.,  amount  to  be  appropriated  under  limit, 
whether  the  Secretary  is  authorized  to  contract  within  limit,  and  the 
date  of  authorization;  also  public  buildings  appropriated  for,  but  not 
in  course  of  construction,  with  the  same  information. 

I  also  tmnsmit  herewith,  upon  separate  and  detached  sheets,  state- 
ments relative  to  each  of  the  said  public  buildings  included  in  the  esti- 
mates for  the  fiscal  year  1905,  showing  the  limit  of  cost;  whether  site 
has  been  obtained  and  information  in  connection  therewith;  appropri- 
ations to  date;  balance  remaining  to  be  appropriated;  whether  con- 
tracts have  been  authorized  or  are  in  contemplation;  information  as  to 
proposed  work  of  construction;  and  the  amount  required  to  meet  con- 
templated expenditures  to  June  80,  1905. 

It  is  requested  that  twelve  copies  of  the  statements  referred  to,  as 
printed,  may  be  supplied  for  the  use  of  the  Office  of  the  Supervising 
Architect. 

Respectfully,  H.  A.  Taylor, 

Acting  Secretary. 
Hon.  James  A.  Hemenway, 

Chamnan  Onnmittee  on  Appropriations^ 

Ilirme  of  Repreaentatives. 
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SUNDRY    CIVIL    BILL. 

Suuartent  submitted  in  response  to  request  of  chairman  of  House  Committee  on 

under  control  of  the 


PUBLIC  BUILDINGS  IN  COURSE  OP 


Location. 


Aberdeen,  S.  Dak  . . . 
Abilene,  Tex 


Alexandria,  Va. 


Anniston,  Ala . 
Augusta,  Me... 


Baltimore,  Xd  , 
Bangor,  Me 


Batesville,  Ark... 

Beaumont.  Tex..., 
BoiaeCity,  Idaho. 

Boone,  Iowa 

Bridgeport,  Conn. 
Brunswick,  Oa  . . . 


Designation. 


Limit  of  cost 
of  site  and 
building. 


Burlington,  Iowa. 
Burlington,  Vt . . . 


Butte,  Mont ' 

Centerville,  Iowa ' 

Champaign,  111 

Cheyenne.  Wyo ' 

Chicago.Ill I 

Cleveland,  Ohio " 


Cumberland,  Md 

Dalla.M,Tex 


Denver,  Colo  .. 
Durham,  N.C.. 
Ellsworth,  Me  . 

Elmira.N.Y... 


Emporia,  Kans 

Fergus  Falls,  Minn . 


Fitchbun? ,  Mass . 

Fort  Smith,  Ark. 


:i 

Frooport,  111 I 

GoldslMiro.  N.  C , 

Grceneville.Tenn  ... 

Greenslx)ro,  N.  C | 

Harrison,  Ark 


Hartford,  Conn. 


Hastings,  Nebr 

Helena,  Mont 

Hoi  yoke,  Maw* 

Huntington,  W.  Va  . 

Indianapolis,  Ind  .... 

Jamestown.  N.  Y I 

Janesville,  Wis i 

Joliet.  Ill I 

Joplin,  Mo 

iCalamaziX),  Mich  ...' 

Kankakee,  111 I 

Kirkjfville,  Mo I 

Lawrence,  Mass I 


Post-office 

Post-office     and  I 
conrtrhouse.        ; 

Custom-house ' 
and  poet-office.  | 

Post -office 

Post-office,  court-  | 
house,  etc.  i 

Cu8tom-bou!4e  — 

CuMtom-house  ; 
and  post-office. 

Post-office     and  I 
court-house. 

do 

Public  building.. 

Post-office 

do I 

Custom-house  i 
and  post-office. 

Post-office.  I 

Post-office    and  , 
custom-house. 

Post-office 

do 

do 

Public  building . 

Post-office,  court- 
house, etc. 

Post-office,  cus- 
tom-house, and 
court-hou.se. 

Court-house  and 
post-office.  ] 

Court- house,  post- 
office,  etc.  I 

Mint  building.       | 

Post  office j 

Custom-house  , 
and  post-office. 

Post-office     and  I 
court-house. 

Post-office 

Court-house  and  | 
post-office.  I 

Post-office 

Court-house,  p^jst- 1 
office,  et<!.  I 

Post-office 

do ' 

Post-office     and  I 
court-house. 

Court-house,  post- 
office,  etc. 

Post-office  and 
cotirt-house. 

Custom-house 
and  post-office. 

Post-office 

Public  building . 

PoBt-office 

Post-office  and 
court-house. 

Court-house  and 
post-office. 

Post-office 

...do 

...do 

...do 

...do , 

...do , 

...do 

...do , 


»175,000.00 
100,000.00 

60,000.00 

160,000.00 
150,000.00 

1,600,000.00 
41,000.00 

80,000.00 

165,000.00 
250,000.00 
100,000.00 
100,000.00 
130,000.00 

40,000.00 
210,000.00 

800,000.00 
40,000.00 
85,000.00 

325,000.00 
4,760,000.00 

3,000,000.00 


appro- 
priated. 


Amount 
paid  for  pur- 
chase of 
property. 


1175,000.00 
100,000.00 

60,000.00 

75,000.001 
160,000.001. 

1.150,000.00' 
41,000.00|. 


85,168.45 
2,500.00 


3,800.00 


76,000.00 


42,500.00'         8.000.00 


22,000.00 
17, 500. 00 
11,500.00 


5,250.00 


165,000.00| 
250,000.00' 
45,000.00' 
100,000.00'. 
130,000.00] 

40,000.00:. 
180,000.00'. 

300.000.00 

28,750.00 

45,000.00 

825,000.00! 

4,000.000.001. 

1,450,000.00'      555,923.00 


Inci-     '  Amount 

dental    'paid  con 

expeiises,  tingent 

purchase    force  at 

of  site,     building. 


837.85  81,416.69 
10S.42'    4,059.76 


1,012.51 
642.71 


103.90 


1.00 

1.00 

10,000.001 

11,000.001 


150,000.00. 


150,000.00 


800,000.001  800.000.00        60,000.00| 

100,000.001  62,500.00         20,000.00 

7,000.001         7,000.00, 

282,000.00  232,000.00'        30,700.00 


60,000.00' 
115,000.001 

130,000.0ol 
100,000.001 

85,000.00 
50,000.00 
UO.OOO.OOj 

61, 650. 00! 

I 

lOO.OOO.OOJ 

240,000.00; 

135.000.00' 
:i50.ooo.ooi 

135. 000. 001 
150.000.00 

I 


60,000.00 
115,000.00' 

I 


9,600.00' 
18,000.00, 

130,000.00!        35,833.57' 


100,000.00'. 

85,000.00 
33, 750. 00 
47,500.001 

61,650.00. 

32,500.00; 


17,500.00 
8,000.00 
7,000.00 


•| 


5,400.00 


240,000.00'. 
I 
85,000.00' 
350,000.00 
73,750.00 
56,250.00' 
J 


9.500.00 
53.500.00 
15,000.00 
13,500.00 


2, 617, 423.  (>5   1, 942, 423. 65,      626,200.00 


150, 000. 00 
81,000.00' 

130, 000. 001 

150,000.00 
50,000.00! 
80, 000. 00, 
40,000.00, 

135,000.001 


150,000.00 
81.000.00' 

130, 000. 00 

150,000.00 
50. 000. 00! . 
37,500.00, 
10,000.00 

100,000.001 


13,907.93 
7,500.00 

15,000.00 
5,000.00' 


.1. 


13,500.00, 

5,500.00 

30,000.001 


11.19     5.198.21 


24.46 

86.13 
247.11 

22.55 
120.52 

5.3.45 


887.84 
32. 87 
24.07 

164.07 


98.25 


150,000.00       150,000.00!        20,000.00        226.49 


261.71 
21.95 


3,634.58 

5,388.85, 

547.50 

249.961 

4,653.76 


2,804.801 
418. 46. 


6,340.56 
57,060.Wj 

3.704.24' 


2,868.32! 

1,556.35' 

I 

41,99L11 


124. 


202.  f 
59.«i| 

57.25; 


32. 14{ 
30.65. 
19.75'. 


4,005.08, 

1,420.37' 
2, 152. 17 

2,891.911 

1,458.02 

2,071.43, 


756.41 


SUNDRY    CIVIL   BILL. 

Apprapriaiions  relative  to  condiiian  of  appropricaiona  for  public  buildings 
Treasury  Department, 

****** 

CONSTRUCTION  DECEMBER  1, 1908. 


Amount 
expended 
for  serv- 
ice. Office 
SaperviB- 
ing  Archi- 
tect. 


$7,500.00 
6,000.00 

3,000.00 

4,600.00 
2,500.00 

25,000.00 
750.00 


9,250.00 
12,500.00 
2,000.00 


Amount  ex- 
pended for 

construction 
under  con- 
tracts, etc. 


Amount  to      t«*«.i  o*  Balance 

be  expended    Jn5,,tuiL;    available  for 
under  exi8^   Penaitures     .^nthnriza- 


5,000.00 


6,000.00 
17,000.00 


16,250.00 
104,361.15 


48,000.00        205,301.97 


6,000.00 
5,000.00 
85,000.00 


11. 61)0. 00 

1,000.00 
5,750.00 

6,250.00 
5,000.00 

4,250.00 


4,000.00 


10,000.00 


17,500.00 


24.300.12 

8,200.00 
4,050.00 
6.500.0C 
6,500.00 


3,000.00 


967,800.43 
78,257.49 

15,863.95 

26,320.78 
296.  G5 

319,872.04 
5,285.66 

181.90 

78,402.14 

107,086.75 

502.21 

3S2.70 

88,490.43 

573.40 
3,198.56 

95,5^.29 

5,012.87 

69.91 

188,061.22 

2,507,571.60 


34,522.80 

26,239.37 

378,488.24 

256.20 

6,742.43 

176,466.61 

16,835.82 
53,215.16 

73,096.29 
7,319.19 

52,839.02 
45.  M 
269.45 

4,806.89 

241.64 

2,079.71 

828.471 

195,564.82' 

409.84 

29.89 

367,410.65 

60,939.61 

57,725.73 

86,196.02 

32,682.88 

16.895.00 

276.61 

281. 6t 

285.44 


ing  con- 
tracts, etc. 


181,288.10 
10,016.06 

38,156.98 

3,502.00 
5,657.50 

690,080.22 
7,068.16 


and  contract 
liabilities. 


authoriza- 
tions, con- 
tracts, etc. 


I   Secre- 

within 
limit. 


$163,206.52 
99,936.72 


$11,793. 
64. 


58,023.44,  1,976.56 

36,130.61 
141, 546.  £ 


8'453!l6l 

1,015,156.66, 
13,103.811 


134,843. 

27,896. 


4,300.00  12,606.86        29,993.64 


87,032.65 
102.964.45 
80,718.88i 
92,821.50; 
14,187.271 

2,026.20; 
13,329.84| 

149,691.82' 

28,163.69: 

8,725.98 

93,814.381 

1,996,817.35 

1,137,682.44 


74,481.12 

88,093.52 

263,819.49 
5,400.00 


7, 181. 76 

77,986.64 

109,386.04 

8,000.00 

1,407,894.10 

60,171.78 
8,018.60 
11,386." 
92,942.20 
25,758.62 
4,300.00 
28.563.00 
89,062.50 


150,405.401 
245,587.16! 
96.285.69 
93,624.68 
117,6S4.91j 

2,599.6o' 
21,523.39 

2&'),426.75 
33,627.8?, 
18,819.91 

316,620.23 
4,665,800.74 

1,946,709.90 


188,0i8.78 

120,888.24 

779,560.55 

25,677.15 

6,742.43 


14,894. 

4,412. 
•50,285. 

6,475. 
12,365. 

37,400. 
158,476. 

34,573. 

♦9,877. 

26. 180. 

9,379. 

♦665,800. 


1,817.16  228,712.88 

29,135.91  58,l»t.69 

37,390.20  111,667.09 

10,037.37  128,166.42 

76,766.58  90,542.79 

7,194.96  83,887.54 

37,550.00  45,626.19 

90.087.00  97,326.201 

48,307.68' 

5,405.00  11,077.76 

204,799.20  217,544.62 


17,078.47 
349,884.98 
124,776.66 

21,564.17 

2,430,114.3: 

146,974.65 
80,304.54 

122,819.7V 

139, 226. 4h 
43,180.79 
18.100.44 
34,3.'>R.1« 

122, 765. 8t 


♦496,709.90 

11,961.27 

29,111.76 

20,489.45 

36,822.85 

257.67 

8,287.12 

1,805.31 
3,482.91 

1,834.68 
9,457.21 

1,112.46 
♦11,876.19 
•49,826.20 

13,342.32 

21.422.25 

22,456.48 

67,926.53 

615.02 

•61,026.66 

34,685.83 


limit. 


76,000.00 


450,000.00' 


Yes  . 
Yes  , 


Yes  .- 


Yes  . 
Yes  . 


Yes  . 
Yes. 


87,600.00  Yes 


55,000.00 


30,000.00 

"'i6,'256.66 
40,000.00 

"766,"666.'66, 

1,560,000.00 


Yes. 
Yes  . 
Yes. 
No.. 
Yes  . 

Yes  . 
Yes  . 

Yes  , 
Yes  . 
Yes  . 
Yes  . 
Yes  . 

Yes  . 


Yes  ... 
Yes... 


87,500.00' 


Yes  . 
Yes  , 
No. 


16,250.00 
62,500.001 


67,500.00 


60,000.00 


61,250.00 
93,750.00 


•487,690.72       675,000.00 


4.025.41 
695.46 
7,180.21 
10,778.57 
6,819.21 
19,399.56 
5,641.81 
•22,765.36 


42,500.00 


35,000.00 


Yes  .... 

Yes  . 
Yes  . 

Yes  . 
Yes  . 

Yes  . 
Yes  . 
Yes  . 

Yes  . 

Yea  . 

Yes  . 

Yes. 
Yes  . 
Yes  . 
Yes  . 

Yes  . 

Yes  . 
Yes  . 
Yes  . 
Yes  . 
Yes  . 
Yes  . 
Yes  . 
Yes. 


Date  of  au- 
thorization. 


Mar.    2,1899 
Do. 

June    6,1902 

Mar.    2,1800 
June    6,1902 

Mar.    8,1899 
June    6,1902 

Do. 

Mar.  2,1899 

Mar.  2,1895 

June  6,1902 

June  4,1897 

Mar.  2, 1899 

June    6,1902 
Do. 

Mar.    2,1899 
June  6,1902 

Do. 
Mar.    2,1896 
Feb.  13,1895 

Mar.    3.1899 


Feb.  20,1895 

June   6,1902 

Mar.  2,1896 
June  6.1902 
Feb.  14,1902 

Mar.    2,1899 

June  6,1902 
Mar.    2,1899 

Mar.  1,1899 
June    6,1902 

Mar.    2,1890 

June    6,1902 

Do. 

Do. 

Do. 

Do. 

Mar.    2,1899 

Mar.    2, 1895 

June    6,1902 

Do. 

Mar.    1,1899 

Mar.    2,1899 

Do. 

Do. 

Do. 
June    6,1902 

Do. 

Do. 
Mar.    2.1899 


SUNDRY    CIVIL    BILL. 

Statement  mbmitled  in  tespome  to  request  of  cliamnan  of  House  Committee  on 

under  control  of  the 

«  .  «  «  *  «  * 

PUBLIC  BUILDINGS  IN  COURSE  OF 


Location. 


Designation. 


Limit  of  cost 
of  site  and 
bnilding. 


Amount 
appro- 
pnated. 


Amount 
paid  for  pur- 
chase of 
property. 


Inci- 
dental 

expenses. 

purchase 
of  site. 


Amount 
paid  con- 
tingent 
force  at 
building. 


Lincoln,  Nebr.. 

Lockport,  N.  Y . 
Macon,  Oa 


Martinsville,  Va. 
Memphis,  Tenn  . 


Merlden,  Conn 

Minneapolis,  Minn.. 

Moberly,  Mo 

Montgomery,  Ala  . . . 

Nashville,  Tenn 


New  Brunswick,  N.J, 

New  Iberia,  La 

Newport,  Vt 


Newport  News,  Va  . . 
New  York,  N.Y 


Do. 
Do. 


Do 

Norfolk,  Nebr . 
Norfolk,  Va.... 


Northampton.  Mass 

Norwich,  Conn 

Oakland.  Cal 

Omaha,  Nebr 


Paducah,  Ky , 

Philadelphia,  Pa..., 

Portland,  Oreg 

Do 


Providence,  R.  I..., 


Richmond.  Ky. 
Rochester,  N.Y. 


Rome,  Ga 

Rome.N.  Y.... 
St.Jo8<>ph,Mo . 
St.  Louis,  Mo... 


St.  Paul,  Minn . 


Salem.  Oreg 

Salt  Lake  City,  Utah. 


Scranton,  Pa.. 
Seattle,  Wash. 


Springfield,  111... 

Stillwater.  Minn. 
Superior,  Wis 


Tampa,  Fla . 


Court-house  and 
post-otllce. 

Post-office 

Court-house,  post- 
office,  etc. 

Post-office , 

Custom-house, 
court-house, 
and  postofflce. 

Post-office 

Post-office,  etc 

Post-office 

Court-house,  pos^ 
office,  etc. 

Custom-house 
and  post-office. 

Post-office 

do 

Court-house,  post- 
office,  and  cus- 
tom-house. 

Custom-house 
and  post-office. 

Appraiser's  ware- 
nouse. 

Barge  office 

Custom-house 
building. 

Subtreasury 

Post-office 

Court-house  and 
post-office. 

Post-office 

do 

do 

Court-house,  cus- 
tom-house, and 
post-office. 

Post-office,  court- 
house, etc. 

United  States  mint 

Custom-house 

Post-office  and 
court-house. 

Post-office,  court- 
house, and  cus- 
tom-house. 

Post-office 

Court-house,  post- 
office,  etc. 

Post-office 

do 

do 

Buildings,  L^ouisi- 
ana  Purchase 
£xi)06ition. 

Custom-house .... 

Post-office 

Court-house  and 
post-office 

Post-office,  etc 

Court-houw,  cus- 
tom-house, and 
post-office. 

Court-house  and 
post-office. 

Post-office 

Post-office,  court- 
house, and  cus- 
tom-house. 

Court-house,  post- 
office,  and  cus- 
tom-house. 


1850,000.00 

la^OOO.OO 
806,000.00 

45,000.00 
250,000.00 


100,000.00 
250,000.00 
40,000.00 
65,000.00 


9200,000.00 

105,000.00 
106,000.00 

28,750.00 
200,000.00 


70,000.00 

250,000.00 

25,000.00 

65,000.00 


r.  600. 00 


988.66 


92,468.76 


2,500.00 


21.20 


27.17 
976.70 


20,500.00 


4,940.00 


27.61 
'89.32 


1,600.60 


260,000.00       100,000.00 


115,000.00 
60,000.00 
125,000.00 


250,000.00 

45,000.00 

6,000.00 
6,744,977.52 

125,000.00 
110,000.00 
258,000.00 

70,000.00 

110,000.00 

250,000.00 

1,850,000.00 


115,000.00 
60,000.00 
125,000.00 


250,000.00 

45,000.00 

6,000.00 
4,194,977.52 

125.000.00 
110,000.00 
258,000.00 

27,600.00 

100,000.00 

250,000.00 

1,845,000.00 


29,700.00 
8,000.00 
14,800.00 


40,000.00 


124.95 
32.84 


58.10 


2,194,990.00 


45,728.54 


4,775,00 
45,000.00 

14,000.00 
20,000.00 
50.000.00 
399,281.00 


65.14 
410.67 


21.15 
186.73 
50.98 


576.07 

309.74 

6,824.59 
2,279.27 
2,228.22 


1,763.74 


9,884.32 

610.00 
1,168.50 
4,147.01 


499.91 
4.744.99 


719.00  52,84L04 


70,000.00        70,000.00 


2,025,000.00 
760,000.00 
200,000.00 


2,026.000.00 
760,000.00 
200,000.00 


S05,000.00 
160,000.00 


24,838.71 
405.80 


1,000,000.00       150,000.00 


LOO 


14.90 


20,000.00 
100,000.00 

83,000.00 

70,000.00 

217,859.84 

450,000.00 


60,000.00 
100,000.00 
600,000.00 


20,000.00 
60,000.00 

48,000.00 
70,000.00 
68,000.00 
460,000.00 


50,000.00 
100,000.00 
600,000.00 


39,980.00 

7,960.00 
14,700.00 
17,960.00 


8.69 

15.21 
43.61 
19.47 


282.36 

•27,689.27 

15,506.13 

285.82 


1,742.63 


2,170.47 


7.500.00 
LOO 


90,000.00        90,000.00 
900.000.00{      425,000.00 


150,000.00      160,000.00 


60,000.00 
800,000.00 


174,750.00 


128.84     4,722.20 
30.31     3,100.00 


668.60 


640.77 


365,000.00 


30,000.00  7,500.001         73.62 

91 ,  250.  OOJ        83. 750. 00,         82. 08 


365,000.00        29,000.00  71.01 


821.26 
494.60 


2,282.57 


SUNDRY    CIVIL    BILL. 

Appropriations,   relative  to  condition  of  appropriations  for  public  buildings 
Treasury  Department — Continued. 

CONSTRUCTION  DECEMBER  1, 19(»-Contlnued. 


Amount 
expended 

for  serv- 
ice, Office 
Supervis- 
ing Archi- 
tect. 


Amount  ex- 
pended for 
construction 
under  con- 
tracts, etc. 


Amount  to  I 
be  expended 
under  exist- 
ing con- 
tracts, etc. 


•4.250.00 


7,000.00 


10.000.00 


2,000.00 

10,000.00 

5,000.00 
2,000.00 
6,250.00 

10,000.00 
750.00 


66,540.S7 

6,250.00 
2,500.00 
10,888.90 


8.500.00 
12,600.00 
86,000.00 


2,500.00 

56,095.25 

89,000.00 

5,800.00 


1.000.00 


1,500.00 


16,200.00 


4,500.00 
23.000.00 

8.000.00 
6,000.00 


10,926.82 


$420.67 

48,780.42 
1,265.20 

406.83 
1.507.32 


445.35 

116,018.68 

1.00 

860.66 

1.977.17 

61.702.15 
82,621.96 
60.413.44 


10,841.71 

24.28 
1,105.013.82 

77,896.72 
88,696.12 
190,578.83 

79.97 

251.62 

150,410.40 

1.216,098.16 


4,878.52 

1,691,231.21 

589,299.78 

437.  ~ 


12,841.67 
847.04 

109.45 

31,889.50 

102.58 

267,852.66 


866.89 
74,187.40 
112,932.00 

16,956.54 
504.77 


716.99 

8,924.88 
96.00 


164,784.90 


118,500.00 

41,686.19 
46.500.00 

80.012.80 
212.839.48 


5,400.00 

120,601.88 

1,970.68 

48.040.75 

170,488.10 

11,018.75 

4.453.00 

32,949.20 


87,038.91 

4,162.40 

5.965.29 
1,987.010.16 

7, 437. 13 
60,363.54 
7,029.59 

50,650.00 
78.454.85 
25,181.69 
92,031.69 


3,146.65 

8,858.88 

145,110.60 


430.28        24,000.00 


4,197.00 
3,394.69 

4,051.29 
19,396.52 
10,911.16 
155,159.06 


89.412.00 

8,328.06 

309.879.68 

66,838.67 
648.000.00 


138,273.66 

41,789.86 
10,000.00 


142,906.83 


Total  ex- 
penditures 
and  contract 
liabiUties. 


Balance 
available  for 
authoriza- 
tions, con- 
tracts, etc. 


•18,920.67 

99,719.03 
47,765.20 

32,967.50 
221,823.50 


26,372.96 

248,121.11 

6,951.00 

51,477.47 

182,775.01 


113,838. 
49,479. 
116,673. 

228,386. 

15.764. 

5.969. 
6,859,117. 

92.193. 
102,570. 
258,000. 

64,651. 

102,843. 

242,888. 

1,845,966. 


68,967.80    66,628.68 


2,006,461.09 
758,070.04 
151,633.25 

24,446.18 


18,481.39 
48,780.32 

12,156.96 
68,772.28 
28,993.20 
441,382.19 


39,778.39 
99,316.50 
448,948.61 

87,463.71 
828,896.64 


139,811.91 


Amount  to 
be  appropri- 
ated under 
limit. 


•181,079.33 

5,280.97 
58,234.80 

♦4,217.50 
•21,823.60 


43,627.04 
1,878.89 
18.049.00, 
13,522.53 


•150,000.00 


200,000.00 

16,250.00 
50,000.00 


80,000.00  Yes  . 
Yes. 
Yea  . 
Yes. 


Yes  . 


15,000.00 


•82,775.01       160,000.00 

1.161.15. 

620.82' 

8,326.80| 


21,618.36. 

29,246.89,. 

10.48. 
•1,164,189.69 

32,806.15 
7,429.70 


2,650,000.00 


•87,151.121        42,500.00 
•  2,843.11         10,000.00 

7,161. 94| 

•966.89,         6,000.00 


3,871.32. 

18,648.91. 

1,929.96' 

48,366.76'. 

126,568.82 


1,568.61 
16,269.68 


850,000.00 


40,000.00 


36,844.05,  36,000.00 
1,227.741 

89,006.801  149.859.84 
8.617.811 


10,221.61 

688.50 

61,066.49 

2,536.29 


•408,896.64      475,000.00  Yes... 


58,782.81      •23,782.81 
43,927.08         


349,970.13 


80,000.00 


10,188.091 

23,782.811        _, 

47,822.92|      208,750.00 

15,029.87 


Secre- 
tary au- 
thorized 
to  con- 
tract 
within 
limit. 


Yes. 


Yea. 
Yes  . 


Yes  . 
Yes  . 


Yes. 
Yes  . 
Yes  . 


Yes. 

Yes. 

Yes. 
Yes. 

No.. 
Yes  . 
Yes  . 

Yes  . 
Yes  . 
Yes. 
Yes. 


Yes  . 

Yes  . 
Yes. 
Yes, 

Yes. 


Yes. 
No.. 


No.. 
Yes  . 
Yes. 
No.. 


No.. 
Yes. 
Yes. 

Yes. 


Yes. 


Yes, 
Yes. 


Yes... 


Date  of  au- 
thorization. 


June   6,1902 


Mar. 
Mar. 


8,1899 
2,1899 


June    6,1902 
Do. 


Do. 
Do. 
Do. 
Do. 

Do. 

Mar.    1,1899 

Mar.    2,1899 

Do. 


Feb.  21,1899 

June   6,1902 

Mar.  8,1908 
Sept.  14,1888 

June  6,1900 
Mar.  2,1899 
Jan.     2, 1891 

June   6,1902 

Do. 
Mar.    2,1899 
Jan.  21.1889 

June   6,1902 

Mar.  8,1891 
Jan.  24.1891 
June   6,1902 

Do. 


Do. 
Do. 

Jan.  2,1891 

Mar.  2,1899 

June  6.1902 

Mar.  3,1901 


June  28, 1902 
Mar.  2,1899 
June  11,1896 

June   6,1902 
Do. 


Do. 


Do. 
Do. 


Mar.    3,1899 


SUNDRY    CIVIL    BILL. 


Statement  submitted  in  response  to  request  of  chairman  of  House  Committee  on 

under  control  of  the 


*  *  * 

PUBLIC  BUILDINGS  IN  COURSE  OF 


1 

Location.                Designation. 

1 

Limit  of  cost 
of  site  and 
building. 

Amount 
appro- 
piiated. 

Amount 
paid  for  pur- 
chase of 
property. 

Inci- 
dental 
expenses, 
purchase 
of  site. 

Amount 
paid  con- 
tingent 
force  at 
building. 

Vincennes,  Ind 

Waco,  Tex 

Poetoffice 

Court-house,  post- 
office,  etc. 

Building  Bureau 
of     Engraving 
and  Printing 
vaults. 

Buildings  for  lab- 
oratorj'.Marine- 
Hospital  Service 

Laboratory,    Na- 
tional   Bureau 
of  Standards. 

Post-office 

Post-office,  court- 
house, and  cus- 
tom-house. 

Post-office 

do 

r6,ooo.oo 

100,000.00 
50,000.00 

36,000.00 

350,000.00 

136,000.00 
400,000.00 

150,000.00 
110,000.00 

•33,760.00 
100.000.00 

50,000.00 

36,000.00 

850,000.00 

78,760.00 
225,000.00 

150,000.00 
52,600.00 

98,000.00 

832.10 

""i95.'2i 

Washington,  D.C... 
Do 

Do  

25,000.00 

40,000.00 
92,000.00 

89.860.00 
13,600.00 

1,260.00 
146.74 

Waterbury,  Conn  . . . 
Wheeling.  W,Va.... 

Wilkesbarre,  Pa 

Zanesville,  Ohio  .... 

18.01 
78.10 

137.9$ 
19.58 

2.548.85 

Total 

39,841,910.51 

29,849,55L17 

6,636,842.95 

77,792.42336,278.74 

SUNDRY   CIVIL   BILL. 

AppropriaHons,  rdoHve  io  coifuUtion  of  appropriaiions  for  public  buildings 
Treasury  Department — Continued. 

♦  ##*♦» 

CONSTRUCTION  DECEMBER  1, 1908-Coii tinned. 


Amount  ! 
expended  I  Amount  ex- 

for  aerv-  •  pended  for 
ice,  Office ,  construction 
Supervls-  under  con- 
ing Archi-  tracts,  etc. 
tect.      I 


92,600.00 


918.00 
4,983.40 


19,208.23        27,885.91 


3,000.00 


843,906.11 


175,204.99 


71.  C 


8.38 


52,977.71 
53.75 


11,760,298.88 


Amount  to 
be expended 
under  exist- 
ing con- 
tracts, etc. 


94,000.00 
76,436.89 


Total  ex- 
penditures 
and  contract 
liabilities. 


Balance 
available  for 
authoriza- 
tions con- 
tracts, etc. 


912,050.10 
80,515.60 

49,689.14 


83,543.89  1,874.00  35.417.89 


147, 136. 81 


348,591.30 


83,587.50        123,823.93 
13,500.00        105,646.43 


48,740.11 
5,848.25 


12  743,900.32 


147,254.60 
19,521.58 


Amount  to 
be  appropri- 
ated under 
limit. 


921,699.90 
19,484.50 

410.86 


562.11 


1,408.70 


•46,073.93 
119,858.57 


2,745.40 
82,978.42 


81, 887, 514. 42  «3, 631, 517. 35 
2,093,554.10 


•1,587,963.25 


941,260.00 


66,250.00 
175,000.00 


57,500.00 


tary  au- 
thorized 
to  con- 
tract 
within 
limit. 


Date  of  au- 
thorization. 


9,492,359.34 


Yes.. 
Yes.. 


No. 


No. 


Yes. 


Yes  . 
Yes. 


Yes. 
Yes  . 


June    6,1902 
Do. 

Do. 

Mar.    8,1901 
Do. 


June   6,1902 
Do. 


Mar.    2,1899 
June   6,1902 


10  SUNDRY    CIVIL    BILL. 

RECAPITULATION  OF   PUBLIC  BUILDINGS  IN  COURSE  OF  CONSTRUCTION  DECEMBER  1, 

1908. 

Total  limit  of  cost  of  8lt€«i  and  buildings 939, 841, 910. 15 

Total  amount  paid  for  property  (sites) S5, 6S5, 842. 95 

Total  amount  paid  Incident' to  purchase  of 
property  (sites) 77,792.42 

Total  amount  expended  for  contingent  force     , 
at  the  buildings 386,273.74 

Total  amount  expended  for  force,  Office  Su- 
pervising A  rchf tect 848, 906, 1 1 

Total  amount  expended  under  contracts  for 
construction  of  public  buildings U,  750, 298. 88 

Total  amount  to  be  expended  under  con- 
tracts for  construction  of  public  buildings. .  12, 743, 900. 82 

Total Wl,887,614.42 

Total  balance  available  for  authorizations, 

contracts,  etc 2,093,554.10 

*  Less  deficits,  to  wit:  Boone,  Iowa,  950,285.59; 

Centervllle,  Iowa,  19,877.89;  Chicago,  111., 

9666,800.74;  Cleveland,    Ohio,     $496,709.90; 

Goldsboro.    N.   C,   111,876.19;  Greenville. 

Tenn., $49,826.20;  Holyoke,  Mass.,  $51,026.66; 

Indianapolis,  lud.,  1487,690.72;  Lawrence. 

Mass., $22,765.36;  Martinsville,  Va.,$4,217.50; 

Memphis,     Tenn.,      921,823.50;  Nashville. 

Tenn.,     $82,775.01;  New    York,     N.     Y., 

$l,164,139.69;Northampton,Mass.,$37,151.12; 

Norwich,  Conn.,  $2,843.11;  Omaha,  Nebr., 

$965.89;  Seattle,    Wash.,    9403,895.5i;  Still- 
water. Minn.,  923,782.81;  Waterbury,  Conn., 

♦45,073.93 ♦3,631,517.85 

Excess    of    deficits    over    available 
balance •1,587,963.25 

Total  amount  appropriated 929,849,551.17 

Total  amount  to  be  appropriated :...      9,492,359.84 

39,841,910.51 
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SUNDRY    CIVIL    BILL. 


Statemenl  mbmitted  in  response  to  request  of  dtmrman  of  House  Committee  on 

control  of  the 


#  «  «  « 

BUILDINGS  APPROPRIATED  FOR  BUT  NOT  IN 


Location. 


Adrian,  Mich 

Albert  Lea.  Minn . . . . 
Albuquerque,  N.  Mex 

Allentown.  Pa 

Amcsbury,  Mass 

Anderson.  Ind 

Ann  Arbor,  Mich — 
Athens,  Ga 


Atlanta,  Ga. 


Atlantic,  Iowa 

Atlantic  City.  N.  J  . 
Baker  City,  Oregr . . . 

Baraboo,  Wis 

Bar  Harbor,  Me 

Battle  Creek,  Mich. 

Bedford,  Ind 

Bessemer,  Ala 

Biloxi.Mias 


Binghamton,  N.  Y. 
Bluefleld,  W.  Va... 


Buffalo,  N.  Y . 
Butler,  Pa ... . 
Calais,  Me 


Carbondale,  Pa 

Charlottesville,  Va.. 

Chillicothe,  Ohio.... 
Chippewa  Falls,  Wis. 
Colorado      Springs, 
Colo. 

Columbia,  Mo 

Corning,  N.  Y 

Council  Bluffs,  Iowa. 
Crawfordsville,  Ind  . 
Crookston,  Minn .... 
Deadwood,  S.  Dak... 


Decatur,  111 

Dekalb.  Ill 

Des  Moines,  Iowa  . . 


Dixon,  111 

£a.st  Liverpool,  Ohio. 

Easton,  Pa 

Eau  Claire,  Wifl 


Elizabeth,  N.J , 

Elizabeth  City,  N.  C. 


Elkhart,  Ind  . . . 
Evanston,  111 . . . 
Evanston,  Wyo . 


Fargo,  N.  Dak . 
Findlay,  Ohio . 
Flint,  Mich.... 
Florence.  Ala  . 
Florence,  S.  C . 


Fond  du  Lac,  Wis  . . 
Fresno,  Cal 


Gainesville.  Fla . 
Gainesville,  Ga . . 
Gainesville,  Tex. 
Geneva,  N.  Y 


Designation. 


Post-office 

....do 

....do 

....do 

....do 

....do 

....do 

Post-office     and 

court-house. 
Court-house  and 

post-office. 

Post-office 

....do 

....do 

....do 

....do 

....do 

....do 

....do 

Post-office,  court 

house,  and  cvis- 

tora-hoiue. 
Post-office,  court- 
house, etc. 
Post-office     and 

court-house. 
Marine  hospital . . 

Pcit-offlce 

Post-office    and 

custom-house. 

Post-office 

Post-office    and 

cour^hou8e. 

Post-office 

....do 

Po8t- office    and 

court-house 

Post-office 

....do 

Post-office,  etc 

Post-office 

....do 

Post-office    and 

court-house. 

Post-office 

....do 

Post-office,  cour^ 

house,  and  cus- 
tom-house. 

Po8^office 

do 

....do 

Court-house  and 

post-office. 

Post-office 

Court-house  and 

pcMit-office. 

Post-office 

do 

Post-office    and 

court-house. 

do 

Poetrofflce 

do 

do 

Post-office  and 

court-house. 

Post-office 

Post-office    and 

court-house. 

Post-office 

do 

do 

do 


Limit  of  cost 
of  site  and 
building. 


940.000.00 
36.000.00 
10,000.00 

110,000.00 
55,000.00 
80,000.00 
12,000.00 

100,000.00 

200,000.00 

30,000.00 
150,000.00 
5,000.00 
45,000.00 
12,000.00 
110,000.00 
6,000.00 
12,000.00 
125,000.00 


2,250.00 

10,000.00 

125,000.00 
20,000.00 
12,000.00 

12,000.00 
100,000.00 

80,000.00 
10,000.00 
175,000.00 

40,000.00 
15,000.00 

7,500.00 
50,000.00 

6,000.00 
200,000.00 

80,000.00 
100,000.00 
150,000.00 


10,000.00 
30,000.00 
60,000.00 
140,000.00 

200,000.00 
140,000.00 

86,000.00 
90,000.00 
179,000.00 

80,000.00 
55,000.00 
65,000.00 
7,500.00 
100,000.00 

65,000.00 
150,000.00 

35,000.00 
5,000.00 
70,000.00 
75,000.00 


Amount 
appropri- 


Amount 
paid  for  pur- 
chase of 
property. 


920,000.00 
18,000.00 
10,000.00 
45,000.00 
21.250.00 
40,000.00 
12,000.00 
40,000.00 

200,000.00 

17,500.00 
86,260.00 

5,000.00 
21.500.00 
12,000.00 
46,000.00 

6.000.00 
12,000.00 
56,250.00 


2,250.00 

10,000.00 

60,000.00 
20.000.00 
12,000.00 

12,000.00 
45.000.00 

32,600.00 
10,000.00 
63,750.00 

26,000.00 
16,000.00 

7,500.00 
22,500.00 

6,000.00 
80,000.00 

35,000.00 
31,260.00 
150,000.00 


10,000.00 
30,000.00 
25,000.00 
130,000.00 

153,750.00 
100,000.00 

41,250.00 
42,500.00 
50,000.00 


28,750.00 
36,260.00 
7,600.00 
35,000.00 

30,000.00 
50,000.00 

18,750.00 
5,000.00 
32,500.00 
33,760.00 


SI.  00 


9,920.00 
20,600.00 


20,000.00 
11,850.00 
14,000.00 


199,700.00  98.95. 


1.00 
49,600.00 


16,600.00 
6,850.00 


8,000.00 


22,000.00 
19,900.00 


15,000.00 
12,400.00 


4,950.00 


Inci-     I  Amount 
dental     paid  con- 
expenses,    tingent 
purchase    force  at 
of  site,    building. 


'""5*856.66' 
29,950.00j 


14,000.00 
149,940.00 


4,000.00 
11,960.00 


4,000.00 


11,600.00 
9,100.00 


1.00 

7,500.00 
16,000.00 

1.00 
4,960.00 
10,000.00 
19,000.00 


932.24. 

95.62. 

74.41  . 

24.42. 

68.02. 

35.36. 
127. 32  . 

26.33. 


82. 51 
36.00 
84.31 
6.20 
78.86 
19.27 
113.69 
36.72 
80.24 


7.30 

33.01 

169.25 
15.14 
55.36 

34.75 


20.69 
135.66 
48.34 

68.91 
37.  IK 


30.64 
124.74 
41.29 

80.50 
38.33 
61.20 


136.20 
52.31 
15.05 

175.70 

28.04 
59.86 

26.09 
32.62 
12.14 


17.41 
30.80 
43.49I 
33.80 

74.76 
38.13 

89.56 
36.36 
36.48 
57.75 
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Appropriations  relative  to  condition  of  appropriations  for  public  buildings  under 
Treat 


reasury  Department. 

«  «  «  « 

COURSE  OF  CONSTRUCTION  DECEMBER  1, 1903. 


Amount  ! 
expended    Amount  ex- 

for  serv-     pended  for 
ice.  Office  I  construction 
SupervLs-     under  con- 
ing Archi-    tracts,  etc. 
tect.      I 


190.42 


::::::::::::: 

119. 99 

5,900.00 

8,000.00 

97.57 

4,300.00 

198.69 

5,403.75 

246.90 


90.42 


90.41 


3.67 
46.91 


1.48 


Amount  to 
be expended 
under  exist- 
ing con- 
tracts, etc. 


Total  ex- 
penditures 
and  contract 
liabilities. 


1.4«i 


102.68 
32.50 


92, 156.  i 


1,600.00 
8,000.00 
4,850.00} 
2,400.00 
11,800.00 
5,900.00 


7,500.00 
6,750.00 


6,750.001 


11,875.00 


7,500.00' 


10,700.00, 

11,999.00 
5,350.00 


9.825.00 
29, 900.  OOi 


29,500.00 

4,550.00 
17,500.00 
9,  GOO.  00 


Balance 
available  for 
authoriza- 
tions, con- 
tracts, etc. 


5,a50.00| 

4,300.00 
9.850.00 
35,000.00. 

1,900.00 


9.820.001 


92,280.16 
95.62 

9.994.41 
26,544.41 

8,058.02 
24,432.93 
11,977.32 
19,628.77 

199,798.95 

1,633.51 
57,781.90 

4,934.31 
10,405.20 
11,878.86 
22,-509.69 

5,963.59 

7,535.72 
14,920.65 


7.30 

33.01 

29,030.25 
19,915.14 
11,980  ~" 

34.75 
20,393.53 

16. 767. 50 
9,985.66 
35.048.34 

«i.  920. 39| 
37. 18 

7. 500.  OO' . 
80.()1' 

5,974.74; 
40.692.77 

12,029.50! 
19, 388.  .33 
150,001.20, 


9,961.20 
29.952.31' 
*       15.05, 

9,995.70 

28. 0-1 1 
:?3,602.53 

16, 557.  .59 
17, 532. 52' 
13,612.14 


215.48 
20.00 


2,9.)0.00 
3,500.00 
6,000.00 
5,400.00' 

3,500.00J 
8,000.00 

l,900.00l 


Amount  to 
be  appro- 
priated un- 
der limit. 


917,719.84 
17,904.38 

5.59|. 
18,455.59' 
13,191.98. 
15,567.071 
22. 681 . 
20,371.23| 

201.05. 

15,866.49 

28, 468.  lOi 

65.691. 

11,094.80 

121.14 

22,490.31 

36.41 

4.464.28 

41,329.35 


2,242.70 


152.74 


3,700.00; 
4,000.001 


14, 467. 41 
12, 630. 80 
6,043.49, 
5,650.281 

11,094.76 
23,033.13, 

1,940.56 

4,9a).3»5 

13,889.22 

23.057.75. 


30,969.75 
84.86 
69.64 

11,965.25 
24,606.47 

15,732.50 

14.34 

28,701.t)6 

18,079.61 
14.%2.82 


22,469.34) 

25.2(i 

39,307.23 

22,970.50 

11,801.6" 

♦1.20 


38.80 

47. 69 

24.984.95 

120,004.30 

1.5.3, 721. 9«5 
66,337.47 

24. 692. 41 
24,967.48 
3(),  387. 86 


14,282.59 
23, 619. 20 

1,45<).51  . 
29, 349. 72 

18,905.241 
26,966.87, 

16,809.44 

13.64 

18,610.78 

10,692.25" 


920,000.00 
18,000.00 


65,000.00 
33,750.00 
40,000.00 


60.000.00 


12,500.00 
63.750.00 


23,500.00 


65,000.00 


68,750.00 


65,000.00  Yes 
Yes 
Yes  . 


Yes  . 
55,000.00   Yes  . 


Secre- 
tary au- 
thorized 

to  con- 
tract 

within 

limit. 


Yes  . 
Yes  . 
Yes  . 
Yes  . 
Yes  . 
Yes  . 
Yes. 
Yes  . 

Yes. 

Yes  . 
Yes. 
Yes  . 
Yes  . 
Yes. 
Yes. 
Yes  . 
Yes  . 
Yes  . 


Yes 
Yes  , 


47,500.00 

'iii,'256.'66 

15,000.00 


Yes  . 
Yes  . 
Yes  . 


Yes  . 

Yes  . 

Yes  . 
27,500.00"  Yes  . 

j  Yes  . 

120,000.00   Yes  . 

45,000.00'  Yes  . 


f)8,750.00 


Yes  . 
Yes  . 


Yes  . 

35," 666. 06  Yes  '. 
10,000.00;  Yes  . 

46, 2.50. 00;  Yes  . 
40,090.00!  Yes  . 

43.7f.0.00'  Yes  . 
47,500.00  Yes  . 
129,000.00   Yos  , 


80.000.00   Yos  . 
20,2.50.00;  Yes  . 

28.750.00  Yes  . 
Yes  . 

<i5,000.00,  Yes  . 

35.000.00'  Yes  , 
100,000.00  Yes  , 

16.250.001  Yes  . 
Yes  . 

37.500.00!  Yes  . 
41. 250.001  Yes  . 


Date  of  au- 
thorization. 


June    6,1902 

Do. 

Do. 

Do. 

Do. 

Do. 
Mar.    3,1908 
June  6,  1902 

Do. 

Do. 

Do. 
Mar.    3,1908 
June   6, 1902 

Do. 

Do. 
Mar.    3,1908 

Do. 
June   6,1902 


Do. 

Mar.    3,1903 

Mar.  24,1902 
Mar.  3. 1903 
June   6,1902 

Mar.  3,1903 
June   6,1902 

Do. 
Mar.    3,1903 
June   6,1902 

Do. 
Mar.    3,1903 

Do. 
June    6,1902 

Do. 

Do. 


Do. 
Do. 
Do. 


Mar.    3,1903 

Do. 
June    6,1V02 

Do. 

Do. 
Do. 

Do. 
Do. 
Do. 

Mar.    3.  1908 
June  6.  1902 

Do. 
Miir.    3,  1903 
June  6.  1902 

Do. 
Do. 

Do. 
Mar.    3,  1903 
June  6, 1902 

Do. 
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Statement  submitted  in  response  to  request  of  chairman  of  House  Committee  on 

under  control  of  the 

BUILDINGS  APPROPRIATED  FOR  BUT  NOT  IN 


Location. 


Georgetown,  S.'  C 

Gloversville,  N.  Y... 
Grand  Forks,  N.  Dak. 

Grand  HaTen,  Mich. 

Grand  Island,  Nebr. . 
Green  Bay,  Wis 


Guthrie,  Okla 

Hagerstown,  Md  . . . 
Hamilton,  Ohio.... 
Hammond,  Ind 


Henderson,  Ky 
Houston,  Tex  . 


Hutchinson,  Kans. . 

Iowa  City,  Iowa 

Ironton,  Ohio 

Ithaca.  N.Y 

Jacksonville,  Fla. . . 


Jacksonville,  111. 
JohuHtown,  Pa  .. 
Kingston,  N.  Y.. 
Laramie,  Wyo . . . 
I^redo,  Tex 


Designation. 


Lawrence,  Kans 

Leadville,  Colo 

Lebanon,  Pa 

Little  Falls.  N.Y... . 

Logansport,  Ind 

Los  Angeles,  Cal 


Post-office  and 
custom-house. 

Post-office 

Post-office      and 

court-house. 

Past-office      and 

custom-house. 

Post-office 

Post-office  and 
courtrhouse. 

....do 

Post-office 

....do 

Post-office  and 
court-house. 

Post-office 

Post-office,  court- 
house, and  cus- 
tom-house. 

Post-office 

....do 

do 

do 

Pcwt-office  c  u  s  - 
tom-house,  etc. 

Post-office 

do 

do 

do... 

Post-office,  court- 
house, and  cus- 
tom-house. 

Post-office 

do 

do 

do 

do 

Post-office      and 

court -house 

Postroflice 

do 

..do 

..do 

..do 

..do 

Mckeepport.  Pa do 

Meadville,  Pa do 

Mnncie.  Ind do 

Mu.Hcatine,  Iowa do 

Muskegon,  Mich Post-office   and 

cu.stom-house. 

Nashua,  N.  H 

Natchez,  Miss  ... 
Natchitoches,  La 

Nevada,  Mo 

Newcastle.  Pa 

Now  Orlean.«<.  I^ 

New  York.  N.Y I do 

Niagara  Fall.s.  N.  Y. do 

Norrlstown ,  Pa ' do 

Oak  Park.  Ill do 

Oeala,  Fla i do 

Ogdcn,  Utah Post-office    and. 

!      co\irt-honse 

Oil  City.  Pa '  Post-office 

Oklahoma  City,  Oklul do 

Ottawa,  111 I do 

Ottumwa.  Iowa do 

O wosso.  Mich ; do 

Pekin.Ill ! do 


Louisiana,  Mo 

Marblehead,  Mass... 

Marinette,  Wis 

Marion.  Ind 

Mar^halltown.  Iowa. 

Ma.s<)n  iMty,  Iowa 

Maysville.  Ky 


Limit  of  cost 
of  site  and 
building. 


Amount 
appro- 
priated. 


$65,000.00 

76,000.00 
165,000.00 

50,000.00 

10,000.00 
140,000.00 

100,000.00 
10,000.00 
80,000.00 

140,000.00 

50,000.00 
125,000.00 


60,000.00 
60,000.00 
40,000.00, 
70,000.001 
250,000.00 

60,000.00 
20,000.00 
80,000.00 
100,000.00 
150,000.001 


60.000.00' 
85,000.00 
75, 000. 00 
50,000.00 
75,000.00 

aw,  000. 00 

40,000.00 
70,000.00 
10,000.00 
25, 000. 00 
85,000.00 

8, 000. 00 
50,000.00 
110,000.00| 

8,000.00 
80, 000. 00 
15, 000. 0(», 
70,000.001 


Amount 
paid  for  pur- 
chase of 
property. 


927,500.00 

33,750.00 
66,250.00 

22.500.00 

10,000.00 
60,000.00 

50,000.00 
10,000.00 
30,000.00 
65,000.00 

26,000.00 
125,000.00 


27,500.00 
25,000.00 
20,000.00 
37,500.00, 
100,000.00 

30,000.00' 
20,000.00, 
40,000.00 
50,000.00 
72,500.00 


22,500.00 
85,000.00 
38,750.00'. 
27,500.00. 
33.750.00, 
412.500.00|. 

18,750.00 
25,000.00| 


10,000.00' 
25.000.00 
41,250.00 

8,000.00 
20,000.00' 
50,000.00 

8,000.00 
40,000.00, 
1.5,000.00 
27,500.00 


810,000.00 


Inci- 
dental 
expenses, 
purchase 
of  site. 


19,950.00 
19,500.00, 

6,000.00 
12O,0OL0O| 

5,000.00 
7,800.00 


13,000.00 


19,950.00 
8,000.00| 


6,500.00! 
12,000.00 


14,950.00 


4,900.00 
12,000.001 


12,750.00 

"6*666.' 66' 

34,970.00 

'  15*666."  66| 

12,000.00 
1.00 


90,000.00 
50, 000. 00 
65, 000. 00 
40,000.00 
12.5.000.00 
200,000.00 
2.5, 0(H).  00 

47.500.00, 
22,500.00 
.S5,000.00 
20.000.00 
^\,  250. 00 
200. 000.  OOi 
25, 000. 00  . 
43,7ri0.00 
89.500.00 
18,750.001 
4,000.00! 
60,000.00 

30.000.00, 
50,000.001. 
25, 000. 00 
6,515.(X) 
18, 750. 00 
32.500.00' 

17,000.00 
7,500.00 
4,910.00 
4,  .TOO.  00 

24, 970. 00 
199,800.00 

150.000.00 
78.(XK).00 
45.000.00 
4,(.K)0.00 

200,000.00 

8.5,000.00 
50. 000. 00 

24, 000. 00 
21,000.00 
.5,000.00 
2,  .TOO.  00 
1.00 

25.000.00 

(50, 000. 00 
(?,  515. 00 
40,000.00 
80,000,00 

9,v800.(K) 
6,500.00, 
.5,000.00; 
15,000,00 

$6L99 


27.67 
40.23 


Amount 
paid  con- 
tingent 
force  at 
building, 


IL 14  . 

I 


85.41 
67.67 

27.52I. 
20.84. 
16.67. 
26.69.. 

4L18. 
137. 95  . 

j 
80. 97'. 
26.40. 
18.99. 
16. 99;. 
66.  .58;. 

141. 48i. 
18, 67 1. 
26.78. 
29.71  . 
88.44. 

80.67|. 
81.84  . 

49. 74  . 

47.471. 
94.29!. 
42.14'. 

78.99. 

23.29I. 
117.  lv». 
119.52.. 

37.35. 
111.46. 

27.94!. 

26.  .56,. 

42. 75  , 
34.67. 
.52.  -27  . 
17.0.H. 

I 

mio. 

61.  H9. 
61.89. 
26. 32  . 
23.17. 
8. 12  . 
439.  ;i5  . 
99. 01  . 
37.71  . 
20.  m . 
.39. 6«i . 
51..54  . 

4<).03'. 
116.67  . 
28. 62  . 
12.24  . 
26.  .S'^' . 
2,5.23. 
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AppropriationSf  rekUive  to  condition  of  appropriations  for  public  buildings 
Treasury  Department — Continued. 

«  *  «  «  «  * 

COURSE  OF  CONSTRUCTION  DECEMBER  1, 1903— Continued. 


Amoant 
expended  |  Amount  ex- 

for  serv-  i  pended  for 
ice.  Office  construction 
Supervls- 1  under  con- 
ing Archi-    tracts,  etc. 
tect     I 


Amount  to 
be expended 
under  exist- 
ing con- 
tracts, etc, 


$161.74 
162.96 


152.74 


98.54, 
284.54 


721.48 


160.071 
40,047.55. 


463.26 


53.00 


93,500.00 

4,105.00 
8,860.00 

2,700.00 

9,500.00 
4,700.00 


7,500.00 
2,650.00 


3,200.00 
3,300.00 


Total  ex- 
penditures 
and  contract 
liabiUties. 


Balance 
available  for 
authoriza- 
tions, con- 
tracts, etc. 


3,750.00 
13,124.49 

7,500.00 


4,700.00 
5.350.00 
10,800.00 


195.83  2.650.00 
283.32  4,050.00 
20,000.00 


4,000.00 


2,150.00 
3,750.00l 
9.8.TO.0O 
20,000.00 
4,550.00, 
7,850.00 


282.81. 

3,200.00 
5.900.00 

::::::::::::::::::::::::- 

282.31 

4,800.00 

::::::;::::::  :::::::::i;::::::::::: 

1 
333.16, 

4,900.00 

158.52 

128.52 

8,528.61 
2,150.00 

6,700.001 


4, 150. 00 
2,450.00 


10,750.00 


3,200.00 


2, 150. 00 
4,300.00. 


$18,561.99 

19,254.41 
25.543.21 

2.864.88 

9,585.41 
18,267.67 

27.52 

20.84 

19,966.67 

27,026.69 

8,691.18 
120,188.95 


8,879.51 
11,410.94 
18.99 
16, 766. 99 
13, 912.  .55 

7,641.48 

18.67 

24,676.78 

13,379.71 

10,888.44 


9.426.50 
16,415.16 
20,049.74 
47.47 
19,144.36 
40,089.69 

7,128.99 
16,236.66 

9,967.65 
20.119.52 
17. 337. 35 

7,961.46 

9,510.25 
40,896.56 
42.  75 
19,616.98 
12,052.27 
18.08 

22,263.26 
7,.'i<)l.«9 
8. 65:3. 52 
(>.  S04. 81 

31,f.93.17| 

199,808.12 

439.351 

24,099.04 

25, 187. 76 
7.523.6<> 
2, 539. 61 

10,802.54 

25,046.03 
116.67 

13.028.62 
6,512.24 
7  176.  .58 

19,325.231 


Amount  to 
be  appropri- 
ated under 
limit. 


Secre- 
tary au- 
thorized 
to  con- 
tract 
within 
limit. 


$13,938.01 

14,495.59 
40,706.79 

19,635.12 

414.59 
41,732.33 

49,972.48 
9,979.16 
10,033.33 
37,973.31 

16,308.82 
4,861.a5 


19, 120. 49; 
13,589.06 
19,981.01 
20,738.01 
86,087.45 

22,358.52 
19,981.33 
15,323.22 
36,620.29 
61,611.56, 


13,073.50' 
68,5>U.84  . 
18, 700. 26 
27,452.63 
14,605.641 
372, 410. 31 1 

11,621.01 
8,763.45 

32.35. 
4.880.48. 

23,912.65! 
38.54  . 

10.489.75, 
9, 103. 44 
7.957.25|. 

20, 383. 021 
2,W7.73-. 

27,481.921 


$87,500.00,  Yes  . 

41,250.0o!  Ye«  , 
98,760.00   Yea  . 


27,500.00 


Yes. 


'so'm'ob  Yes  ! 


50,000.00 

'75,'666.'66 

25,000.00 


Yes. 
Yes. 
Yes  . 
Yes. 

Yes. 
Yes. 


82,600.00  Yes  . 

35,000.001  Yes. 

20,000.00'  Yes  , 

32,500.00'  Yes. 

150,000.00  Yes  . 

30,000.00j  Yes  . 

I  Yes  . 

Yes. 
Yes. 
Yes. 


40,000.0 
50,000.0' 
77,500.0 


I 
37,500.001  Yes  . 
Yes  . 

36,250.00  Yea  . 

22,500.00  Yes  . 

41,2.t0.00  Yes  . 

437,500.00  Yes  . 

21,250.00'  Yes  . 

45.000.00  Yes  . 

Yes. 

Yes  . 

43,750.00  Yes  . 
i  Yes  . 

30,000.00  Yes  . 

60,000.00  Yes  . 
Yes. 

40,000.00  Yes  . 

...  I  Yes  . 

42,500.00'  Yes  . 


25.286.741 
14,938.11, 
26. 346. 48 
13, 195. 16 
24,556.83 
191.88 
24, 560.  e>5 
19,(>50.96; 
14,312.29 
11,226.34 
1.4I50.3-4 
49,197.46 

4,953.97 
49,883.33 
11,971.88 
2. 76 
11,573.42 
13.174.77 


42, 500. 00 
27,500.00 
:«),000.00, 
20,  OGO.  00 
68.750.00, 

I 


106. 250.  IX) 
38,500.00 
26,250.00 


140.000.00 


Yes  . 
Yes  . 
Yes  , 
Yes  , 
Yes 
Yes  , 
Yes  . 
Yes  . 
Yes  . 
Yes  . 
Yes  . 
Yes. 


55,000.00;  Yes 
Yes 

35,000.00  Yes 
Yes 

21,250.00  Yes 

47,500.00  Yes 


Date  of  au- 
thorization. 


::::i 


June  6,1902. 

Do. 
Do. 

Do. 

Mar.    3. 1903 
June  6, 1902 

Do. 
Mar.    3,  1908 
June  6, 1902 

Do. 

Do. 
Mar.   3,  1903 


June  6, 1902 
Do. 
Do. 
Do. 
Do. 

Do. 
Do. 
Do. 
Do. 
Do. 


Do. 
Do. 
Do. 
Do. 
Do. 
Do. 

Do. 

Do. 
Mar.    3,  1903 

Do. 
June    6,  1902 
Mar.    3,  1903 
June   6, 1902 

Do. 
Mar.    3,  1903 
June    6,  1902 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 
Mnr.     3, 1903 
June    6,1902 

Do. 
Do. 
Do. 
Do. 
Do. 
Do. 
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Statement  mbmiited  in  response  to  request  of  oliainnan  of  House  Committee  on 

under  control  of  the 

BUILDINGS  APPROPRIATED  FOR  BUT  NOT  IN 


Location. 


Perth  Amboy,  N.  J.. 
Pierre,  S.  Dak 


Pine  Bluff,  Ark.. 
Pittsbursr.  Pa..t. 

Portland.  Me 

Portsmouth.  Va . 


Quincy,  Mass 

Reno,  Nev 

Richmond.  Ind.. 
Rockhill,  8.C.... 
St.  Louis,  Mo  — 
Sandusky,  Ohio . 


San  Francisco,  Gal 
Saratoga  Springs, N.Y 

Savannah,  Ga 

Selma.  Ala 

Sherman,  Tex — 


Spartanburg,  8.  C  . 
Spokane.  Wash 


Sterling,  111 

Tacoma,  Wash. 


Toledo,  Ohio 

Torrington,  Ctonn. . . 
Tmverse  City,  Mich 


Tuscaloosa,  Ala 

Valdosta.  Ga 

Warren,  Ohio 

Washington,  D.  C... 


Do. 


Designation. 


Washington,  Pa. 
Waterloo,  Iowa.. 


Wausau,  Wis 

WeVjsicr  City,  Iowa. 

Westchester.  Pa 

Westminster,  Md . . . 

Winston.  N,  C 

Woonsocket.  R.  I... 
Yankton.  8.  Dak  ... 

York.  Nebr 

Youngstown,  Ohio . 


Total . 


Poat-office    and. 

custom-house. 

Post-office    and. 

court-house. 

Post-office 

Marine  Hospital.. 

Court-house 

Post-office  and. 
custom-house. 

do 

Post-office 

do 

do 

do 

Custom-house 
and  post-office. 

Custom-house 

Post-office 

Marine  hospital . . 

Post-office 

Post-office  and 
court-house. 

Post-office 

Post-office,  court- 
house, and  cus- 
tom-house. 

l*ost-office 

Post-office,  court- 
house, and  cus- 
tom-house. 

Post-office 

do 

Post-office  and 
custom-house. 

Post-office 

do 

do 

Hall  of  records, 

site. 
Hall  of  records, 
plans. 

Post-office 

Post-oflice  and 
court-house. 

Post-office 

do 

do 

do 

do 

do 

do 

do 

do 


Limit  of  cost 
of  site  and 
building. 


Amount 
appro- 
priated. 


860,000.00 

175,000.00' 

7,000.001 

125,000.001 

60,000.001 

15,000.00| 

12,000.00! 
60,000.00! 
80,000.00 
45.000.00l 
700,000.00 
20,000.00 

1,500,000.00 
90,000.001 

150,000.00 
75,000.00' 

145,000.00 

60,000.00' 
500,000.001 


45,000.00 
600,0^.00 

200,000.001 

60,000.00 
66,000.00 

7,500.00! 

8,000.00 

45,000.00 

400,000.00 


80.000.00 
150,000.00 

57,000.00 
8.000.00' 
60. 000. 00' 
4,000.001 
60.000.00 
15.000.00 
87,000.001 
10,000.00. 
14,000.00 


Amount 
paid  for  pur- 
chase of 
property. 


$22,500.00 

85,000.00 

7,000.00; 
60.000.00 
60.000.00 
15,000.00 

12,000.00 
30,000.00 
40,000.00 
18,750.00 
JM7,500,00 
20,000.00 

150,000.00 
20,000.00 
60,000.00 
33,750.00 
61.250.00 

80,000.00 
130,000.00 


25,000.00 
130,000.00 


200,000.00 
27,500.00 
26,000.00' 

7,500.00 

8,000,00 

26,250.00 

400,000.00 


5,000.00  5,000.00 


14,724,265.00 


30,000.00 
72,500.00 

22,500.00 
8,000.00 
35,000.00 
4.000.00 
50, 000. 00, 
15.000.001 
37,000.00: 
10,000.00 
14,000.00 


Inci- 
dental 
expenses, 
purchase 
of  site. 


SI. 00 
4,960.00 
6,500.00 


57,850.00 
14,900.00 

11,901.00 
9,000.00 

13,800.00 

6,000.00 

197,187.50 

19. 980. 00: 


.1. 


11,260.00 
11,949.00 

8,500.00' 
99,900.00! 


5,000.00 
96,001.00 


16,000.00 
5,900.00; 

7,450.00 

7,950.00 

11,000.00 

187,137.30. 


18,000.00! 

18,500.00 

I 

9,000.00 

6,000.00. 

15,000.001 

"s,m.'oo\ 
I 

6,960.00: 
9.000.00 


S23.30 

25.71 

76.00 
189.98 
26.18 
53.52 

31.19 
36.74 
49.79 
80.97 
62.21 
12.03 


Amount 
paid  con- 
tingent 
force  at 
building. 


97.36. 


46.42 
36.29 


18.77 
89.63; 


24.88 
84.47 


45.68 
29.64 
18.93 


37. 15  . 
17. 11  . 
15.00. 


47.77 
18.611 

78. 43' 
97.20 
49.50 
3.00, 
51. 29 
28.  40 
87.61' 
94.39 
19.81 


I 
7, 054, 515.00'  2,422,324.80  7,854.79 
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Appropriations,  rdative  to  condition  of  appropriatianM  for  public  buildings 
Treamtry  Department — Continued. 

«  «  #  «  *  * 

COURSE  OF  CONSTRUCTION  DEC£MB£R  1, 1903— Continued. 


Amount 
expended 
for  aerv- 
ice,  Office 
Supervia- 
ing  Archi- 
tect. 

Amount  ex- 
pended for 
conatructlon 
under  con- 
tracts, etc. 

Amount  to 
he expended 
under  exist- 
ing con- 

tracta,  etc. 

Total  ex- 
penditures 
and  contract 
liabilities. 

Balance 
available  for 
authorixa- 
tiona,  con- 
tracts, etc. 

Amount  to 
be  appropri- 
ated under 
limit. 

Secre- 
tary au- 
thorised 

to  eon- 
tract 

within 

limn. 

Date  of  au- 
thorisation. 

$3,250.00 
9.114.29 

13,274.80 

14,100.00 

6,576.00 

189.98 

57,876,18 

14,958.62 

11,982.19 
12,286.74 
18,177.29 
7,930.97 
284,609.71 
19,992.03 

30,007.87 

97.36 

6,856.00 

15,296.42 

11,965.29 

11,718.77 
116.516.63 

7,174.88 
117,535.47 

46.68 
18,785.36 
8,671.93 

7,487.16 

7,967.11 

11,015.00 

282,483.80 

$19,225.70 

20,900.00 

424.00 

59,810.02 

2,128.82 

46.48 

67.81 

17,764.26 

21,822.71 

10,819.03 

112, 800. 29^ 

7.97 

119,992.13 
19,902.64 
43,144.00 
18,466.58 
49,261.71 

18,281.23 
13,483.37 

17,8B6.12 
12,464.53 

199,954.32 
8.764.64 
17,328.07 

12.85 

$87,600.00 
140,000.00 

""66,066.66 

Yes.... 

Yes.... 

Yea.... 
Yes..., 
Yea.... 

Yea.... 

Yea.... 
Yea  .... 
Yea.... 
Yea  .... 
Yea  .... 
Yea.... 

Yea.... 
Yea  .... 
Yea  .... 
Yea  .... 
Yea  .... 

Yes  .... 
Yea  .... 

Yes.... 

Yea  .... 

Yes  .... 
Yea.... 
Yea.... 

Yea.... 
Yes.... 
Yea.... 
Yea.... 

Yes.... 

Yea.... 
Yea.... 

Yea  .... 
Yea.... 
Yea.... 
Yea  .... 

?S:::: 

Yea 

Yea 

Yea 

June   6,1902 

Do. 

Mar.    8, 1908 

Mar.  81,1902 

Mar.    8,1908 

June    6,1902 

"*'86,'666.'66 

40,000.00 
26.250.00 
862,500.00 

Do. 

8,200.00 

4.300.00 

2,400.00 

87,600.00 

Do. 

t27.60 

Do. 

Do. 

Do. 

Do. 

7.87 

30,000.00 

1.350,000.00 
70,000.00 
100,000.00 
41,250.00 
83,750.00 

30,000.00 
370,000.00 

20,000.00 
370,000.00 

Do. 

Do. 

156.00 

6,700.00 
4,000.00 

Mar.  21,1902 

June  6,1902 

Do. 

8,200.00 
16,600.00 

• 

2,160.00 

21,500.00 

Do. 

77.00 

Do. 

Do. 

Do. 

Do. 

56.72 
3.00 

2,650.66 
2,750.00 

22,500.00 
80,000.00 

Do. 

Do. 

Mar.    3,1903 

82.8$ 

Do. 





.,.., 

15,235.00 
117,666.70 

5,000.00 

8,702.23 
45,920.42 

10,371.67 

1,902.80 

16,700.50 

3,997.00 

42,810.41 

14,971.60 

25,669.39 

905.61 

.19 

18,750.00 

June   6,1902 



M,  296. 00 

Mar.    8,1903 

Do. 

3,250.00 
8,015.75 

3,050.00 

21,297.77 
26,579.68 

12,128.43 
6^097.20 

7,189.59 

28.40 

11,340.61 

9,094.39 
13,999.81 

50,000.00 
77,500.00 

34,500.00 

""25,'666.'o6 

June    6,1902 

45.22 

Do. 

Do. 

Mar.    3,1903 

. 

3.250.00 

June    6,1902 

Mar.    3,1903 

88.30 

3,250.00 

10,000,00 
50,000.00 

Do. 



Do. 

38.00 

4,315.00 

June  6, 1902. 

Mar.  3, 1903. 



Jmie  6, 1902. 

.......  ... 



46,074.82 

836,178.89 

3,312.432.80 

3,742,083.40 
♦1.20 

7,669,750.00 

3,742.082.20 
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HBCAPITULATION  OF  PUBUC  BUILDINGS  APPROPRIATED  FOR  BUT  NOT  IN  COURSE  OF 
CONSTRUCTION  DECEMBER  1, 1908. 

Total  limit  of  oo§t  of  dtea  and  buildings (14,724,265.00 

Total  amount  paid  for  property  (sitefl) f2, 422, 824. 80 

Total  amount  paid  incident  to  purchase  of 
property  (sites) 7,864.79 

Total  amount  expended  for  contingent  force 
at  the  buildings 0.00 

Total  amount  expended  for  force,  Office  Super- 
vising Architect 0.00 

Total  amount  expended  under  contracts  for 
construction  of  public  buildings 46, 074. 82 

Total  amount  to  be  expended  under  contracts 
for  construction  of  public  buildings 836, 178. 39 

Total 88,312,482.80 

Total   balance  available  for  authorisations, 

contracts,  etc 3,742,088.40 

*Le»  deficit,  to  wit,  Des  Moines,  Iowa *1. 20 

3,742,082.20 

Total  amount  appropriated 87,064,616.00 

Total  amount  to  be  appropriated 7,669,750.00 

14,724,265.00 

UNITED  STATES  POST-OFFICE,  ADRIAN,  MICH. 

Limit  of  cost $40,000 

Amount  appropriated 20, 000 

Amount  to  oe appropriated 20,000 

The  site  has  been  purchased,  and,  as  soon  as  possible,  the  contract 
will  be  awarded  for  the  construction  of  the  building,  making  necessary 
an  appropriation  of  the  balance,  under  the  limit,  $20,000. 

• 

UNITED  STATES  POST-OFTICE,  ALBEBT  LEA,  MINN. 

Limit  of  cost f36,000 

Amount  appropriated 18,000 

Amount  to  be  appropriated 18,000 

The  site  has  been  selected,  but  the  title  has  not  yet  been  vested  in 
the  Government.  As  soon  after  the  acquisition  of  the  site  as  practi- 
cable the  contract  for  the  construction  will  be  awarded,  to  carry  out 
which  it  will  be  necessary  that  the  balance,  under  the  limit,  of  $18,000 
be  appropriated. 

UNITED  STATES  POST-OFFICE,  ALLBNTOWN,  PA. 

limit  of  cost $110,000 

Amount  appropriated 46,000 

Amount  to  oe  appropriated , 65,000 

The  site  has  been  purchased  and  competitive  drawings,  under  the 
Tarsney  Act,  are  now  being  obtained,  and  the  contract  for  the  con 
struction  of  the  building  will  be  awarded  as  soon  as  Dossible  after  their 
approval,  to  accomplish  which  an  appropriation  of  $50,000,  under  tlie 
limit,  will  be  needed. 

UNITED  STATES  POST-OFFICE,  AMESBUBY,  MASS. 
Limit  of  cost :. $55,000 

Amount  appropriated 21,250 

Amount  to  oe  appropriated 33,760 
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No  site  has  been  obtained.  As,  however,  it  is  desired  that  the  con- 
tracts be  awarded  as  soon  as  practicable  after  the  Question  of  the  site 
is  settled,  the  unappropriated  balance  of  ^3,750,  under  the  limit,  should 
be  appropriated. . 

UNITED  8TATB8  POST-OFFICE,  ANDERSON,  IND. 
Limit  of  cost $80,000 

Amoant  appropriated 40, 000 

Amount  to  be  appropriated 40, 000 

The  site  has  been  acouired  and  it  is  desired  to  award  the  contract 
for  the  construction  or  the  building  as  soon  as  possible,  which  will 
make  necessary  the  appropriation  or  the  balance,  under  the  limit,  of 
$40,000. 

UNITED  STATES  POST-OFFICE,  ANNISTON,  ALA. 
Limit  of  cost $150,000 

AmouQt  appropriated 76, 000 

Amount  to  be  appropriated 75,000 

The  work  on  this  building  was  suspended  pending  changes  made 
necessary  on  account  of  the  establishment  of  courts.  It  is  expected  to 
resume  such  construction  at  the  earliest  possible  date,  making  neces- 
sary an  appropriation  of  $75,000  under  the  existing  limit. 

UNITED  STATES  POST-OFFICE  AND  COURT-HOUSE,  ATHENS,  GA. 
Limit  of  coflt $100,000 

Amount  appropriated 40,000 

Amount  to  be  appropriated 60,000 

The  site  has  been  acquired,  the  work  is  now  upon  the  market,  and 
it  is  desired  to  award  the  contract  at  the  earliest  possible  date,  making 
necessary  the  appropriation  of  the  balance  under  the  limit  of  $60,000. 

UNITED  STATES  POST-OFFICE,  ATLANTIC,  IOWA, 
limit  of  coet $30,000 

Amount  appropriated 17,500 

Amount  to  oe  appropriated 12,500 

The  site  of  this  building  has  not  yet  been  obtained,  but  it  is  desired 
to  award  the  contract  at  the  earliest  possible  date,  making  necessary 
the  appropriation  of  the  balance,  under  the  limit,  of  $12,500. 

UNITED  STATES  POST-OFFICE,  ATLANTIC  CITY,  N.  J. 
Limit  of  cost $150,000 

Amount  appropriated S6,250 

Amount  to  oe  appropriated 63,750 

The  site  has  been  ac<]^uired.  Bids  are  now  being  obtained  for  the 
construction  of  the  building,  and  it  is  probable  that  tne  contract  will  be 
awarded  in  the  immediate  future.  Therefore  it  is  necessary  that  the 
balance,  under  the  limit,  of  $63,750  be  appropriated. 
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UNITED  8TATB8  CUSTOM-HOUSE,  BALTIMORE,  MD. 
Limit  of  cost , $1,600,000 

Amount  appropriated 1, 150, 000 

Amount  to  be  appropriated * 450, 000 

The  contract  for  the  completion  of  the  building  will  be  awarded  in 
the  near  future,  and  there  will  be  needed  under  existing  contract  and 
that  to  be  awarded,  for  the  proper  transaction  of  the  work,  $200,000. 

POST-OFFICE,  COURT-HOUSE,  ETC.,  BALTIMORE,  MD. 

The  present  elevator  plant  in  the  post-office,  court-house,  etc.,  build- 
ing, being  out  of  date  and  extravagant  in  its  running  expenses,  it  is 
desired  to  install  one  better  adapted  to  the  service  and  whicn  can  be  run 
with  greater  economy.  To  accomplish  this  work  $35,000  will  be 
needed. 

BALTIMOBE,  MD.,  RENT  OF   BUILDINGS. 

In  order  to  meet  the  rent  under  existing  agreements  $1,850  will  be 
necessary. 

UNITED  STATES  F08T-OFFICE,   BARABOO,   WIS. 
Limit  of  coat $45,000 

Amount  appropriated 21, 500 

Amount  to  be  appropriated 23, 500 

No  site  has  been  obtained;  as,  however,  it  is  desired  that  contracts 
be  awarded  as  soon  as  practicable  after  the  question  of  the  site  is 
settled,  the  balance  of  $23,500,  under  the  limit,  should  be  appropriated. 

UNITED  STATES  POST-OFFICE  AND  COURT-HOUSE,  BATESVILLE,  ARK. 

Limit  of  coat ,..,  180,000 

Amount  appropriated 42, 500 

Amount  to  be  appropriated 37, 500 

The  site  has  been  obtained.  This  work  is  now  upon  the  market  and 
the  contract  will  be  awarded  in  the  near  future,  making  it  necessarj^ 
that  the  balance  of  $37,500,  under  the  limit,  be  appropriated. 

UNTIED   STATES  POST-OFFICE,  BATTLECREEK,  MICH. 

Limit  of  cost |110,000 

Amount  appropriated 46, 000 

Amount  to  be  appropriated 65, 000 

The  site  has  been  obtained.  Invitations  for  competition  for  this 
building,  under  the  Tarsney  Act  have  been  sent  out,  and,  as  soon  as 
design  is  accepted  and  the  drawings  completed,  contracts  will  be 
awarded  therefor.  Therefore,  the  appropriation  of  $65,000,  the  bal- 
ance under  the  limit,  will  be  needed. 

UNITED  STATES  POST-OFFICE,  BOONE,  IOWA. 
Limit  of  coat $100,000 

Amount  appropriated 45, 000 

Amount  to  be  appropriated 55, 000 
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Contracto  having  been  awarded  for  this  building,  not  much  in  excess 
of  the  appropriation,  the  balance  under  the  limit^  $55,000,  has  been 
recommended  by  this  Department  to  be  placed  m  the  urgent  defi- 
ciency bill. 

MARINE  HOSPITAL,  BUFFALO,  N.  Y. 
Limit  of  coBt $125,000 

Amount  appropriated 60, 000 

Amount  to  oe  appropriated 66, 000 

The  site  for  this  building  has  been  obtained  and  as  soon  as  practi- 
cable it  is  intended  to  award  the  contracts  therefor.  Therefore  the 
balance  of  $65,000,  under  the  appropriation,  is  needed. 

UNITED  STATES  P08T-0FFICB,  CENTERVILLE,  IOWA. 
Limit  of  coat $4O,00C 

A  mount  appropriated * - 23, 750 

Amount  to  oe  appropriated /. 16, 250 

On  account  of  the  urgent  necessity  for  available  funds  it  has  been 
recommended  by  the  Department  that  this  item  be  included  in  the 
urgent  deficiency  bill. 

UNITED  STATES  POST-OFFICE,  OHAMPAIGN,  ILL. 
Limit  of  cost $85,000 

Amount  appropriated 45, 000 

Amount  to  oe  appropriated 40, 000 

The  site  of  this  building  has  been  obtained^  the  work  is  now  on  the 
market,  and  the  contract  will  be  awarded  in  the  near  future.  It  will 
therefore  be  necessary  that  the  balance  of  $40,000,  utjder  the  limit, 
be  appropriated. 

UNITBD  fiTTATES  POST-OFFIOB  AND  00URT-HOU8E,  CHARLOTTESVILLE,  VA. 
Limit  of  coBt - -.  $100,000 

Amount  appropriated 46, 000 

Amount  to  be  appropriated 55, 000 

The  site  has  been  obtained,  and  the  work  will  be  placed  upon  the 
market  and  the  contract  awarded  as  soon  as  practicable.  Therefore 
it  is  necessary  that  the  balance  of  ^5,000,  under  the  limit,  be  appro- 
priated. 

UNITED  STATES  POST-OFFICE,  COURT-HOUSE,  ETC.,  CHICAGO,  ILL. 
limit  of  cost $4,750,000 

Amount  appropriated.... 4,000,000 

Amount  to  be  appropriated 750, 000 

The  site  has  been  obtained.  Contracts  in  excess  of  the  amount  appro- 
priated have  been  entered  into;  the  building  is  nearing  completion; 
therefore  the  balance  of  $750,000,  under  the  limit,  should  be  appro- 
priated. 
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TEMPORARY  BUILDING   FOR  POST-OFFICE,  CHICAGO,  ILL. 

An  appropriation  of  $26,758.79  should  be  made  to  pay  rent  on 
temporary  quarters,  in  accordance  with  existing  agreements. 

UNriED  STATES  POST-OFFICE,   CHILLICOTHtJ,  OHIO. 
Limit  of  cost $80,000 

Amount  appropriated 32, 500 

Amount  to  oe  appropriated 47, 500 

The  site  has  been  obtained.  The  work  is  on  the  market  and  the  con- 
tract will  be  awarded  in  the  near  future;  therefore  it  is  necessary 
that  the  balance  of  $47,500,  under  the  limit,  should  be  appropriated. 

RENT  OF  BUILDINGS,  CLEVELAND,  OHIO. 

An  appropriation  of  $52,000  should  be  made  to  pay  rent  on  tem- 
porary quarters,  in  accordance  with  existing  agreements. 

UNITED  STATES  POST-OFFICE  AND  COURT-HOUSE,  COLORADO  SPRINGS,  COLO. 
Limit  of  cost $175, 000 

Amount  appropriated 63, 750 

Amount  to  be  appropriated Ill,  250 

No  site  has  been  obtained,  but  as  soon  as  the  question  is  settled  it  is 
desired  to  award  the  contract.  Therefore  an  appropriation  of  $36,250, 
under  the  present  limit,  is  necessary. 

UNITED  STATES  POST-OFFICE,  COLUMBIA,  MO. 
Limit  of  coBt $40,000 

Amount  appropriated 25, 000 

Amount  to  oe  appropriated 15, 000 

.  The  site  has  been  obtained  and  as  soon  as  practicable  drawings  will 
be  completed  .and  the  work  placed  upon  the  market;  therefore  the 
balance  of  $15,000  under  the  limit  is  necessary. 

COURT-HOUSE  AND  I'OST-OFFICE,  COVINGTON,  KY. 

For  several  years  there  has  been  urgent  need  of  an  efficient  elevator 
service  in  this  building.  There  is  no  appropriation  available;  there- 
fore it  is  recommended  that  an  appropriation  of  $7,500  be  made. 

UNITED  STATES  POST-OFFICE,  CRAWFORDSVILLE,  IND. 

Limit  of  cost $50,000 

Amount  appropriated 22, 500 

Amount  to  be  appropriated 27, 500 

No  site  has  been  obtained,  but  as  soon  as  the  question  is  settled  and 
drawings  prepared  the  contract  will  be  awarded;  therefore  it  is  rec- 
ommendea  that  the  balance  of  $27,500,  under  the  limit,  be  appropriated. 
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POST-OFFICfB  AND  COUBT-HO0SE,  DEADWOOD,  8.  DAK. 
Limit  of  coet --..--.. $200,000 

Amount  appropriated 80,000 

Amount  to  oe  appropriated 120,000 

The  site  has  been  obtained.  It  is  probable  that  a  contract  for  this 
work  will  be  awarded  in  the  near  future.  Therefore  it  is  necessary 
that  $60,0(K)  of  the  balance  under  the  limit  be  appropriated. 

UNITED  STATES  POST-OCTICE,    DECATUR,   ILL. 
limit  of  cost $80,000 

Amount  appropriated - 35,000 

Amount  to  be  appropriated 45,000 

No  site  has  been  obtained,  but  as  soon  as  the  question  of  site  is  set- 
tled it  is  desired  to  push  the  work  as  rapidly  as  possible.  Therefore  an 
appropriation  of  $25,000  under  the  present  limit  is  necessary. 

UNITED  STATES  POST-QB^FICE,    DEKALB,   ILL. 
Limit  of  cost $100,000 

Amount  appropriated ^ 31,250 

Amount  to  be  appropriated 68,750 

No  site  has  been  obtained,  but  as  soon  as  the  question  of  site  is  set- 
tled it  is  desired  to  push  the  work  as  rapidly  as  possible;  therefore 
an  appropriation  of  |35,000  under  the  present  limit  is  necessary. 

UNITED  STATES  CUSTOM-HOUSE,   DETBOrT,   MICH. 

In  order  to  make  the  upper  storj^  of  this  building  available,  it  is 
necessary  to  install  elevator  service,  no  elevator  being  in  the  building 
at  present,  and  as  there  is  no  appropriation  from  which  an  elevator 
can  be  provided,  it  is  necessary  that  $7,500  be  appropriated  therefor. 

UNITED  STATES  POST-OFnCE,  DURHAM,  N.  C. 
Limit  of  cost $100,000 

Amount  appropriated 62, 500 

Amount  to  oe  appropriated 37,500 

The  site  has  been  obtained.  This  work  is  upon  the  market  and  the 
contract  will  be  awarded  in  the  near  future;  therefore  it  will  be 
necessary  that  the  balance  of  the  appropriation,  ^7,600  under  the 
limit  be  appropriated. 

UNITED  STATES  POST-OFFICE,  ELKHART,  IND. 
Limit  of  cost '. $85,000 

Amount  appropriated 41, 250 

Amount  to  oe  appropriated 43, 750 

The  site  has  been  obtained.  This  work  will  be  placed  upon  the 
market  in  the  near  future  and  the  contract  awarded;  therefore  it  will 
be  necessary  that  $26,000,  imder  the  present  limit,  be  appropriated. 
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UNITED  STATES    POST-OFTICE,    EVAN8TON,   ILL. 
Limit  of  cost $90,000 

Amount  aporopriated 42, 500 

Amount  to  be  appropriated 47, 500 

No  site  has  been  obtained,  but  as  soon  as  this  question  is  settled  the 
work  will  be  placed  upon  the  market  and  the  contract  awarded;  there- 
fore it  will  be  necessary  to  appropriate  $22,500,  under  the  limit. 

UNITED  STATES  POST-OFFICE  AND  COURT-HOUSE,  EVANSTON,  WYO. 
Limit  of  cost $179,000 

Amount  appropriated 50, 000 

Amount  to  oe  appropriated 129,000 

The  site  has  been  obtained,  and  as  soon  as  practicable  it  is  expected 
to  award  the  contract;  therefore  it  will  be  necessary  that  $50,000, 
under  the  limit,  be  appropriated. 

UNITED  STATES  POST-OFFICE  AND  COURT-HOUSE,   FARGO,  N.  DAK. 

Limit  of  cost $80,000 

Amount  to  be  appropriated .' 80, 000 

The  site  has  been  obtained.  As  it  is  desired  to  take  up  the  work  in 
connection  with  this  building  at  an  earl}*  date,  it  will  be  necessary  that 
an  appropriation  be  made  under  the  limit  of  not  less  than  $50,000. 

UNITED  STATES  POST-OFFICE,  FINDLAY,  OHIO. 
Limit  of  cost $55,000 

Amount  appropriated 28, 750 

Amount  to  De  appropriated 26, 250 

The  site  has  been  obtained,  the  work  will  be  placed  upon  the  market 
in  the  near  future,  and  the  contract  awarded;  therefore  it  is  necessary 
to  appropriate  the  balance  of  $26,250,  under  the  limit. 

UNITED  STATES  POST-OFFICE,  FLINT,  MICH. 
Limit  of  eoet $65,000 

Amount  appropriated 36, 250 

Amount  to  oe  appropriated 28, 750 

The  site  has  been  obtained.  It  is  expected  to  place  this  work  upon 
the  market  at  an  early  date  and  award  the  contract;  therefore  it  is 
necessary  that  the  balance  of  $28,750,  under  the  limit,  be  appropriated. 

UNITED  STATES  POST-OFFICE  AND  COURT-HOUSE,  FLORENCE,  S.  C. 
Limit  of  cost $100,000 

Amount  appropriated 35,000 

Amount  to  be  appropriated , 65,000 

The  site  has  been  obtained,  but  the  matter  is  being  held  up  pending 
action  of  the  State  relative  to  act  of  cession.  When  this  question  has 
been  settled  the  contract  will  be  awarded  as  soon  as  possible;  there- 
fore an  appropriation  of  $25,000,  under  the  limit,  is  necessary. 
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UNITED  STTATES  POffr-OFFICE,  FOND  DU  LAC,  WIS. 

Limit  of  cost 1 $65,000 

Amoant  appropriated 30, 000 

Amount  to  be  appropriated 35, 000 

The  site  has  been  obtained  and  the  work  will  be  placed  upon  the 
market  in  the  near  future;  therefore  it  will  be  necessary  that  the 
balance  of  $35,000,  under  the  limit,  be  appropriated. 

UNITED  STATES  POST-OFFICE   AND  COURT-HOUSE,  FRESNO,  CAL. 
Limit  of  cost J $150,000 

Amount  apnropriated 50, 000 

Amount  to  oe  appropriated 100, 000 

The  site  has  been  obtained,  the  work  will  be  placed  upon  the  market 
in  the  near  future  and  the  contract  awarded;  tnerefore  it  wil  Ibe  nec- 
essary to  appropriate  $50,000,  under  limit. 

UNITED  STATES  POST-OFFICE,    GAINESVn.LE,  FLA. 

limit  of  cost $36,000 

Amount  appropriated 18, 750 

Amount  to  be  appropriated 16,250 

The  site  has  been  obtained  and  it  is  expected  to  place  the  work 
upon  the  market  as  soon  as  practicable;  therefore  it  will  be  necessary 
that  the  balance  of  $16,250,  under  the  limit,  be  appropriated. 

UNITED  STATES  POST-OFFICE,    GAINESVILLE,   TEX. 

limit  of  cost $70,000 

A  mount  appropriated 32, 500 

Amount  to  be  appropriated 37,500 

The  site  has  been  obtained,  and  as  it  is  the  intention  to  place  this 
work  upon  the  market  in  the  very  near  future  and  award  the  contract 
it  will  be  necessary  that  the  balance  of  $37,500,  under  the  limit,  be 
appropriated. 

UNITED  STATES  POST-OFFICE,   GENEVA,  N.  T. 
Limit  of  ooet $75,000 

Amount  appropriated 33, 750 

Amount  to  De  appropriated 41, 250 

No  site  has  been  obtained,  but  as  soon  as  obtained  it  is  expected  to 
put  the  work  upon  the  market  and  award  the  contract;  therefore  it 
will  be  necessary  that  the  balance  of  $41,250,  under  the  limit,  be 
appropriated.  ' 

UNITED  STATES  POST-OFFICE    AND    CUSTOM-HOUSE,   GEORGETOWN,  S.   C. 
Limit  of  cost $65,000 

Amount  appropriated 27,500 

Amount  to  oe  appropriated 37,500 
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No  site  has  been  obtained,  this  building  being  delayed  on  account  of 
the  lack  of  an  act  of  cession.  As  soon  as  necessary  legislation  is  passed 
the  work  will  be  placed  upon  the  market  and  contract  awarded. 
Therefore  it  is  necessary  to  appropriate  |37,500,  the  balance  under 
the  limit. 

UNITED  STATES  POST-OFFICE,   GLOVERSVILLE,   N.   Y. 
Limit  of  cost $75,000 

Amount  appropriated 33, 760 

Amount  to  be  appropriated 41,250 

The  site  has  been  obtained  and  it  is  expected  that  the  contract  will  be 
awarded  in  the  very  near  future,  making  necessary  the  appropriation 
of  $41,250,  the  balance  under  the  limit 

UNITED  STATES  POST-OFFICE,  OOLDSBORO,  N.  C. 
limit  of  cost 1 150,000 

Amount  appropriated 33,750 

Amount  to  be  appropriated 16,250 

The  site  has  been  obtained,  the  contract  has  been  awarded,  and  to 
meet  obligations  thereunder  it  is  necessary  that  the  balance  of  (16,250, 
under  the  limit,  be  appropriated. 

UNITED  STATES  P08T:0FFICE  AND  COURT-HOUSE,  GRAND  FORKS,  N.  DAK. 
limit  of  cost 1 $165,000 

Amount  appropriated 66,250 

Am oun  t  to  oe  appropriated 98, 750 

The  site  has  been  obtained  and  the  work  is  to  be  placed  immediately 
upon  the  market  and  probably  a  contract  awarded;  therefore  it  is 
necessary  that  $50,000,  within  the  limit,  be  appropriated. 

UNITED  STATES  POST-OFFICE  AND  CUSTOM-HOUSE,  GRAND  HAVEN,  MICH. 
Limit  of  cost 150,000 

Amount  appropriated 22,500 

Amount  to  oe  appropriated 27,500 

The  site  has  been  obtained  and  this  work  will  be  placed  upon  the 
market  in  the  near  future  and  the  contract  awarded;  therefore  it  is 
necessary  that  the  balance  of  $27,500,  under  the  limit,  be  appropriated. 

UNITED  STATES  POST-OFFICE  AND  COURT-HOUSE,    QREEN  BAY,  WIS. 
Limitofcost $140,000 

Amount  appropriated 60, 000 

Amount  to  be  appropriated 80, 000 

The  site  has  been  obtained  and  competitive  plans  are  now  being  pro- 
cured under  the  Tarsney  Act;  as  soon  as  the  cirawings  are  completed 
the  contract  will  be  awarded,  making  necessary  the  appropriation  of 
$40,000,  under  the  present  limit. 
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UNITED  STATES  POST-OFFICE  AND  COURT-HOUSE,   OREENEYILLE,   TENN. 

Limit  of  cost $110,000 

Amount  appropriated 47,500 

Amount  to  oe  appropriated 62,500 

The  site  has  been  obtained,  the  building  is  under  contract,  and  in 
order  to  meet  the  obligations  created  thereby  it  is  necessary  to  appro- 
priate the  balance  of  ^2,500,  under  the  limit. 

RENT  OF  BUILDINGS,  OREENSBORO,  N.  G. 

In  order  to  meet  obligations  under  present  lease  for  temporary 
quarters  for  Government  officials  during  extension  of  the  court-nouse, 
post-office,  etc.,  building,  an  appropriation  of  $5,500  is  necessary. 

POST-OFFICE  AND  COURT-HOUSE,  GUTHRIE,  OKLA. 
Limit  of  cost $100,000 

Amount  appropriated 50,000 

Amount  to  oe  appropriated 50, 000 

The  site  has  been  obtained;  the  work  will  be  placed  upon  the  market 
at  once,  and  the  contract  awarded;  therefore  it  will  be  necessary  that 
the  balance  of  $50,000,  under  the  existing  limit,  be  appropriated.. 

UNITED  STATES  POST-OFFICE  AND   COURT-HOUSE,  HAMMOND,  IND. 

Limit  of  cost $140,000 

Amount  appropriated 65, 000 

Amoant  to  De  appropriated 75, 000 

The  site  has  been  obtained  and  the  drawings  will  be  selected  under 
the  Tarsney  Act  in  the  near  future,  after  which,  as  soon  as  practicable, 
the  contracts  will  be  awarded;  therefore  it  will  be  necessary  to  appro- 
priate the  balance  of  $75,000  under  the  limit. 

UNITED  STATES  POST-OFFICE    AND    COURT-HOUSE,    HARRISON,   ARK. 

Limit  of  cost $100, 000 

Amount  approprit^ted 32, 500 

Amount  to  be  appropriated 67, 500 

The  site  has  been  obtained;  the  work  is  now  on  the  market  and  the 
contract  will  be  at  once  awarded;  therefore,  in  order  to  meet  the  obli- 
gations under  the  contract,  it  will  be  necessary  that  the  balance  of 
i67,500,  under  the  limit,  be  appropriated. 

UNITED  STATES  POST-OFFICE,  HASTINGS,  NEBR. 
Limit  of  coet $135,000 

Amount  appropriated 85, 000 

Amount  to  oe  appropriated 50, 000 

The  site  has  been  obtained  and  the  contract  will  be  awarded  in  the 
very  near  future;  making  necessary  the  appropriation  of  the  balance 
of  feO,000,  under  the  limit. 
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UNITED  STATES  POST-OFFICE,  HENDERSON,  KY. 
Limit  of  coet $50,000 

Amount  appropriated 25, 000 

Amount  to  oe  appropriated 25, 000 

The  site  has  been  obtained,  and  as  soon  as  practicable  the  drawings 
will  be  prepared  and  the  contract  awarded,  necessitating  the  appro- 
priation of  the  balance,  $25,000,  under  the  limit. 

UNITED  STATES  POST-OFFIOE,  HOLYOKE,  MASS. 
Limit  of  cost $135,000 

Amount  appropriated 73, 760 

Amount  to  De  appropriated 61, 250 

The  site  has  been  obtained,  the  contract  for  the  building  has  been 
awarded,  and  in  order  to  meet  the  obligations  thereunder  it  will  be 
necessary  that  the  balance  of  $61,250,  under  the  limit,  be  appropriated. 

UNITED   STATES    POST-OFFICE   AND   COURT-HOUSE,   HUNTINGTON,  W,  VA. 
Limit  of  cost $150,000 

Amount  appropriated 56,250 

Amount  to  oe  appropriated 93,750 

The  site  has  been  obtained;  the  designs,  under  the  Tarsney  Act, 
have  been  completed,  and  it  is  expected  to  place  the  work  upon  the 
market  and  award  the  contract  in  the  near  future,  necessitating  an 
appropriation  of  $60,000  of  the  balance  under  the  limit. 

UNITED  STATES  POST-OFFIOE,  HUTCHINSON,  KANS. 
Limit  of  cost $60,000 

Amount  appropriated 27,500 

Amount  to  oe  appropriated 32,500 

The  site  has  been  obtained  and  the  contract  will  be  awarded  in  the 
near  future,  making  necessary  the  appropriation  of  the  balance  of 
$32,500  under  the  limit. 

UNITED  STATES  POST-OFFICE,  IOWA  OITT,  IOWA. 
Limit  of  coat $60,000 

Amount  appropriated 25,000 

Amount  to  oe  appropriated 35)000 

The  site  has  been  obtained  and  the  contract  awarded.  In  order  to 
meet  obligations  it  is  necessary  that  the  balance  of  $35,000,  under  the 
limit,  be  appropriated. 

RENT  OF  BUILDINGS,  INDIANAPOLIS,  IND. 

In  order  to  meet  obligations,  under  existing  contracts,  for  rented 
quarters  for  Government  officials  during  the  construction  of  the  new 
court-house  and  post-office  building,  it  will  be  necessary  that  an  appro- 
priation of  $22,000  be  made. 
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UNITED  STATES  POST-OFFICE,  IRONTON,  OHIO. 
Limit  of  cost $40,000 

Amount  appropriated 20, 000 

Amount  to  oe  appropriated 20, 000 

No  site  has  been  obtained,  but  as  soon  as  one  is  obtained  it  is  expected 
to  place  the  work  upon  the  market,  therefore  it  is  necessary  that  the 
balance  of  $20,000,  under  the  limit,  be  appropriated. 

UNITED  STATES  POST-OFFICE,  ITHACA,  N.  Y. 
Limit  of  cost $70,000 

Amount  appropriated 37, 500 

Amount  to  be  appropriated 32, 500 

The  site  has  been  obtained  and  it  is  the  intention  to  place  the  work 
upon  the  market  and  award  the  contract  as  soon  as  practicable.  There- 
fore it  will  be  necessary  that  the  balance  of  $32,500,  under  the  limit, 
be  appropriated. 

POST-OFFICE,    CUSTOM-HOUSE,    ETC.,  JACKSONVILLE,    FLA. 
Limit  of  cost $250,000 

Amount  appropriated^ 100, 000 

Amount  to  oe  appropriated 150, 000 

The  site  has  been  obtained.  The  contract  has  been  awarded  and  in 
order  to  meet  the  obligations  thereunder,  it  will  be  necessary  to  appro- 
priate $50,000,  under  the  existing  limit. 

RENT  OF   BUILDINGS,    JACKSONVILLE,    FLA. 

In  order  to  provide  temporary  quai-ters  for  Government  officials 
during  the  extension  to  the  post-office,  custom-house,  etc.,  building,  it 
not  being  possible  for  them  to  remain  in  the  Government  building,  an 
appropriation  of  $20,000  will  bo  necessary. 

UNITED  STATES  POST-OFFICE,   JACKSONVILLE,   ILL. 

Limit  of  cost $60,000 

Amount  appropriated 30, 000 

Amount  to  be  appropriated 30, 000 

The  site  has  been  obtained,  the  contract  for  the  work  has  been 
awarded,  and  in  order  to  meet  the  obligations  thereunder  it  will  be 
necessary  to  appropriate  the  balance  of  130,000,  under  the  limit, 

UNITED  STATES  POST-OFFICE,  KANKAKEE,  ILL. 
Limit  of  cost 180,000 

Amount  appropriated 37, 500 

Amount  to  be  appropriated ^ 42,500 

The  site  has  been  obtained  and  designs  will  be  obtained  in  a  short 
time  under  the  Tarsney  Act.  As  soon  thereafter  as  practicable  a  con- 
tract will  be  awarded,  which  will  require  that  the  balance  of  $4:2,500, 
under  the  limit,  be  appropriated. 
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UNITED  STATES  POST-OFFICE,  KINGSTON,  N.  T. 
Limit  of  cost $80,000 

Amount  appropriated 40, 000 

Amount  to  oe  appropriated 40,000 

The  site  has  been  obtained  and  it  is  desired  to  award  the  contract  as 
soon  as  practicable.  Therefore  it  will  be  necessary  that  the  balance  of 
$40,000,  under  the  limit,  be  appropriated. 

UNITED  STATES  POST-OFFICE,  LARAMIE,  WYO*. 
Limit  of  cost $100,000 

Amount  appropriated 50, 000 

Amoimt  to  be  appropriated 50, 000 

The  site  has  been  obtained,  and  it  is  the  intention  to  award  the  con- 
tract for  the  building  as  soon  as  practicable.  Therefore  it  will  be  nec- 
essary to  appropriate  $25,000,  within  the  limit,  of  the  balance. 

POST-OFFICE,  COURT-HOUSE,  AND  CUSTOM-HOUSE,  LABEDO,  TEX. 
Limit  of  cost $150,000 

Amount  appropriated 72, 500 

Amount  to  be  appropriated 77, 500 

No  site  has  been  obtained,  but  as  soon  as  practicable  after  the  site 
has  been  secured  it  is  desired  to  award  the  contract,  therefore  it  will 
be  necessary  to  appropriate  140,000,  within  the  balance  under  the 
limit. 

UNITED  STATES  POST-OFFICE,  LAWRENCE,  KANS. 
Limit  of  cost $60,000 

Amount  appropriated 22,500 

Amount  to  oe  appropriated 37,500 

The  site  has  been  obtained  and  it  is  desired  to  award  the  contract 
as  soon  as  practicable,  therefore  it  will  be  necessary  to  appropriate 
the  balance  of  $37,500,  under  the  limit. 

UNITED  STATES  POST-OFFICE,  LAWRENCE,  MASS. 
Limit  of  cost $135,000 

Amount  appropriated 100, 000 

Amoimt  to  be  appropriated ^ 35,000 

The  site  has  been  obtained  and  the  contract  for  the  work  has  been 
awarded,  creatine^  a  deficiency  in  excess  of  $22,000  over  the  appropri- 
ation. The  work  is  well  in  progress,  and  it  is  necessary  th^t  the 
balance  of  $35,000,  under  the  limit,  be  appropriated. 

UNITED  STATES  POST-OFFICE,  LEBANON,  PA. 
Limit  of  cost $75,000 

Amount  appropriated 3S,  750 

Amount  to  oe appropriated 36,250 

No  site  has  been  obtained,  but  as  soon  as  the  question  of  site  is  settled 
it  is  intended  to  award  the  contract,  makinf^:  necessary  the  appropria- 
tion of  $36,250,  the  balance  under  the  limit. 
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UNITED  STATES  COURT-HOUSE  AND  POST-OFFICE,  LINCOLN,  NEBR. 
Limit  of  cost $350,000 

Amount  appropriated 200, 000 

AmounttoDe  appropriated 150,000 

The  site  has  been  obtained,  and  the  work  will  be  placed  upon  the 
market  at  once  and  the  contract  awarded;  therefore  it  will  be  neces- 
sary that  $25,000,  within  the  limit,  be  appropriated. 

UNITED  STATES  POST-OFFICE,  LOOANSPORT,  IND. 
limit  of  cost $75,000 

Amount  appropriated 33, 750 

Amount  to  oe  appropriated 41,250 

The  site  has  been  obtained,  and  the  work  will  be  placed  upon  the 
market  at  once  and  the  contract  awarded,  necessitating  an  appropri- 
ation of  $41,250,  the  balance  under  the  limit. 

RENT  OF  BUILDINGS,   LOS  ANGELES,   CAL. 

In  order  to  provide  payment  for  rent  of  quarters  now  under  contract 
for  use  of  Government  officials  during  the  construction  of  the  post- 
office  and  court-house  building  and  other  expenses  incident  thereto,  it 
will  be  necessarv  to  appropriate  $16,000.  This  is  in  addition  to  the 
$10,000  which  this  Department  suggested  that  Congress  place  in  the 
urgent  deficiency  bill  to  meetua^ment  of  urgent  matters  deemed  abso- 
lutely necessary  by  the  Post-(Jffice  Department. 

UNITED  STATES  POST-OFFICE,  LOUISIANA,  MO. 
Limit  of  cost $40,000 

Amount  appropriated IS,  750 

Amoont  to  oe  appropriated 21,250 

No  site  has  been  obtained,  but  as  soon  as  practicable  after  the  site 
is  secured  it  is  the  intention  to  award  the  contract,  making  necessary 
an  appropriation  of  the  balance  of  $21,250  under  the  limit. 

COURT-HOUSE,  POST-OFFICE,  ETC.,  LYNCHBURG,  VA. 

In  order  that  business  mav  be  satisfactorily  transacted,  this  building 
should  be  equipped  with  a  thoroughly  modern  elevator  plant,  to  instaU 
which  an  appropriation  of  $7,500  is  needed. 

COURT-HOUSE,  POST-OFFICE,  ETC.,  MACON,  GA. 
limit  of  coflt $306,000 

Amount  appropriated 106,000 

Amount  to  oe  appropriated 200, 000 

The  site  has  been  obtained,  and,  as  it  is  desired  to  award  the  con- 
tract for  this  work  at  the  earliest  practicable  date,  it  will  be  necessary 
that  an  appropriation  of  940,000,  within  the  present  limit,  be  made. 
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UNITED  STATES  PCW9T-OFFICE,  MARBLEHEAD,  MASS. 
Limit  of  cost $70,000 

Amount  appropriated 25, 000 

Amount  to  oe  appropriated 46, 000 

The  site  has  been  obtained  and  drawings  selected  under  the  Tarsney 
Act.  Just  as  soon  as  the  contract  drawings  can  be  completed  a  contract 
will  be  awarded,  making  necessary  the  appropriation  of  $4:5,000,  the 
balance  under  the  limit. 

UNITED  STATES  POST-OITICB,   MARSHALLTOWN,  IOWA. 

Limit  of  cost $85, 000 

Amount  appropriated 41,250 

Amount  to  be  appropriated 43,  Y50 

The  site  has  been  obtained  and  as  soon  as  practicable  it  is  desired 
to  award  the  contract  for  the  completion  of  tne  building,  which  will 
make  necessary  the  appropriation  of  $43,750,  the  balance  under  the 
limit. 

UNITED  STATES    POST-OFFICE,   MARTINSVILLE,   VA. 

Limit  of  cost $45,000 

Amount  appropriated 28,750 

Amount  to  be  appropriated 16,250 

The  site  has  been  obtained  and  the  contract  has  been  awarded.  In 
order  to  meet  the  obligations  thereunder  it  will  be  necessary  that  the 
balance  of  $16,250,  under  the  limit,  be  appropriated. 

UNITED  STATES  POST-OFFICE,  MAYSVILLE,  KY. 
Limit  of  cost *. $50,000 

Amount  appropriated 20, 000 

Amount  to  be  appropriated 30, 000 

The  site  has  been  obtained  and  it  is  expected  to  award  the  contract 
in  the  near  future,  making  necessary  an  appropriation  of  $30,000,  the 
balance  under  the  limit. 

UNITED   STATES  POST-OFFICE,  m'kEESPORT,  PA. 
Limit  of  coat $110,000 

Amount  appropriated 50, 000 

Amount  to  be  appropriated - 60,000 

The  site  has  been  obtained,  and  as  soon  as  practicable  it  is  desired 
to  award  the  contract  for  the  completion  of  the  building;  therefore  it 
will  be  necessary  that  the  balance  of  $60,000,  under  the  limit,  be 
appropriated. 

CUSTOM-HOUSE,  COURT-HOUSE,  AND  POST-OFFICE,  MEMPHIS,  TENN. 
Limit  of  cost , $250,000 

Amount  appropriated 200, 000 

Amount  to  be  appropriated 50,000 
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The  site  has  been  obtained  and  the  contract  has  been  awarded,  and 
in  order  to  meet  the  obligations  under  such  contract  it  will  be  neces- 
sary that  the  balance  of  $50,000,  under  the  limit,  be  appropriated. 

UNITED  STATES  POST-OFFICE,    MERIDEN,    CONN. 

Limit  of  cost $100,000 

Amount  appropriated .* 70, 000 

Amount  to  oe  appropriated 30, 000 

The  site  has  been  obtained  and  the  contract  awarded.  In  order  to 
meet  the  obligations  under  such  conti'act  it  is  necessary  that  the 
balance  of  $30,000,  under  the  limit,  be  appropriated. 

UNITED  STATES  POST-OFFICE,  MOBEBLY,  MO. 
limit  of  cost $40,000 

Amount  appropriated 25, 000 

Amount  to  oe  appropriated 15, 000 

The  site  has  been  obtained,  and  it  is  the  intention  to  place  the  work 
upon  the  market  as  soon  as  practicable,  and  to  award  the  contract  for 
the  completion  of  the  building.  Therefore  it  is  necessary  that  the 
balance  of  $15,000,  under  the  limit,  be  appropriated. 

UNITED   STATES  POST-OFFICE,  MUNCIE,  IND. 
Limit  of  cost $80,000 

Amount  appropriated 40, 000 

Amount  to  be  appropriated 40, 000 

The  site  has  been  obtained  and  it  is  expected  to  award  the  contract 
in  the  near  future,  making  necessary  the  appropriation  of  the  balance 
of  $40,000,  under  the  limit. 

UNITED  STATES  POST-OFFICE,  NASHUA,  N.  H. 
Limit  of  cost •  $90,000 

Amount  appropriated 47, 500 

Amount  to  oe  appropriated 42, 500 

The  site  has  been  obtained  and  the  drawings  for  this  building  under 
the  Tarsney  Act  are  being  secured,  and  m  the  very  near  future  the 
work  will  be  placed  upon  the  market,  making  necessary  the  appropri- 
ation of  the  l]«lance  of  $42,500,  under  the  limit. 

CUSTOM-HOUSE  AND  POST-OFFICE,   NASHVILLE,   TENN. 

limit  of  cost $260,000 

Amount  appropriated 100, 000 

Amount  to  oe  appropriated 160, 000 

A  contract  has  been  awarded  for  the  extension,  and  in  order  to  meet 
the  obligations  thereunder  it  will  be  necessary  to  appropriate  $60,000, 
within  the  balance  under  the  limit. 
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UNITED  STATES  POST-OFFICE,  NATCHEZ,  MISS. 
Limit  of  cost $50,000 

AmouBt  appropriated 22, 500 

Amount  to  be  appropriated 27, 500 

No  site  has  been  obtained,  but  as  soon  as  practicable  after  a  site  is 
secured  it  is  desired  to  award  the  contract  for  the  completion  of  the 
buildinff,  making  necessary  the  appropriation  of  $27,500,  the  balance 
under  the  limit. 

UNITED  STATES  POST-OFFICE,  NACTHITOCHE8,  LA. 
Limit  of  cost $65,000 

Amonnt  appropriated 35, 000 

Amomit  to  be  appropriated 30,000 

A  site  has  been  obtained,  and  it  is  expected  to  award  the  contract  in 
the  very  near  future,  making  necessary  the  appropriation  of  $30,000, 
the  balance  under  the  limit. 

UNITED  STATES  POST-OFFICE,  NEVADA,  MO. 
Limit  of  cost $40,000 

Amount  appropriated 20, 000 

Amoant  to  be  appropriated 20, 000 

The  site  has  been  obtained,  and  as  soon  as  practicable  it  is  expected 
that  the  contract  for  the  construction  of  the  building  will  be?  awarded, 
necessitating  an  appropriation  of  $20,000,  the  balance  under  the  limit. 

UNITED  STATES  POST-OFFICE,  NEWCASTLE,  PA. 
Limit  of  cost $125,000 

Amoant  appropriated 56, 250 

Amount  to  be  appropriated 68,750 

No  site  has  been  obtained,  but  as  soon  as  the  question  of  site  is  set- 
tled it  is  desired  to  award  the  contract  for  the  construction  of  the  build- 
ing, which  will  make  necessary  the  appropriation  of  $38,750,  within 
the  limit  of  the  balance. 

UNITED  STATES  CUSTOM-HOUSE  BUILDING,  NEW  YORK,  N.  Y. 

Limit  of  cost $6,744,977.52 

Amount  appropriated .' 4, 194, 977. 52 

Amount  to  be  appropriated 2, 550, 000. 00 

Contracts  have  been  awarded  in  amount  exceeding  the  appropriation 
by  approximately  $1,200,000,  and  in  order  to  meet  these  obligations 
and  &iose  accruing  under  the  contracts  to  be  awarded  for  the  comple- 
tion of  the  building,  an  appropriation  of  $2,000,000  within  the  balance 
under  the  limit  is  necessary. 

RENT  OF  OLD  CUSTOM-HOUSE,  NEW   YORK,  N.  Y. 

In  order  to  meet  rental  obligations  under  the  existing  contract  for 
quarters  for  Government  officials  during  the  construction  of  the  new 
custom-house  building  $130,600  will  be  necessary. 
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UNITED  STATES  POST-OFFICE,  NIAGARA   FALLS,  N.  Y. 

Limit  of  cost '. 1150,000 

Amount  appropriated 43, 750 

Amount  to  oe  appropriated 106, 250 

No  site  has  been  obtained,  but  as  soon  as  practicable  after  the  ques- 
tion of  site  is  settled  a  contract  will  be  awarded,  making  necessary  the 
appropriation  of  $26,250  within  the  balance  under  the  limit. 

UNITED  STATES  POST-OFFICE,    NORRISTOWN,   PA. 
limit  of  cost $78,000 

Amount  appropriated 39, 500 

Amount  to  be  appropriated 38, 500 

The  site  has  been  secured  and  it  is  expected  to  award  the  contract 
as  soon  as  •  practicable,  which  will  necessitate  the  appropriation  of 
$38,500,  the  balance  under  the  limit. 

UNITED  STATES  POST-OFFICE,  NORTHAMPTON,  MASS. 
Limit  of  cost $70,000 

Amount  appropriated 27, 500 

Amount  to  be  appropriated 42, 500 

The  site  has  been  obtained  and  the  contract  awarded  for  the  con- 
struction of  the  building,  creating  a  deficiency.  In  order  to  meet  such 
deficiency  it  will  be  necessary  to  appropriate  the  balance,  $42,500, 
under  the  limit. 

UNITED  STATES  POST-OFFICE,  NORWICH,  CONN. 

Limit  of  cost $110,000 

Amount  appropriated 100, 000 

Amount  to  be  appropriated .• 10, 000 

The  site  has  been  obtained  and  the  contract  awarded  for  the  con- 
struction of  the  building,  creating  a  deficiency  in  the  appropriation. 
In  order  to  meet  such  deficiency  it  will  be  necessary  to  appropriate  the 
balance  of  $10,000  under  the  limit. 

UNITED  STATES  POST-OFFICE,  OAK  PARK,  ILL. 
Limit  of  cost $45,000 

Amount  appropriated 18, 750 

Amount  to  be  appropriated 26, 250 

The  site  has  been  obtained  and  it  is  desired  to  award  the  contract  for 
the  completion  of  the  building  as  soon  as  practicable,  necessitating 
the  appropriation  of  $26,250,  the  balance  under  the  limit. 

POST-OFFICE  AND  COURT-HOUSE,  OGDEN,  UTAH. 

limit  of  co8t $200,000 

Amount  appropriated 60, 000 

Amount  to  be  appropriated 140, 000 
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A  site  has  been  obtained  and  it  is  desirable  that  the  contract  should 
be  awarded  at  the  earliest  practicable  date,  making  necessary'  an  appro- 
priation of  WrO,000,  within  the  balance  of  the  limit. 

UNITED   STATES  POST-OFFICE,  OIL  CITY,  PA. 
Limit  of  cost $85,000 

Amount  appropriated 30, 000 

Amount  to  be  appropriated 55, 000 

^  No  site  has  been  obtained,  but  as  soon  as  practicable  after  the  ques- 
tion of  site  is  settled,  it  is  desired  to  award  the  contract  for  the 
construction  of  the  building,  making  necessary  an  appropriation  of 
f  55,000,  the  balance  under  the  limit. 

COURT-HOUSE,   CUSTOM-HOUSE,   AND  POST-OFFICE,    OMAHA,   NEBR. 

Limit  of  coet $1,850,000 

Amount  appropriated 1, 845, 000 

Amountto  oe  appropriated 5,000 

The  appropriation  being  entirely  exhausted  and,  as  the  payment  of 
$5,000,  the  balance  under  the  limit,  is  required  to  meet  current 
expenses,  the  item  of  $5,000  has  been  included  in  the  estimates  from 
this  Department  of  amounts  to  be  placed  in  the  urgent  deficiency  bill. 

UNITED  STATES  POST-OFFICE,  OTTAWA,  ILL. 

Limit  of  cost $60,000 

Amount  appropriated 25, 000 

Amount  to  be  appropriated 35, 000 

The  site  has  been  obtained  and  it  is  expected  to  award  a  contract 
for  the  construction  of  the  building  at  the  earliest  practicable  date, 
making  necessary  the  appropriation  of  $35,000,  the  balance  under  the 
limit. 

UNITED  STATES  POST-OFBTCE,  OWOSSO,  MICH. 
Limit  of  cost $40,000 

Amount  appropriated 18, 750 

Amount  to  be  appropriated 21, 250 

A  site  has  been  obtained,  and  as  soon  as  practicitble,  it  is  desired 
to  award  a  contract  for  the  completion  of  the  building,  making  nec- 
essary the  appropriation  of  the  balance,  ^21,250,  under  the  limit. 

UNITED  STATES  POST-OFFICE,  PEKIN,  ILL. 

Limit  of  cost $80,000 

Amount  appropriated 32, 500 

Amount  to  be  appropriated 47, 500 

A  site  has  been  obtained  and  it  is  expected  to  award  the  conti-act  for 
the  completion  of  the  building  at  an  early  date,  making  necessary  an 
appropriation  of  $25,000,  within  the  limit. 
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POST-OFTICE   AND  CUSTOM-HOUSE,   PERTH   AMBOY,   N.    J. 
Limit  of  coet $60,000 

Amount  appropriated , 22, 500 

Amount  to  De  appropriated 37, 500 

The  site  has  been  obtained  and  it  is  expected  in  the  very  near  future 
to  place  the  work  upon  the  market,  making  necessary  the  appropria- 
tion of  $37,500,  the  balance  under  the  limit. 

POST-OFFICE  AND  COURT-HOUSE,  PIERRE,  S.  DAK. 
Limit  of  cost $1 75, 000 

Amount  appropriated 35, 000- 

Amount  to  be  appropriated 140, 000 

The  site  has  been  obtained  and  it  is  expected  to  award  the  contract 
in  the  very  near  future,  making  necessary  an  appropriation  of  $60,000, 
within  the  balance,  under  the  fimit. 

MARINE   HOSPITAL,  PITTSBURG,  PA. 
Limit  of  coet $125,000 

Amount  appropriated 60, 000 

Amount  to  be  appropriated 65, 000 

No  site  has  been  obtained,  but  as  soon  as  {Practicable  after  the  ques- 
tion of  site  is  settled  it  is  desired  to  award  the  contract  for  the  com- 
pletion of  the  building,  making  necessary  the  appropriation  of  $65,000, 
the  balance  under  the  limit. 

RENT  OF  BmLDING,  PORTLAND,  OREO. 

In  order  to  meet  obligations  under  existing  contract  for  rent  of  tem- 
porary quarters  for  Government  officials  during  the  extension  of  the 
Sost-office  and  court-house  building  and  the  payment  of  expenses  inci- 
ent  thereto,  it  is  necessarx^  that  $24,000  should  be  appropriated. 

POST-OFFICE,  COURT-HOUSE,  AND  CUSTOM-HOUSE,  PROVIDENCE,  R.  I. 

Limit  of  cost $1,000,000 

Amount  appropriated 1 50, 000 

Amount  to  oe  appropriated 850, 000 

The  site  has  been  secured  and  the  drawings  are  now  being  obtained 
under  the  Tarsney  Act,  and  it  is  expected  that  a  contract  will  be  awarded 
in  the  very  near  future,  making  necessary  an  appropriation  of  ^100,000 
within  the  present  limit. 

UNITED  STATES  POST-OFFICE,   RENO,    NEV. 
Limit  of  coet $60,000 

A  mount  appropriated 30, 000 

Amount  to  be  appropriated 30, 000 

The  site  has  been  obtained  and  as  soon  as  practicable  a  contract  will 
be  awarded  for  the  completion  of  the  buiming,  making  necessary  an 
appropriation  of  the  balance  of  $30,000,  under  the  limit. 
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UNITED  STATES  POST-OFFICE,  RICHMOND,  IND. 
Limit  of  cost $80,000 

Amount  appropriated 40, 000 

Amount  to  oe  appropriated 40, 000 

The  site  has  been  obtained  and  it  is  expected  in  the  very  near 
future  to  award  the  contract  for  the  construction  of  the  building, 
making  necessary  the  appropriation  of  the  balance,  $40,000,  under  the 
limit. 

UNITED  STATES  POST-OFFICE,  ROCK  HILL,  S.  C. 
Limit  of  coat $45, 000 

Amount  appropriated 18, 750 

Amount  to  be  appropriated 26, 250 

The  site  has  been  obtained  and  it  is  desired  as  soon  as  practicable  to 
award  the  contract  for  the  construction  of  the  building,  making  neces- 
sary the  appropriation  of  the  balance  of  $26,250,  under  the  limit. 

UNITED  STATES  POST-OFFICE,  ROME,  GA. 
limit  of  cost $83,000 

Amount  appropriated 48, 000 

Amount  to  oe  appropriated 35, 000 

The  contract  for  the  extension  of  this  building  will  be  awarded  in 
a  few  days,  and  in  order  to  meet  the  obligations  thereunder  it  will  be 
necessary  that  the  balance  of  $36,000,  under  the  limit,  be  appropriated. 

UNITED  STATES  POST-OFFICE,  ST.  JOSEPH,  MO. 
Limit  of  cost $217,859.34 

Amount  appropriated 68, 000. 00 

Amount  to  be  appropriated 149, 859. 34 

The  contract  for  the  extension  of  this  building  will  be  awarded  in 
the  very  near  future,  making  necessary  an  appropriation  of  $60,000, 
within  the  balance  of  the  limit  of  cost. 

POST-OFUTCE,  COURT-HOUSE,  AND  CUSTOM-HOUSE,  ST.  PAUL,  MINN. 

A  great  need  exists  of  placing  an  elevator  in  the  north  shaft  of  this 
building  in  order  to  facilitate  public  business.  The  vaults  in  connec- 
tion with  the  clerk  of  court's  office  are  of  little  service  on  account  of 
lack  of  filing  facilities.  To  provide  elevator  and  filing  facilities  an 
appropriation  of  111,000  is  needed. 

UNITED  STATES  CUSTOM-HOUSE,   SAN   FRANCISCO,  CAL. 
Lira  it  of  cost 1 1 ,  500, 000 

Amount  appropriated 150, 000 

Amount  to  be  appropriated 1, 350, 000 

The  site  has  been  secured  and  the  drawings  accepted  under  the 
Tarsney  Act  for  this  building,  and  a  contract  will  be  awarded  in  the 
verv  near  future,  making  necessary  an  appropriation  of  $350,000 
within  the  balance  of  the  Rmit  of  cost. 
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UNITED  STATES  POST-OFFICE,  SARATOGA  SPRINGS,  N.  T. 
Limit  of  cost $90,000 

Amount  appropriated 20, 000 

Amoont  to  be  appropriated 70, 000 

No  site  has  been  obtained,  but  as  soon  as  practicable  after  the  ques- 
tion of  site  is  settled  it  is  desired  to  award  tne  contract,  making  neces- 
sary an  appropriation  of  $35,000,  within  the  balance  of  the  limit. 

MARINE  HOSPITAL,  SAVANNAH,  GA. 
Limit  of  coet $150,000 

Amount  appropriated 50, 000 

Amount  to  oe  appropriated 100, 000 

The  site  has  been  secured  and  the  work  will  be  placed  upon  the  mar- 
ket in  the  very  near  future  and  the  contract  awarded.  In  order  to 
meet  obligations  thereunder  it  will  be  necesnary  that  the  balance  of 
$100,000,  the  balance  under  the  limit,  be  appropriated. 

COURT-HOUSE,  CUSTOM-HOUSE,  AND  POST-OFFICE,  SEATTLE,  WASH. 
Limit  of  coet $900,000 

Amount  appropriated 425, 000 

Amount  to  oe  appropriated 475,000 

The  site  has  been  obtained  and  a  contract  awarded.  In  order  to 
meet  obligations  thereunder  it  will  be  necessary  that  an  appropriation 
of  $175,000,  within  the  balance  of  the  limit,  be  made. 

UNITED  STATES  POST-OFFICE,   SELMA,    ALA. 
Limit  of  cost 175,000 

Amount  appropriated 33, 750 

Amount  to  be  appropriated 41, 250 

The  site  has  been  obtained,  and  as  soon  as  practicable  it  is  desired  to 
award  the  contract  for  the  construction  of  the  building,  making  neces- 
sary the  appropriation  of  $25,000  within  the  balance  of  the  limit. 

UNITED  STATES  POST-OFFICE  AND  COURT-HOUSE,  SHERMAN,  TEX. 
Limit  of  cost $145,000 

Amount  appropriated 61, 250 

Amount  to  oe  appropriated 83,750 

No  site  has  been  obtained,  but  as  soon  as  this  question  is  settled  it  is 
intended  to  award  the  contract  for  the  construction  of  the  building, 
making^  necessary  the  appropriation  of  $50,000,  within  the  balance  of 
the  limit. 

UNITED  STATES  POST-OFFICE,    SPARTANBURG,    S.    C. 
limit  of  cost $60,000 

Amount  appropriated 30, 000 

Amount  to  oe  appropriated 30, 000 
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The  site  has  been  obtained,  and  as  soon  as  possible  a  contract  for  the 
construction  of  the  building  will  be  awarded,  mddng  necessary  an 
appi'opriation  of  $30,000,  the  balance  under  the  limit. 

POST-OFFICE,  COURT-HOUSE,   AND  CUSTOM-HOUSE^   SPOKANE,  WASH. 
Limit  of  cost $500,000 

Amoant  appropriated 130, 000 

Amount  to  be  appropriated 370, 000 

A  site  has  been  obtained  and  a  contract  will  be  awarded  in  the  very 
near  future,  making  necessary  the  appropriation  of  ^120,000,  within 
the  balance  under  the  limit. 

BENT  OF  BUILDINGS,  SPRINGFIELD,  ILL. 

In  order  to  meet  obligations  under  existing  contracts  for  rent  of 
temporary  quarters  for  Government  officials  during  the  extension  of 
the  court-house  and  post-ofBce  building  at  Springfield^  III.,  it  will  be 
necessary  that  $8,000  be  appropriated. 

POST-OFFICE,  STERLING,  ILL. 
Limit  of  cost $45, 000 

Amount  appropriated 25, 000 

Amount  t^)  be  appropriated 20, 000 

The  site  has  been  obtained,  and  in  the  verj^  near  future  it  is  expected 
to  award  the  contract  for  the  con3truction  of  the  ^>uilding,  making 
necessary  the  appropriation  of  $20,000,  the  balance  under  the  limit. 

POST-OFnCE,  STILLWATER,  MINN. 
Limit  of  cost $60,000 

Amount  appropriated 30, 000 

Amount  to  be  appropriated 30, 000 

Contracts  have  been  awarded  for  the  completion  of  this  building, 
which  exceed  the  amount  appropriated  by  approximatelv  $22,000, 
making  necessary  the  appropriation  of  the  balance,  under  tfie  limit,  of 
$30,000.  In  this  connection  it  ma^  be  stated  that  on  account  of  the 
character  of  sand  encountered  in  digging  the  foundations  it  was  neces- 
sary to  extend  the  foundations,  which  will  necessitate  extending  the 
limit  from  $60,000  to  $63,000;  and  it  is  recommended  that  this  addi- 
tion be  included  in  one  of  the  present  bills. 

POST-OFFICE,  COURT-HOUSE,  AND  CUSTOM-HOUSE,  SUPERIOR,  WIS. 
Limit  of  cost $300,000 

Amount  appropriated 91,250 

Amount  to  oe  appropriated 20S,  750 

The  site  has  been  obtained  and  the  drawings  are  now  being  prepared 
under  the  Tarsne}^  Act;  the  work  will  be  placed  on  the  market  m  the 
very  near  future  and  the  contract  awarded,  making  necessary  the  appro- 
priation of  $100,000,  within  the  present  limit. 
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POST-OFFICE,  COURT-HOUSE,  ASV  CU8T03i-HOUSE,  TACOMA,  WASH. 
Limit  of  cost $500,000 

Amount  appropriated. L30, 000 

Amount  to  oe  appropriated 370, 000 

It  18  expected  to  award  the  contract  for  the  construction  of  this 
building  as  soon  as  possible,  making  necessary  the  appropriation  of 
$100, OCK)  within  the  present  limit. 

POST-OFFICE,  TORRINGTON,  CONN. 
Limit  of  cost $50,000 

Amount  appropriated : 27, 500 

Amount  to  oe  appropriated 22,500 

The  site  has  been  obtained,  and  in  the  very  near  future  it  is  expected 
to  award  the  contract  for  the  completion  of  the  building,  making  nec- 
essary the  appropriation  of  the  balance  of  the  limit,  ?22,500. 

POST-OFFICE  AND    CUSTOM-HOUSE,   TRAVERSE   CITY,    MICH. 

Limit  of  cost $56,000 

Amount  appropriated 26, 000 

Amount  to  oe  appropriated 30, 000 

The  site  has  been  obtained  and  in  the  very  near  future  it  is  expected 
to  award  the  contract  for  the  completion  of  the  building,  making 
necessary  the  appropriation  of  ^30,000,  the  balance  of  the  limit. 

POST-OFFICE,  VINCENNES,  IND. 
Limit  of  coet $75,000 

Amount  appropriated 33,  750 

Amount  to  be  appropriated 41, 250 

Drawings  are  being  obtained  under  the  Tarsney  Act  for  this  build- 
ing, and  it  is  expected  to  award  the  contract  in  the  very  near  future, 
making  necessary  the  appropriation  of  the  balance,  un(ler  the  limit, 
$41,250. 

RENT  OF  TEMPORARY  QUARTERS,  WACO,  TEX. 

In  order  to  meet  obligations  under  the  existing  lease  for  rented 
quartera  for  Government  officials  during  the  extension  of  the  court- 
house, post-office,  etc.,  building  at  Waco,  Tex.,  an  appropriation  of 
$7,000  will  be  necessary. 

POST-OFFICE,  WARREN,  OHIO. 
Limit  of  cost ^,000 

Amount  appropriated 26,250 

Amount  to  oe  appropriated 18, 750 

The  site  has  not  been  obtained,  but  as  soon  as  practicable  after  the 
(question  of  site  is  settled  it  is  desired  to  award  the  contract  for  the  build- 
ing, making  necessary  the  appropriation  of  the  balance  of  the  limit, 
$18,750. 
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BUILDINGS,  BUREAU  OF  ENGRAVING   AND  PRINTING,  WASHINGTON,  D.  C. 

Limit  of  cost ^ $215,000 

Amount  appropriated 100, 000 

Amount  to  be  appropriated 115, 000 

The  site  for  additioiial  buildings  has  been  obtained  and  a  contract 
awarded  for  a  portion  of  the  work,  and  it  is  expected  to  award  con-" 
tracts  for  the  balance  of  the  work  in  the  very  near  future,  making 
necessary  the  appropriation  of  the  balance,  under  the  limit,  $115,000. 

POST-OFFICE,  WASHINGTON,  PA. 
Limit  of  cost : $80,000 

Amount  appropriated 1 30, 000 

Amount  to  oe  appropriated 50, 000 

The  site  has  not  been  obtained,  but  as  soon  as  practicable  after  this 
question  is  settled  it  is  desired  to  award  the  contract  for  the  building, 
making  necessary  the  appropriation,  within  the  limit,  of  $25,000. 

POST-OFFICE,  WATERBURY,  CONN. 
Limit  of  cost $135,000 

Amount  appropriated 78,750 

Amount  to  be  appropriated 56, 250 

The  site  has  been  obtained  and  the  contract  for  the  completion  of 
the  building  awarded,  creating  a  deficit  of  approximately  $i5,000;  in 
order  to  meet  the  obligations  thereunder,  and  certain  minor  contracts 
not  yet  awarded,  it  will  be  necessary  to  appropriate  the  balance,  under 
the  limit,  *66,250. 

POST-OFFICE   AND  COURT-HOUSE,    WATERLOO,    IOWA. 
Limit  of  cost , $150, 000 

Amount  appropriate<i 72, 500 

Amount  to  oe  appropriated 77, 500 

The  site  has  been  obtained,  the  drawings  are  completed,  and  pro- 

Sosals  are  now  being  asked,  and  the  contract  will  be  awarded  imme- 
iatelv,  making  necessary  the  appropriation  of  the  balance,  under  the 
limit,'$77,500. 

POST-OFFICE,   WAUSAU,  WIS. 
Limit  of  co8t $57,000 

Amount  appropriated 22, 500 

Amount  to  oe  appropriated 34, 500 

The  site  has  been  obtained,  and  it  is  expected  to  award  the  contract 
for  the  building  as  soon  as  possible,  makmg  necessary  the  appropria 
tion  of  the  balance  under  the  limit,  $34,500. 

POST-OFFICE,  WESTCHESTER,  PA. 
Limit  of  cost $60,000 

Amount  appropriated 35, 000 

Amount  to  be  appropriated 25, 000 
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The  site  has  been  obtained,  and  it  is  expected  to  place  this  work 
upon  the  market  as  soon  as  possible,  making  necessary  the  appropria- 
tion of  the  balance  under  the  limit,  $25,000. 

POST-OFFICE,   COURT-HOUSE,   AND  CUSTOM-HOUSE,  WHEELING,  W.  VA. 
Limit  of  cost 1400,000 

Amount  appropriated 225, 000 

Amount  to  De  appropriated 175, 000 

The  site  has  been  obtained,  and  drawings  are  being  obtained  under 
the  Tarsney  Act,  and  the  contract  will  be  awarded  in  the  very  near 
future,  making  necessary  an  appropriation  within  the  limit  of  $100,000. 

POST-OFFICE,  CUSTOM-HOUSE,  ETC.,  WILMINGTON,  N.  C. 

In  order  that  the  building  may  be  utilized  to  the  fullest  extent  to 
transact  public  business  it  is  necessary  to  install  an  elevator,  the 
expense  of  which,  including  incidental  changes  in  connection  there- 
with, will  be  *7,500. 

POST-OFFICE,  WINSTON,  N.  C. 
Limit  of  cost $60,000 

Amount  appropriated 50, 000 

Amount  to  be  appropriated 10, 000 

It  is  expected  to  award  the  contract  for  the  completion  of  the  build- 
ing at  the  earliest  possible  date,  making  necessary  the  appropriation 
of  the  balance,  under  the  limit,  $10,000. 

POST-OFFICE,  YANKTON,  8.  DAK. 
Limit  of  cost $87,000 

Amount  appropriated 37, 000 

Amount  to  be  appropriated 50, 000 

The  site  has  been  obtained  and  the  work  will  be  at  once  placed  upon 
the  market  and  the  contract  for  the  building  awarded,  making  necessary 
the  appropriation  of  the  balance,  under  the  limit,  $50,000. 

POST-OFFICE,  ZANESVILLE,  OHIO. 
Limit  of  cost $110,000 


Amount  appropriated 52, 500 

Amount  to  be  appropriated 57, 500 

The  site  has  been  obtained  and  drawings  are  being  prepared  under 
the  Tarsney  Act  and  in  the  immediate  future  the  contract  for  the 
building  will  be  awarded,  making  necessary  the  appropriation  of  the 
balance,  under  the  limit,  $57,500. 
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February  29, 1904. 

PUBLIC  BUILDINGS. 

STATEMENT  OF  JAMES  OTOX  TATLOS,  SUFEBTISING  ARCHITECT 
OF  THE  TBEASTJBT  DEPARTMENT,  WASHINGTON,  D.  C. 

The  Chairman.  Now,  Mr.  Taylor,  if  you  will  be  kind  enough  to 
refer  to  the  document  which  j^ou  have  before  you  there,  beginning  on 
page  20,  and  take  the  buildings  as  we  come  to  them,  and  suggest  any 
Changes  we  can  make  in  the  recommendations  you  made  in  that  com- 
munication on  the  basis  of  our  giving  you  the  necessary  money  which, 
together  with  the  balances  you  now  nave,  will  be  sufficient  to  prosecute 
the  work  on  each  building  until  March  4,  1905. 

ADRIAN,  MICH.— ALBERT  LEA,  MINN. 

Mr.  Taylor.  Mr.  Hemenway,  in  the  case  of  Adrian,  Mich.,  and 
Albert  Lea,  Minn.,  we  do  not  want  any  instead  of  $18,000  and  $20,000 
we  have  asked  for.  You  can  strike  out  those  two.  I  will  send  you 
to-morrow,  or  this  afternoon,  a  typewritten  list  showing  the  amount 
originall}^  asked  for 

The  Chairman.  And  giving  the  reasons  why? 

Mr.  Taylor.  Simply,  the  reason  why  is  because  we  find  we  have 
sufficient  money  to  carry  us  over  in  almost  all  the  cases  until  the  1st  of 
March  next  year.  In  some  few  of  the  cases  we  ma}''  have  to  ask  you 
to  put  them  in  the  urgencv  deficiency  bill  next  December. 

The  Chairman.  As  to  these  two  mentioned  now,  you  have  sufficient 
money  to  carry  you  over  until  the  1st  of  March  ? 

Mr.  Taylor.  Yes,  sir. 

The  Chairman.  Now,  as  1  understand  it,  in  nearly  all  the  cases  j'ou 
have  money  enough  to  run  to  March  1  next? 

Mr.  Taylor.  Nearly  all  of  the  cases;  yes,  sir. 

The  Chairman.  You  had  better  refer  to  the  cases  where  you  have 
not  enough  money,  and  we  will  take  them  up. 

Mr.  Taylor.  You  mean  the  cases  where  we  have  not  enough  ?  They 
run  right  down  through  here.  I  have  made  a  change  in  almost  every 
one  of  these. 

The  Chairman.  You  had  better  take  them  one  at  a  time,  maybe. 

ALLENTOWN,    PA. 

Mr.  Taylor.  AUentown,  $25,000  instead  of  $50,000. 
The  Chairman.  Now,  that  will  be  a  sufficient  amount  of  money  to 
do  all  of  the  work  that  is  contemplated  up  to  the  1st  of  March? 

AMESRURY,  MASS. 

Mr.  Taixor.  We  think  it  will  be.  Amesbury,  Mass.,  no  appropri- 
priation  instead  of  $33,750.  The  site  has  not  been  purchased  yet;  nas 
not  been  obtained  yet;  selected,  but  has  not  been  obtained  yet.  If  you 
would  like  it  I  can  give  you  the  reasons  riffht  down. 

The  Chairman.  Give  us  the  reason  each  time,  just  simply  that  we 
may  answer  the  member  when  he  inquires  about  it. 
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ANDERSON,    IND. 

Mr.  Taylor.  Anderson,  Ind.,  we  want  $15,000  instead  of  $40,000. 
The  member  asked  us,  practically,  to  hold  that,  as  he  wanted  an  addi- 
tional appropriation.     He  has  not  taken  that  restraint  off  yet. 

The  Chairman.  Fifteen  thousand  dollars  will  be  ample? 

Mr.  Taylor.  Fifteen  thousand  dollars  will  be  ample  to  carry  us  through 
even  if  it  ^oes  on.  We  find  this,  with  the  enormous  amount  of  work 
that  there  is  in  the  office,  and  a  great  many,  particularly  these  where 
the  sites  were  obtained  last,  can  not  be  taken  up  until  probabh'^  next 
November,  and  there  will  not  be  any  chance  to  spend  very^  much 
money  on  them. 

BANGOR,  ME. 

The  Chairman.  Now,  Mr.  Powers  has  an  item,  and  possibly  we 
had  better  take  it  up  right  now. 

Mr.  Powers,  of  Maine.  It  is  in  reference  to  that  Bangor  custom- 
house matter.  They  sent  me  a  lot  of  photographs.  I  will  make  a 
statement  of  it  in  brief.  There  was  an  appropriation — Mr.  Taylor  will 
correct  me  if  I  am  not  right — made  to  fix  it  over,  so  tliat  it  could  be 
used. 

The  Chairman.  What  was  the  original  appropriation  made  for 
reconstructing  and  changing  the  old  building? 

Mr.  Taylor.  Forty-one  thousand  dollars,  $6,000  of  which,  though, 
had  to  be  expended  on  the  bridge,  so  that  left  for  the  building  $35,000. 
There  were  two  things  we  had  to  do.  The  repairs  to  the  river  there, 
or  rather  the  dredging  of  the  river,  had  scoured  out  of  the  channel  on 
each  side  of  the  iHiand  and  under  this  bridge,  so  that  it  washed  the 
foundation  from  under  both  the  bridge  and  our  building,  and  there 
was  an  estimated  cost  to  repair  the  piers  of  this  bridge  of  $12,000,  of 
which  the  Government  should  pay  half. 

Mr.  Powers.  That  is  all  settled. 

Mr.  Taylor.  That  took  $6,000  of  that  $41,000. 

Mr.  GiLLETT.  That  was  appropriated  last  year? 

Mr.  Taylor.  Yes,  sir:  and  then  this  year  it  was  found  that  the 
bridge  work  was  more  expensive,  and  in  the  urgent  deficiency  bill 
was  about  $5,400  and  some  odd  dollars  more,  which  would  cover  half 
the  expense  of  that.  That  left  only  $35,()00  to  cover  this  addition  to 
the  building.  Now,  the  same  result  happened  to  our  building  as  hap- 
pened with  the  bridge.  The  scouring  of  the  river  had  practically  torn 
our  foundations  out  from  under  it,  and  in  order  to  save  our  building 
at  all  we  had  to  take  a  poition  of  this  $35,000  that  had  been  appro- 
priated to  repair  foundations,  which  we  did  not  know  of  before,  and 
the  balance  is  only  now  about  $32,000,  which  is  not  sufficient  to  build 
the  addition. 

The  (chairman.  If  you  had  the  original  $41,000,  would  that  be  suf- 
ficient to  build  the  addition? 

Mr.  Taylor.  I  think  we  could  build  it  under  that  for  $50,000,  but 
I  think  if  we  had  the  original  we  could  build  the  thing  complete. 

The  Chairman.  You  say  the  bill  called  for  §50,000? 

Mr.  Taylor.  The  bill  dalls  for  an  additional  $15,000^ 

Mr.  GiLLETT.  Has  the  bill  passed? 

Mr.  Powers.  It  would  pass  in  a  moment,  it  is  so  meritorious.  In 
the  meantime  the  people  are  compelled  there  now,  as  you  know  the 
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building  is  all  wrec'ked  and  all  to  pieces,  to  sort  mail  down  in  the  coal 
cellar,  and  this  is  one  of  the  post-offices  where  it  does  not  cost  bat  a 
small  per  cent  of  what  you  get 

The  Chairman.  1  do  not  Snow  that  1  have  got  it  clear.  There  was 
an  appropriation  of  $41,000? 

Mr.  Taylor.  Yes,  sir;  $6,000  of  which  had  to  go  to  the  bridge. 

The  Chairman.  Leaving  $35,000  for  the  building? 

Mr.  Taylor.  Yes,  sir. 

The  (Chairman.  Now,  then,  of  that  amount  of  money  you  have 
expended  about 

Mr.  Taylor.  Between  $3,000  and  $4,000  for  repairing  the  founda- 
tions of  the  building. 

The  Chairman.  And  $6,000  for  the  bridge? 

Mr.  Taylor.  Yes,  sir. 

The  Chairman.  Leaving  on  hand  about  $32,000? 

Mr.  Taylor.  Between  $31,000  and  $32,000. 

The  Chairman.  Will  you  send  us  a  statement  showing  whether  or 
not  this  addition  provided  for  by  the  public  building  bill  can  be  con- 
structed for  $41,000? 

Mr.  Taylor.  I  can  say  right  now  that  it  will  be. 

Mr.  Powers.  The  specifications  and  plans  were  all  made,  but  on 
account  of  this  expenditure  of  money  for  these  purposes,  where  the 
river  and  harbor  folks  had  undermined  the  buildmg,  there  is  no  bid 
and  we  are  compelled  to  go  along  in  this  way;  and  I  introduced  a  bill 
for  $15,000,  but  if  we  had  $10,000  we  could  do  it. 

The  Chairman.  The  only  question  this  committee  can  consider  is 
whether  or  not  it  is  possible  for  us  to  make  good  the  amount  of  money 
that  was  expended. 

Mr.  Taylor.  If  you  can  do  that,  we  can  carry  on  the  work. 

Mr.  Powers.  I  did  not  fullv  understand  whv  you  should  take  from 
the  fund  for  these  repairs,  "f he  Supervising  Architect  says  there  is  a 
statute  which  compels  him  to  take  it  from  this. 

Mr.  Taylor.  It  is  a  ruling  of  the  Comptroller — that  when  there  is  a 
special  appropriation  for  the  building,  all  work  on  that  building  has 
to  be  taken  from  that  special  appropriation  before  the  annual  appro- 
priation. 

The  Chairman.  Any  further  questions? 

Mr.  GiLLETT.  What  right  had  you  to  spend  $6,000  of  the  appropria- 
tion in  the  bill  ? 

Mr.  Taylor.  It  was  specitied  in  the  bill  particularly  that  $6,000 
was  appropriated  directly  for  that  bridge. 

Mr.  rowERS.  Will  you  make  a  statement  and  bring  it  up  to  the 
original  $41,000  ?    And  then  we  can  go  along  and  complete  our  building. 

The  Chairman.  We  are  obliged  to  you,  Mr.  Powers. 

Treasury  Department, 

Washi7igton^  March  ^,  190^,. 
Sir:  Referring  to  the  meeting  on  the  29th  ultimo  of  the  subcommit- 
tee on  appropriations,  and  to  your  request  for  a  statement  as  to  whether 
the  extension  to  the  United  States  custom-house  and  post-office  build- 
ing at  Bangor,  Me.,  could  be  constructed  provided  $41,000  w^-e  avail- 
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able,  I  have  the  honor  to  state  that  it  appears,  from  proposals  received, 
that  the  work  can  be  completed  if  such  an  amount  is  made  available. 
Respectfully, 

J.  K.  Taylor, 
Supervmng  Architect. 
Hon.  James  A.  Hemenway, 

Chairman  Committee  on  Appropriations^ 

House  of  Representatives. 

ANNISTON,  ALA. 

The  Chairman.  The  next  is  Anniston,  Ala. 

Mr.  Taylor.  We  want  $15,000,  instead  of  $75,000.  We  have  a  bal- 
ance of  $36,000,  and  $15,000  will  carry  us  through. 

ATHENS,  OA. 

The  Chairman.  Athens,  Ga.  ? 

Mr.  Taylor.  Athens,  Ga.,  has  just  been  put  under  contract.  We 
shall  want  $40,000  to  carry  that  work  forward,  instead  of  $60,000. 

The  Chairman.  You  want  $40,000? 

Mr.  Taylor.  Forty  thousand  dollars.  We  have  a  balance  of 
$20,000. 

ATLANTIC,  IOWA. 

The  Chairman.  Now,  Atlantic,  Iowa? 

Mr.  Taylor.  We  want  the  full  amount  there— $12,500.  That  is  a 
small  building,  and  we  can  spend  it  all. 

ATLANTIC   CITY,  N.  J. 

The  Chairman.  Atlantic  City,  N.  J.  ? 

Mr.  Taylor.  We  want  $25,000,  instead  of  $63,750.     That  building 
will  probably  go  under  contract  about  the  18th  of  next  month. 
Mr.  Gardner.  You  want  how  much,  do  you  say  ? 
Mr.  Taylor.  Twenty-five  thousand  dollars,  instead  of  $63,750. 

BALTIMORE,  MD. 

The  Chairman.  Baltimore,  Md.     What  is  the  condition  there? 

Mr.  Taylor.  Baltimore,  Md.,  is  in  a  very  curious  condition.  It 
has  been  damaged  by  fire,  and  it  is  not  known  just  what  is  going  to 
happen  to  it  yet.  We  have  not  been  able  to  find  out  what  they  are 
going  to  do,  but  in  order  to  repair  that  fire  damage  and  carry  the 
work  on  we  ought  to  have  $100,000.  We  have  got  an  available  bal- 
ance of  $135,0W),  but  that  tire  loss  will  cost  considerablv  over  that. 
That  is  $100,000,  instead  of  $200,000  we  asked  for. 

The  next  item  is  the  old  elevator  proposition. 

ELEVATORS    IN   CERTAIN    PUBLIC  BUILDINGS. 

The  Chairman.  What  became  of  that? 

Mr.  Taylor.  There  was  the  proposition,  you  know,  Mr.  Hemen- 
way, if  you  gentlemen  will  give  us  a  deficiency  of  $100,000  on  our 
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heating,  hoisting,  and  ventilating  we  would  take  care  of  all  of  these  ele- 
vators in  all  of  the  appropriatiOQB.  You  only  gave  U8  $25,000,  80  I 
can  not  promi?<e  to  take  care  of  that.  The  elevator  sei^vice  ib  very  old 
and  is  in  ver}^  bad  condition,  and  costs  us  a  good  deal  of  money  every 
year  to  ke^ep  in  repair,  and  should  be  replaced  by  the  modern  elevator 
system.  It  has  been  in  operation  from  sixteen  to  eighteen  years  now, 
and  needs  renewing,  but  $36,0(K)  is  entirely  too  big  a  slice  to  take  out 
of  our  annual  appropriation.  You  see,  our  annual  appropriation  for 
heating,  hoisting,  ana  ventilating  only  runs  $250,000 — about  $200,000. 

The  Chairman.  You  have  a  general  appropriation  for  this? 

Mr.  Taylor.  Yes,  sir. 

The  Chairman.  In  the  estimate  for  the  deficiency  you  had  a  lot  of 
little  buildings? 

Mr.  Taylor.  Yes;  we  have  a  lot  of  little  buildings. 

The  Chairman.  They  do  not  need  elevators;  they  can  get  along 
without  elevators? 

Mr.  Taylor.  Some  of  them  the  elevators  are  in,  and  very  expen- 
sive to  run,  and  in  a  dangerous  condition;  and  it  keeps  us  repairing: 
them  all  the  time.  Others,  for  instance^  like  Terre  Haute,  in  your 
State,  and  Detroit,  Mich. 

The  Chairman.  At  Evansville  we  have  a  three-story  building  with 
no  elevator. 

Mr.  Taylor.  They  are  using  the  third  story.  Mr.  HoUiday  is  verv 
anxious  for  an  elevator,  because  they  are  using  the  third  story  in  both 
of  those  buildings  for  pension  seiTice,  and  they  say  the  old  soldiers 
can  not  climb  up  to  the  third  floor. 

The  Chairman.  That  is  only  once  a  week  or  once  in  two  weeks. 

Mr.  Taylor.  Exactly;  that  is  the  argument  I  have  used  with  them, 
but  they  do  not  see  it  in  that  light. 

The  Chairman.  The  custodian  of  the  building  can  settle  that  quicklv, 
as  I  settled  it  at  Evansville.  They  came  there,  1  think,  once  a  week; 
never  oftener  than  once  a  week,  and  sometimes  once  in  two  w«eks; 
and  there  is  no  reason  why  they  should  go  into  the  public  building, 
anyway. 

Mr.  Taylor.  That  is  all  right  Those  arguments  go  very  well  with 
me,  and  I  agree  with  you;  but  they  do  not  go  with  the  member  from 
that  district. 

The  Chairman.  The  reason  they  did  not  get  the  $100,000  on  the 
deficiency  bill  was  because  it  provided  for  elevators  of  that  class.  We 
can  get  along  without  them.  They  are  ex,pensive  to  run  and  are  get- 
ting out  of  repair.  They  are  altogether  too  expensive  for  the  good 
that  results. 

Mr.  Taylor.  Exactly;  but  the  members  that  come  down  to  me  do 
not  believe  that.  I  have  staved  them  off  hitheito  by  saying  I  could 
not  use  the  heating,  hoisting,  and  ventilating  appropriation  to  install  a 
new  elevator,  but  then  they  «ay,  *'Go  to  Congress  and  get  it." 

BALTIMORE — RENT  OF  BUILDING. 

Mr.  Taylor.  The  rent  of  the  Baltimore  building  there — of  course  I 
I  do  not  know  what  that  will  be.  The  building  that  office  was  in  was 
burned  up,  but  I  suppose  we  can  acquire  rented  quarters  for  the  same 
rental. 

The  Chairman.  I  think  the  thing  to  do  is  to  allow  the  same  rent. 
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BARABOO,  WIS. 

Mr.  Taylor.  At  Baraboo  we  are  under  8pecial  orders  to  have  that 
pushed  ahead,  and  we  shall  want  the  entire  balance  there.  We  hav€f 
only  got  $11,(X)0  in  the  Treasury. 

The  Chairman.  You  would  want  the  entire  balance? 

Mr.  Taylor.  Yes;  $23,500. 

batesville,  ark. 

The  Chairman.  Batesville,  Ark.  ? 

Mr.  Taylor.  Batesville  will  go  under  contract  next  month.  We 
shall  want  $20,000.  That  will  bring  us  up  to  about  $50,000  to  carry 
it  with. 

BATTLE   CREEK,  MICH. 

The  Chairman.  Battle  Creek,  Mich.  ? 

Mr.  Taylor.  We  want  $20,000.  The  competition  will  be  settled  on 
the  15th  of  next  month.  Twenty  thousand  dollars  instead  of  $65,000 
which  we  asked,  which  was  the  entire  balance  of  the  appropriation. 

BOONE,  IOWA. 

The  Chairman.  Boone,  Iowa? 

Mr.  Tayi^or.  Boone,  Iowa,  you  gave  to  us  on  the  urgent  deficiency  ? 
The  Chairman.  We  give  you  that  on  the  urgent  deficiency? 
Mr.  Tayi.or.  Yes,  sir. 

BILOXI,  MISS. 

The  Chairman.  Biloxi,  Miss.     What  is  the  condition  there? 

Mr.  Taylor.  I  think  we  have  suflScient  money  there.  The  title  of 
the  property  has  just  come  into  the  Government,  and  we  have  got  to 
prepare  drawings,  and  we  have  sufficient  money  to  carry  on  the  work. 

BUFFALO,  N.  Y. 

The  Chairman.  The  Marine  Hospital  at  Buffalo,  N.  Y.  ? 

Mr.  Taylor.  We  do  not  need  any  monej^  there.  The  title  has  just 
come  in,  and  drawings  are  not  started  yet^  so  we  can  carry  it  for  the 
$20,000  we  have  on  hand. 

CENTERVILLE,  IOWA. 

The  Chairman.  Centerville,  Iowa? 

Mr.  Taylor.  We  want  $16,250,  the  balance  of  appropriation.  It 
is  under  contract  and  very  well  along.  I  think  this  nas  been  included 
in  the  urgent  deficiencj\ 

BURLINGTON,    IOWA. 

The  Chairman.  Burlington,  Iowa  if 

Mr.  Taylor.  Burlington,  Iowa;  I  think  we  have  all  the  money 
there,  and  we  are  trying  it  on  the  market  again  to  see  now  whether 
with  fall  of  prices  we  can  get  it  within  the  limit  of  cost. 

8  c  B 4 
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The  Chairman.  Anyway,  j'ou  have  not  got  the  building  yet,  and 
there  will  be  no  occasion  for  any  money  there? 

Mr.  Taylor.  Not  unless  it  would  be  in  the  way  of  increased  limit, 
which  you  do  not  handle  in  this  bill  at  all. 

BURLINGTON,   VT. 

The  Chairman.  Burlington,  Vt.  ? 

Mr.  Taylor.  We  have  money  enough  to  carry  on  the  work. 

The  Chairman.  Now,  the  next  one. 

CHAMPAIGN,  ill. 

Mr.  Taylor.  Champaign,  111.;  we  want  $20,000  instead  of  $4:0  000. 
That  work  is  on  the  market  and  will  be  under  contract  inside  of  a 
couple  of  months. 

CHARLOTTESVILLE,  VA. 

The  Chairman.  Charlottesville,  Va.  ? 

Mr.  Taylor.  That  will  probably  be  on  the  market  ready  for  figures 
in  about  a  month  and  a  naif,  and  we  shall  want  $20,000  instead  of 
$56,000  there. 

CHICAGO,  ILL. 

The  Chairman.  Chicago,  111.  ? 

Mr.  Taylor.  1  think  we  shall  want  $500,000  there. 

The  Chairman.  What  balance  have  you  on  hand? 

Mr.  Taylor.  We  have  a  balance  of  about  $1,200,000,  but  all  the  big 
contracts,  all  the  contracts,  in  fact,  are  let,  and  all  the  big  contracts 
are  going  verv  rapidly,  and  we  shall  have  to  pay  money  very  rapidly 
this  year.  Tne  contractor  assures  us  he  will  finish  the  upper  floors 
down  to  the  level  of  the  second  floor  by  the  1st  of  January  next 
year,  and  the  entire  building  is  under  contract  to  be  finished  by 
April  1  next  year,  and  we  shall  have  to  pay  out  a  great  deal  of  money 
next  year. 

The  Chairman.  You  think  $500,000  is  necessary  in  addition  to 
the 

Mr.  Taylor.  Yes,  sir;  I  think  so. 

CHICAGO,  ill. — RENT  OF  BUILDING. 

The  Chairman.  As  to  the  temporary  building  for  post-office? 

Mr.  Taylor.  That  is  the  usual  rental. 

The  Chairman.  We  have  to  appropriate  that  again  ? 

Mr.  Taylor.  You  have  to  appropriate  that  every  year.  We  have 
no  right  to  make  a  contract  for  more  than  a  year. 

The  Chairman.  You  want  it  for  a  year  from  March  28? 

Mr.  Taylor.  March  28.  It  is  under  the  regular  agreement; 
appropriated  every  year. 

CHILLICOTHE,  OHIO. 

The  Chairman.  Now,  the  next,  Chillicothe,  Ohio? 

Mr.  Taylor.  Chillicothe  is  on  the  market  and  will  be  under  con- 
tract in  a  couple  of  months.  We  waqt  $25,000  there  ijistead  of 
$47,500. 
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CLEVELAND,  OHIO. 

The  Chairman.  Cleveland,  Ohio? 

Mr.  Taylor.  Cleveland,  Ohio,  is  annual  rental;  same  as  the  usual, 
every  year. 

Tlie  Chairman.  How  is  that  building  getting  along? 

Mr.  Taylor.  That  is  getting  up  just  as  well  as  it  can.  It  is  so  cold 
there  that  they  can  not  set  granite,  although  a  great  deal  of  granite  is 
being  delivered  on  the  site. 

The  Chairman.  Do  you  know  how  much  money  you  have  on  hand 
there? 

Mr.  Taylor.  I  do  not. 

The  Chairman.  You  have  ample  money? 

Mr.  Taylor.  We  have  ample  money  to  run  for  the  coming  year. 
We  have  a  big  contract  there,  but  it  will  be  slow  work. 

COLORADO  springs,    COLO. 

The  Chairman.  Colorado  Spring,  Colo.  ? 

Mr.  Taylor.  The  site  has  not  actually  been  obtained  bv  the  Gov- 
ernment yet,  entirely,  and  we  shall  only  need  $11,250  on  that.  That 
will  bring  us  up  to  about  $4:0,000  available  money,  with  which  we  can 
crrry  on  the  work. 

Tfce  Chairman.  That  will  give  you  about  $40,000  available  money  ? 

Mr.  Taylor.  Yes,  sir. 

COLUMBIA,  MO. 

The  Chairman.  Columbia,  Mo.  ? 

Mr.  Taylor.  We  do  not  need  anything  there.  The  site  has  been 
obtained,  but  so  late  that  the  drawings  wul  be  quite  along  further  in 
this  season  before  thev  get  under  way. 

Mr.  Benton.  It  wifl  l>e  time  enough  a  year  from  now  to  appropriate 
for  that  business? 

Mr.  Taylor.  We  have  got  the  plans;  we  can  start  it,  and  we  have 
got  a  right  to  contract  under  the  limit. 

The  Chairman.  There  will  be  no  occasion  for  appropriation  until 
next  session  ? 

Mr.  Taylor.  Next  session. 

COVINGTON,  KY. 

The  Chairman.  Covington,  Ky.  ? 

Mr.  Taylor.  That  is  one  of  those  elevator 


The  Chairman.  There  is  no  elevator  in  there? 

Mr.  Taylor.  No,  sir. 

The  Chairman.  That  is  a  three-story  building? 

Mr.  Taylor,  Yes,  sir. 

The  Chairman.  In  your  judgment  is  there  any  necessity  for  eleva- 
tors in  three-storv  buildings? 

Mr.  Taylor.  Well,  that  is  just  the  dividing  line,  Mr.  Hemenway. 
Everybody  recognizes  that  there  is  no  necessity  for  an  elevator  in  a 
two-story  building,  and  they  also  recognize  there  is  a  necessity  for  an 
elevator  in  a  four-story  building;  and  it  is  just  about  evenly  divided 
whether  it  is  needed  m  a  three-story  building;  but  a  great  many  of 
the  judges  and  court  officials  are  on  the  third  floor  and  the  court 
officials  almost  always  consider  an  elevator  an  actual  necessity. 
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The  Chairman.  Of  course  it  depends  to  a  ^reat  extent  on  the  pur 
pose  for  which  the  third  storj^  is  occupied? 

Mr.  Taylor.  As  a  rule  you  can  say  that  the  three-story  buildings 
are  buildings  occupied  by  courts.  That  is  the  rule.  There  are  excep- 
tions, where  pension  oilices  occupy  the  third  floor,  but  as  a  rule, 
.  because  of  quietness,  courts  are  put  on  the  third  floor. 

The  Chairman.  How  much  does  it  cost  annuallj^  to  operate  an  ele- 
vator after  you  ^et  it  in? 

Mr.  Taylor.  I  do  not  know  what  it  would  cost.  There  would  be 
the  expense  of  an  operator 

The  Chairman.  They  usually  have  two,  do  they  not? 

Mr.  Taylor.  Usually  have  two,  although  very  often  in  the  small 
buildings,  where  they  only  run  the  elevator  from  9  o'clock  until  4,  they 
only  have  one  operator.  Then,  there  is  the  cost  of  the  current.  We 
put  in  an  electric  current,  and  the  cost  of  the  current  varies  indifferent 
places. 

The  Chairman.  Well,  about  what? 

Mr.  Taylor.  It  would  probably  cost  from  $yOO  to  ^1,200  a  ^ear 
with  one  operator,  I  should  say  as  a  rough  guess. 

The  Chairman.  About  $300  for  current  and  §600  for  the  fellow  tliat 
operates  it  i 

Mr.  Taylor.  That  is  about  it. 

crawfordsville,  ini>. 

The  Chairman.  Crawfordsville,  Ind.  ? 

Mr.  Taylor.  We  have  mono}^  enough  on  hand. 
.    The  Chairman.  Do  you  know  just  what  you  have  on  handf 

Mr.  Taylor.  No:  1  do  not;  I  cin  let  you  know,  if  you  would  like 
:o  know. 

The  Chairman.  You  are  sure  you  have  money  enough  on  hand? 

Mr.  Taylor.  We  have  money  enough  to  carr^'. 

The  Chairman.  What  is  the  condition  of  that  work  i  Have  you  got 
the  site  yet? 

Mr.  Taylor.  I  do  not  think  we  have  got  the  site  yet.  No;  there  is 
no  site  obtained  3'et.     We  have  money  enough  to  handle  it. 

DEADWOOD,    S.    DAK. 

The  Chairman.  Deadwood,  S.  Dak.  i 

Mr.  Taylor.  Deadwood  will  be  under  contract  within  two  months, 
and  we  need  *25,000  instead  of  $(30,000  there. 

DECATUR,    ILL. 

The  Chairman.  Decatur,  111. 

Mr.  Taylor.  We  have  no  site  there  yet;  so  we  do  not  need  any 
additional  money.     No  appropriation  this  year. 

DEKALB,  ILL. 

The  Chairman.  Dekalb,  111.  ? 

Mr.  Taylor.  For  Dekalb  we  want  ^18,750  instead  of  $35,000.  For 
that  site  the  sketch  is  being  made. 
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DETROIT,  MICH. 

The  Chairman.  Now,  Detroit,  Mich.  ? 

Mr.  Taylor.  That  is  another  of  those  elevators;  only  that  has  not 
got  the  reason,  the  court  reason,  for  the  elevator. 

The  Chairman.  That  is  the  old  building? 

Mr.  Taylor.  That  is  the  old  building;  and  the  pension  office  is  on 
the  third  floor. 

The  Chairman.  It  never  has  had  an  elevator? 

Mr.  Taylor.  Never  has  had  an  elevator. 

The  Chairman.  They  have  a  new  building  there  now,  in  which  the 
generalpost-office  business  is  transacted ? 

Mr.  Taylor.  In  which  court  business  and  post-office  business  is 
done;  but  this  is  used  for  custom-house  and  pension -bureau  business, 
covering  the  whole  third  floor. 

DURHAM,  N.  C. 

The  Chairman.  Durham,  N.  C.  ? 

Mr.  Taylor.  It  will  be  under  contract  in  about  three  weeks.  We 
need  $20,000  instead  of  $37,500. 

ELKHART,  IND. 

The  Chairman.  Elkhart,  Ind.  ? 

Mr.  Taylor.  The  drawings  are  well  under  way,  and  it  will  proba- 
bly be  on  the  market  inside  of  a  month.  We  need  $13,750  instead  of 
$25,000. 

EA8TON,  PA. 

The  Chairman.  Now,as  toEaston,Pa.,Mr.  Taylor;  do  you  remem- 
ber about  that? 

Mr.  Tayixjr.  We  have  not  even  been  able  to  find  a  site  there  at  all. 

The  Chairman.  No  money  is  necessary? 

Mr.  Taylor.  Absolutely  none.  That  is  one  of  those  dollar  sites, 
Mr.  Hemenway,  and  they  could  not  find  a  dollar  site  in  town  that  we 
would  have,  and  so  we  have  just  laid  it  on  the  shelf.  The  authoriza- 
tion will  expire  on  June  6. 

Mr.  GiLLETT.  What  do  you  mean  by  a  dollar  site? 

Mr.  Taylor.  People  have  to  present  a  site  for  a  dollar.  They  were 
not  very  enthusiastic.  I  went  there  personally,  and  I  could  not  find 
anybody  that  wanted  to  have  anything  to  do  with  a  dollar  site. 

EAtr  CIJ^IRE,  WIP. 

The  Chairman.  Eau  Claire,  Wis.  i 
Mr.  Taylor.  It  is  still  in  the  court. 

ELIZABETH   CITY,  N.  C. 

The  Chairman.  Elizabeth  City,  N.  C? 
Mr.  Taylor.  We  have  money  enough  there. 
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ELIZABETH,  N.  J. 

The  Chairman.  Elizabeth,  N.  J.  ? 

Mr.  Taylor.  We  have  not  succeeded  in  getting  a  site  there  yet. 

EVAN8TON,  ILL. 

The  Chairman.  Evanston,  111.  'i 

Mr.  Taylor.  We  do  not  need  any  monej'  there.  W^e  have  not  secured 
the  site  yet.  Site  is  probably  just  coming  in  now.  We  have  sufficient 
money  to  take  care  of  it. 

EVANSTON,  WYO. 

The  Chairman.  Evanston,  Wyo.  ? 

Mr.  Taylor.  We  want  $25,000  instead  of  $50,000.  That  will  be  on 
the  market  early  this  spring. 

FARGO,  N.  DAK. 

The  Chairman.  Fargo,  N.  Dak.  ? 

Mr.  Taylor.  We  need  $80,000  out  of  the  $80,000  there,  instead  of 
$50,000  we  asked  for,  to  find  out  just  what  we  want  to  do.  That  is  an 
appropriation  that  said  we  should  build  something,  but  did  not  say 
what  we  should  build.  It  does  not  sa}'  it  is  an  addition  or  anything 
else;  it  simply  says  we  shall  expend  ^80,000  on  the  building. 

The  Chairman.    Have  3'ou  found  out  yet  what  you  want  to  do^ 

Mr.  Taylor.  We  finally  referred  it  to  the  Secretar}'  and  told  him 
he  could  tell  us;  and  I  have  not  found  out  j^et  whether  he  knows  or  not. 

FIXDLAY,  OHIO. 

The  Chairman.  Findlay,  Ohio? 

Mr.  Taylor.  We  want  $10,000.  That  will  be  put  on  the  market 
along  early  this  spring.     Gives  us  about  $25,000  to  expend. 

FLINT,  MICH. 

The  Chairman.  Flint,  Mich.  ? 

Mr.  Taylor.   We  need  $10,000  instead  of  $28,750,  which  we  asked. 

FLORENCE,  S.  C. 

The  Chairman.  Florence,  S.  C.  ? 

Mr.  Taylor.  We  need  $10,000,  because  the  act  of  cession  has  just 
been  passed  in  South  Carolina,  and  we  can  take  up  that  work  now. 

FOND  DU  LAC,  WIS. 

The  Chairman.  Fon  du  La<%  Wis.  ? 

Mr.  Taylor.  We  want  $15,000  instead  of  $35,000.  That  is  about 
ready  to  go  on  the  market. 

FRESNO,  CAL. 

The  Chairman.  Fresno,  Cal.  i 

Mr.  Taylor.  Twentv-five  thousand  dollars  instead  of  $50,000.  It 
is  one  of  the  buildings  that  will  be  put  on  the  market  very  shortl3\ 
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GAINESVILLE,  FLA. 


The  Chairman.  Gainesville,  Fla.  ? 

Mr.  Taylor.  We  want  the  balance,  $16,250. 


The  Chairman.  Gainesville,  Tex.  ? 

Mr.  Taylor.  We  want  *20,000  instead  of  $37,500.  That  is  ready 
to  go  on  the  market. 

GENEVA,  N.  Y. 

The  Chairman.  Geneva,  N.  Y.  ? 

Mr.  Taylor.  Sixteen  thousand  two  hundred  and  fifty  dollars  instead 
of  $41,260.     It  is  one  of  the  buildings  that  is  being  worked  on  now. 

GEORGETOWN,  8.  C. 

The  Chairman.  Georgetown,  S.  C.  ?  • 

Mr.  Taylor.  Seventeen  thousand  five  hundred  dollars  in  place  of 
$37,500.  It  is  one  of  the  South  Carolina  buildings  and  the  act  of  ces- 
sion has  just  passed. 

GLOVERSVILLE,  N.  Y. 

The  Chairman.  Gloversville,  N.  Y.  ? 

Mr.  Taylor.  Gloversville,  N.  Y.,  is  ready  to  go  on  the  market.    We 
shall  want  $16,250  in  place  of  $41,250. 
The  Chairman.  That  will  be  ample? 
Mr.  Taylor.  That  will  be  ample  to  carry  us  along. 

GOLDSBORO,  N.  C. 

The  Chairman.  Goldsboro,  N.  C? 

Mr.  Taylor.  Tnat  building  is  under  contract  and  partially  erected. 
We  shall  need  the  whole  balance  of  $16,250. 

GRAND   FORKS,  N.  DAK. 

The  Chairman.  Grand  Forks,  N.  Dak.  ? 

Mr.  Taylor.  We  need  825,000  there  instead  of  §50,000.  That  is 
about  ready  to  go  on  the  market. 

GRAND   HAVEN,    MICH. 

The  Chairman.  Grand  Haven,  Mich.  ? 

Mr.  Taylor.  We  need  $10,000  there.  The  work  is  about  ready  to 
go  on  the  market. 

GREEN   BAY,   WIS. 

The  Chairman.  Green  Bav,  Wis.  ? 

Mr.  Taylor.  We  need  $20,000  instead  of  140,000.  The  architect 
will  be  selected  for  that  to-morrow.       • 
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GREENVILLE,  TENN. 


The  Chairman.  Greenville,  Tenn.  ? 

Mr.  Taylor.  That  is  under  contract  and  under  way,  and  we  need 
$47,500  instead  of  $62,500.  We  have  a  deficiency  of  about  $50,000 
there.     That  is,  a  nominal  deficiency  on  the  books. 

GREENSBORO,  N.  C. 

The  Chairman.  Greensboro,  *N.  C.  ? 

Mr.  Taylor.  We  took  care  of  that  in  the  urgency  deficiency,  only 
up  to  the  1st  of  July,  I  think. 

GUTHRIE,  OKLA. 

The  Chair^^ian.  Guthrie,  Okla.  ? 

Mr.  Taylor.  We  can  get  along  on  what  we  have  got  there.  The 
building  will  be  on  the  market  in  the  (»ourse  of  a  couple  of  months. 

HAMMOND,  IND. 

The  Chairman.  Hammond,  Ind.  ? 

Mr.  Taylor.  The  architect  will  be  selected  for  it  to-morrow  or  the 
15th — I  do  not  know  which  it  is — and  we  need  $15,000  instead  of 
$75,000  there.     That  will  give  us  a  balance  of  $50,000  to  work  on. 

HARRISON,  ARK. 

The  Chairman.  Harrison,  Ark.  ? 

Mr.  Taylor.  That  has  just  been  put  under  contract.     We  need 
$35,000  instead  of  $67,500  which  we  asked  for. 
•    Mr.  Pierce.  Instead  of  $75,0002 

HASTINGS,  NEBR. 

The  Chairman.  The  next  is  Hastings,  Nebr. 

Mr.  Taylor.  That  is  going  on  the  market  to-morrow.  We  will 
need  $20,000.  We  can  get  along  with  $20,000  in  place  of  $50,000  we 
asked  for. 

HENDERSON,  KY. 

The  Chairman.  Henderson,  K\\ 
Mr.  Taylor.  You  can  pass 
yet.     We  need  nothing  there 

HOLYOKE,  mass. 

The  Chairman.  Holyoke,  Mass.  ? 

Mr.  Taylor.  It  is  under  way,  but  we  can  get  along  with  $45,000 
instead  of  $61,250  that  we  askecl  for. 

HUNTINGTON,  W.  VA. 

The  Chairman.  Huntington,  W.  Va.  ? 

Mr.  Taylor.  Is  about  ready  to  go  on  the  market.  We  need  $25,000 
instead  of  the  $60,000. 


Mr.  Taylor.  You  can  pass  that.     The  drawings  are  not  under  way 
'        •  "      the 
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HUTCHINSON,  KANS. 

The  Chairman.  Hutchinson,  Kans.  ? 

Mr.  Taylor.  Twelve  thousand  five  hundred  dollars  in  place  of 
$32,500  will  carry  us  through. 

IOWA  CITY,  IOWA. 

The  Chairman.  Iowa  City,  Iowa? 

Mr.  Taylor.  We  want  tlie  whole  of  that.  I  was  thinking  that  was 
in  the  urgency  deficiency,  but  it  was  not.  We  want  the  whole  of  it. 
It  is  under  contract  and  will  be  very  closely  finished  next  January. 

INDIANAPOLIS,    IND. 

The  Chairman.  How  are  you  fixed  for  money  at  Indianapolis? 

Mr.  Taylor.  We  have  plenty  of  money  under  the  contract. 

The  Chairman.  You  have  all  the  money  that  you  can  use? 

Mr.  Taylor.   We  have  all  the  money  we  can  use. 

The  Chairman.  Rent  of  buildings  at  Indianapolis,  that  is  necessary? 

Mr.  Taylor.  That  is  the  amount  for  that  old  building  that  we  occupy 
during  the  time 

The  Chairman.  You  can  not  reduce  it  below  $22,000? 

Mr.  Taylor.  No.  That  is  the  contract  they  made  at  the  time.  We 
sold  those  buildings;  we  pa}^  a  certain  percentage  of  the  contract  price. 


IRONTON,    OHIO. 

The  Chairman.  Ironton,  Ohio? 
Mr.  Taylor,  f" 
and  none  able  to 


Mr.  Taylor.  No  appropriation  is  necessary  there.     There  is  no  site, 
^ '         be  ootained  under  the  limit~ 


ITHACA,   n.   y. 

The  Chairman.  Ithaca,  N.  Y.  ? 

Mr.  Taylor.  No  appropriation  is  necessary  there.  We  have  the  site, 
but  it  came  so  late  there  will  not  be  anything.  We  will  have  sufiicient 
money  to  carry  us  through  for  what  we  do. 

JACKSONVILLE,  FLA. 

The  Chairman.  Jacksonville,  Fla.  ? 

Mr.  Taylor.  There  we  want  $50,000.  The  contract  is  let  and  will 
be  pushed  hard. 

Mr.  GiLLETT.  What  is  that  for? 

Mr.  Taylor.  That  is  the  addition  to  the  post-office. 

The  Chairman.  And  rent  has  to  go  another  vear? 

Mr.  Taylor.  I  do  not  think  you  need  hotter  with  the  rent,  Mr. 
Hemenwav.  I  have  made  an  arrangement  whereby  we  will  get  along 
without  tne  rent.  I  believe  you  appropriated  $10,000  or  $15,000  in 
the  urgent  defficiency  bill  for  this  years  rent.  I  do  not  think  you 
need  put  that  in  this  bill  at  all. 
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JACKSONVILLE,  ILL. 

The  Chairman.  Jacksonville,  111.  ? 

Mr.  Taylor.  We  want  $10,000  there.  The  site,  while  it  is  not  actu- 
allv  in  the  possession  of  the  Government,  is  about  ready  to  take 
hold  of. 

KANKAKEE,    ILL. 

The  Chairman.  Kankakee,  111.  ? 

Mr.  Tayi.or.  Twenty  thousand  dollars  in  place  of  $42,500,  Draw- 
ings are  about  ready  to  go  on  the  market. 

KINGSTON,    N.    Y. 

The  Chairman.  Kingston,  N.  Y.  ? 

Mr.  Taylor.  Fifteen  thousand  dollars  in  place  of  $40,000.  It  will 
be  some  time  in  the  middle  of  the  summer  before  it  goes  on  the  market. 

LARAMIE,    WYO. 

The  Chairman.  Laramie,  Wyo.  ? 

Mr.  Taylor.  We  have  sufficient  money  there  to  carry  it  along.  We 
do  not  need  anj^  appropriation. 

LAREDO,    TEX. 

The  Chairman.  Laredo,  Tex.  ? 

Mr.  Taylor.  The  same  at  Laredo.     We  need  nothing  there. 

LAWRENCE,    KAN  8. 

The  Chairman.  Lawrence,  Kans. 

Mr.  Taylor.  That  is  being  partially  held  up  by  the  member  of  Con- 

fress  until  after  this  session,  but  I  think  he  will  probablj^  take  his 
olding  of  it  off  after  the  session,  and  we  will  want  $17,500  instead  of 
$37,500. 

Mr.  GiLLETT.  What  does  that  mean,  being  held  by  a  member  of 
Congress? 

r.  Taylor.  He  is  hoping  to  get  an  increase  limit. 


The  Chairman.  The  United  States  post-office  at  Lawrence,  Mass.  ? 
Mr.  Taylor.  We  want  §35,000  there.     That  is  well  under  way,  that 
work. 

LEBANON,  PA. 

The  Chairman.  Lebanon,  Pa.  ? 

Mr.  Taylor.  We  have  just  acquired  a  site,  and  we  will  need  $16,250 
instead  of  $36,350. 

LINCOLN,  NEBR. 

The  Chairman.  Lincoln,  Nebr.  ? 

Mr.  Taylor.  We  have  sufficient  money  to  carry  the  work  on  there. 
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LOGAN8PORT,  IND. 


The  Chairman.  Loransport,  Ind.  ? 

Mr.  Taylor.  The  drawings  are  about  ready  to  go  on  the  market. 
We  need  $25,000  instead  of  fAl,250  we  asked  for. 

LITTLE  FALLS,  N.  Y. 

The  Chairman.  Little  Falls,  N.  Y.  ? 

Mr.  Taylor.  We  have  no  site  there.  There  is  no  appropriation 
needed. 

LOS  ANGELES,  CAL. 

The  Chairman.  Los  Angeles,  Cal.  There  is  some  trouble  about 
the  site? 

Mr.  Taylor.  We  have  not  been  able  to  acquire  that  site,  but  in  the 
meantime  they  are  in  a  rented  building  we  have  contracted  for,  and 
this  is  to  meet  the  contract. 

Mr.  Benton.  You  need  that  $15,000? 

Mr.  Taylor.  Yes,  sir;  in  addition  to  the  $10,000  that  went  in  the 
deficiencj'  bill. 

The  Chairman.  You  want  $15,000  in  addition? 

Mr.  Taylor.  Yes,  sir;  that  is,  for  next.  year. 

LOUISIANA,  MO. 

The  Chairman.  Now,  then,  Ijouisiana,  Mo.  ? 

Mr.  Taylor.  It  will  be  on  the  market  some  time  in  the  summer,  and 
we  need  $10,000  instead  of  $21,250. 

LYNCHBURG,  VA. 

The  Chairman.  Lynchburg,  Va.  ? 

Mr.  Taylor.  That  is  another  of  those  elevators.  That  is  a  court 
reason.     It  has  a  court  on  the  top  floor. 

Mr.  GiLLETT.  It  has  three  stories? 

Mr.  Taylor.  Three  stories;  ^^es,  sir. 

The  Chairman.  How  many  of  these  three-story  buildings  have  we  i 
A  good  many,  have  we  not? 

Mr.  Taylor.  A  good  majority  of  them.  Where  there  is  a  court 
it  is  a  three-story  building. 

The  Chairman.  And  about  the  same  reason  that  applies  to  one 
applies  to  all  the  others? 

Mr,  Taylor.  Applies  to  all  of  them. 

The  Chairman.  So,  if  we  go  into  the  elevator  business  we  ought  to 
make  a  general  appropriation  for  the  whole  outfit? 

Mr.  Taylor.  If  you  make  that  general  appropriation  of  $100,000 
deficiency  we  will  carry  them  all  on  our  annual  appropiiation.  You 
made  $25,000  of  it.  If  you  give  us  the  $75,000  I  will  put  an  elevator 
in  all  of  them. 

The  Chairman.  In  all  of  them  ? 

Mr.  Taylor.  In  all  that  is  necessary. 

The  Chairman.  In  all  that  are  clamoring  for  them? 
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Mr.  Taylor.  All  that  are  clamoring  for  them;  in  other  words,  all 
that  have  got  pressure  on  us. 

The  Chairman.  Do  you  know  how  many  of  the  three-story  buildings 
we  have? 

Mr.  Taylor.  No;  I  do  not.  But,  you  see,  all  the  modern  buildings — 
all  the  buildings  that  have  been  built  in  the  last  eight  years,  three- 
story  buildings — have  an  elevator  in  them.  These  are  simply  the 
older  buildings  that  were  built,  practically,  back  in  1880 — from^  1875 
to  1885. 

MACX)N,  GA. 

The  Chairman.  Macon,  Ga.  ? 

Mr.  Tayixdr.  I  think  you  took  care  of  that  in  the  urgent  deficiency — 
all  that  was  necessary.     We  have  funds  enough  to  go  on  with  the  work. 

The  Chairman.  We  authorized  them  to  use  the  old  stable  for  tem- 
porary building.     You  have  funds  enough  ? 

Mr!^  Taylor.  Yes;  and  then  we  have  got  money  enough  to  carry  on 
the  constiiiction.  You  authorized  the  use  of  $11,500  that  you  had 
previously  appropriated  for  rent  for  fixing  up  this  stable. 

MARBLEHEAD,  MASS. 

The  Chairman.  Marblehead,  Mass.  ? 

Mr.  Taylor.  We  want  ^25,000  at  Marblehead.  We  want  |25,00() 
instead  of  $4:5,000.  That  work  was  awarded  about  three  months  ago 
under  the  Tarsney  Act. 

MARSHALLTOWN,  IOWA. 

The  Chairman.  Marshalltown,  Iowa? 

Mr.  Taylor.  That  is  under  direct  orders  of  the  Secretary  to  be 
pushed  as  rapidly  as  possible,  and  we  shall  need  $20,000  instead  of 
$43,750. 

MARTINSVILLE,  VA. 

The  Chairman.  Martinsville,  Va.  ? 

Mr.  Taylor.  It  is  under  contract  and  well  under  way,  and  we  need 
the  entire  balance,  $16,250. 

MAYSVILLE,  KY. 

The  Chairman.  Maysville,  Ky.  ? 

Mr.  Taylor.  I  expect  a  contract  will  be  let  very  shortly,  and  we 
will  need  $20,000  instead  of  $30,000  to  carry  us  through. 

m'kresport,  pa. 

The  Chairman.  McKeesport,  Pa.  ? 

Mr.  Taylor.  W^e  shall  need  $20,000  instead  of  $60,000  there,  as  we 
only  have  a  balance  of  about  $9,000  left,  in  order  to  carry  on  the  work. 
There  will  not  be  very  much  done  with  it. 

MEMPHIS,  TENN. 

The  Chairman.  Memphis,  Tenn.  ? 

Mr.  Taylor.  We  need  the  entire  $50,000.  The  work  is  well*  up, 
you  see,  and  probably  will  be  done. 
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MEKIDEN,  CONN. 

The  Chairman.  Meriden,  Conn.  ? 

Mr.  Taylor.  There  is  no  appropriation  necessary  there.  Senator 
Piatt,  of  Connecticut,  is  holding  that  up  for  Congressional  action. 

MOBERLY,  MO. 

The  Chairman-.  Moberly,  Mo.  ? 

Mr.  Taylor.  We  need  $15,000  under  the  limit.     That  will  probabl}^ 
go  on  the  market  very  shortly,  and  we  have  a  small  balance  left. 
Mr.  Benton.  You  need  it  all,  then? 
Mr.  Taylor.  Yes;  we  need  it  all  there. 

MILWAUKEE,  WIS. 

The  Chairman.  Milwaukee,  Wis.,  for  the  installation  of  lookout 
facilities? 

Mr.  Taylor.  I  do  not  know  of  that.  Does  that  come  up  from  our 
office,  Mr.  Couits? 

Mr.  Courts.  Yes. 

Mr.  Taylor.  I  do  not  remember.  It  is  one  of  those  galleries 
extending  around  that  the  Post-Office  Department  wants. 

Treasury  Department, 
Office  of  Supervising  Architect, 

Was/iin(/ton^  March  S^  190 i,. 
Sir:  Referring  to  the  meeting  of  the  Subcommittee  on  Appropria- 
tions, the  29th  ultimo,  and  your  inquiry  relative  to  the  request  for  a 
special  appropriation  for  lookout  facilities  in  the  post-office,  court- 
house, ana  custom-house  building  at  Milwaukee,  Wis.,  I  have  the 
honor  to  state  that  it  is  necessary  to  build  certain  passageways  in  con- 
nection with  the  post  office  working  room  to  provide  proper  working 
facilities  for  the  post-office  inspectors,  and  at  the  time  the  request 
was  made  for  a  special  appropriation  the  fact  was  overlooked  that  there 
wa^s  an  available  balance  from,  the  appropriation  for  the  construction 
of  the  building  of  nearly  §7,000.  As  it  is  believed  this  amount  is 
sufficient  for  carrying  out  the  work  desired,  the  special  appropriation 
will  not  be  necessar3\ 

Respectfully 5*^  J.  K.  Taylor, 

Supervising  Architect. 
Hon.  James  A.  Hemenway, 

Cfuiirraan  Committee  cm  Appropriations^ 

House  of  ReprexentatlveH^  United  State^% 

muncie,  ind. 

The  Chairman.  Muncie,  Ind.,  is  the  next? 

Mr.  Taylor.  It  has  been  held  up  for  Congressional  action  in  some 
wav. 

'the  Chairman.  It  is  not  necessary 

Mr.  Taylor.  I  think  that  will  be  taken,  probably,  from  what  I 
have  heard,  so  1  think  vou  had  better  give  us  $20,000  instead  of 
IJ40.000. 

The  Chairman.  That  will  be  sufficient? 

Mr.  Taylor.  That  will  be  sufficient. 
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MUSKEGON,  MICH. 

The  Chairman.  Muskegon,  Mich.  ? 

Mr.  TAYiiOR.  There  is  no  site  there  as  yet,  and  no  appropriation  is 
necessary. 

NASHUA,  N.  H. 

Th^  Chairman.  Nashua,  N.  H.  ? 

Mr.  Taylor.  We  want  $20,000  instead  of  $42,500.  The  drawings 
are  well  under  way  now. 

NASHVILLE,  TENN. 

The  Chairman.  Nashville,  Tenn.  ? 

Mr.  Taylor.  Eighty  thousand  dollars.  Half  of  the  balance  of  the 
appropriation^  in  order  to  carry  the  work  out  that  is  under  contract, 
ana  that  is  going  very  rapidly. 

The  Chairman.  That  is  an  increase  over  3'our  estimate? 

Mr.  Taylor.  That  is  an  increase  over  the  estimate.  It  is  the  only 
one,  I  think,  there  is. 

The  Chairman.  This,  you  think,  will  be  necessary? 

Mr.  Taylor.  Yes,  sir. 

NATCHEZ,  MISS. 

The  Chairman.  Natchez,  Miss.  ? 

Mr.  Taylor.  Ten  thousand  dollars  instead  of  $29,500.  That  is  prac- 
tically the  same  as  the  rest  we  have.  The  site  has  been  obtained  and 
drawmgs  are  under  way. 

NATCHITOCHES,  LA. 

The  Chairman.  Natchitoches,  La.  ? 

Mr.  Taylor.  We  want  the  entire  balance  there.     It  is  under  contract. 

NEVADA,  MO. 

The  Chairman.  Nevada,  Mo.  ? 

Mr.  Taylor.  Twenty  thousand  dollars,  the  entire  balance  there* 
It  is  one  of  the  smaller  buildings  and  is  well  under  way. 

NEWCASTLE,  PA. 

The  Chairman.  Newcastle,  Pa.  ? 

Mr.  Taylor.  No  appropriation  necessary.    We  have  sufficient  funds* 

NEW  YORK — CUSTOM-HOUSE. 

The  Chairman.  New  York? 

Mr.  Taylor.  The  New  York  custom-house.  We  want  $250,000 
instead  of  $2,000,000. 

The  Chairman.  How  much  balance  have  you  there? 

Mr.  Taylor.  We  have  $702,000  actual  cash  that  we  can  pay  out. 
That  gives  veiy  close  to  a  million  dollars,  and  there  is  only  one  big 
contract  on  the  building.  I  do  not  think  we  can  spend  more  than  & 
million  dollars  before  next  March. 
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Mr.  Benton.  You  have  got  about  a  million  dollars  now? 

Mr.  Taylor.  We  have  got  $702,000  actual  ca«h  that  we  can  spend. 

The  Chairman.  You  are  sure  this  will  carry  you  through? 

Mr.  Taylor.  Yes,  sir. 

NEW  YORK — RENT   OF  BUILDING. 

The  Chairman.  Rent  of  custom-house,  New  York? 
Mr.  Taylor.  That  is  interest.    That  is  what  we  pay. 

NIAGARA   FALLS,    N.    Y. 

The  Chairman.  Niagara  Falls,  N.  Y.  ? 

Mr.  Taylor.  We  have  sufficient  money  there.     No  site  has  been 
obtained  as  yet. 

NORRISTOWN,    PA. 

The  Chairman.  Norristown,  Pa.  ? 

Mr.  Taylor.  We  shall  need  $20,000  instead  of  $38,500.    That  is 
about  ready  to  go  on  the  market. 

NORTHAMPTON,    MASS. 

The  Chairman.  Northampton,  Mass.  ? 

Mr.  Taylor.  That  is  under  contract  and  well  under  way,  and  we 
want  the  entire  balance,  $42,500. 

NORWICH,    CONN. 

The  Chairman.  Norwich,  Conn.  ? 

Mr.  Taylor.  We  will  want  the  entire  balance,  $10,000.    That  is 
well  under  way. 

OAK  PARK,   ILL, 

The  Chairman.  Oak  Park,  111.  ? 

Mr.  Taylor.  Ten  thousand  dollars  instead  of  $26,250. 

OGDEN,   UTAH. 

The  Chairman.  Ogden,  Utah? 

Mr.  Taylor.  We  have  sufficient  money  to  carry  the  work  on.    We 
do  not  need  any  appropriation. 

OIL  CITY,  PA. 

The  Chairman.  Oil  City,  Pa.  ? 

Mr.  Taylor.  Twenty-five  thousand  dollars  in  place  of  $56,000.    The 
site  has  been  obtained  and  the  work  will  go  on  the  market  very  shortly. 

OMAHA,  NEBR. 

The  Chairman.  Omaha,  Nebr.  ? 

Mr.  Taylor.  That  $5,000  is  already  appropriated  in  the  urgent 
deficiency  bill. 
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OTTAWA,  ILL. 

The  Chairman.  Ottawa,  111.  ? 

Mr.  Taylor.  We  want  $15,000  there.   That  work  is  coming  up  very 
shortly.     We  need  $15,000  instead  of  S35,00O. 

0WA880,  MICH. 

The  Chairman.  Owasso,  Mich,  i 

Mr.  Taylor.  The  same  condition.     We  will  need  $10,000  instead 
of  $21,250. 

PEKIN,  ILL. 

The  Chairman.  Pekin,  111.  'i 

Mr.  Taylor.  We  need  $20,000  instead  of  $25,000. 

PERTH   AMBOY,  N.  J. 

The  Chairman.  Perth  Amboy,  N.  J.? 

Mr.  Taylor.  Twenty  thousand  dollars  instead  of  $37,500. 

PIERRE,  8.  DAK. 

The  Chairman.  Pierre,  S.  Dak.  'i 

Mr.  Taylor.  Thirty  thousand  dollars  instead  of  $60,000  which  we 
asked  for. 

PITTSBURG,  I'A. 

The  Chairman.  Pittsburg,  Pa.  ? 

Mr.  Taylor.  No  appropriation  necessary.     There  has  no  site  been 
obtained  yet  for  that  marine  hospital. 

PORTLAND,  OREG. 

The  Chairman.  Portland,  Oreg.,  for  rent? 

Mr.  Taylor.  That  is  rented  quarters,  under  contract  which  w^e 
made  last  year. 
Mr.  Benton.  You  need  it  all  if 
Mr.  Taylor.  Yes,  we  need  it  all. 

providence,  r.  I. 

The  Chairman.  Providence,  R.  I.  'i 

Mr.  Tayiok.  Fifty  thousand  dollars.     That  work  is  just  about  ready 
to  go  on  the  market.     It  is  a  big  building. 
The  Chairman.  That  will  be  ample  i 
Mr.  Taylor.  That  will  be  ample  to  carry  us  over. 

RENO,  NEV. 

The  Chairman.  Reno,  Nev.  'i 

Mr.  Taylor.  Fifteen  thousand  dollars  instead  of  $30,000.     That 
work  is  not  ready  to  go  on  the  market  for  some  time.   . 
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RICHMOND,  IND. 

The  Chairman.  Richmond,  Ind.  ? 

Mr.  Taylor.  Twenty  thousand  dollars,  instead  of  $40,000,  will  carry 
us  through. 

rockhill,  8.  c. 

The  Chairman.  Rockhill,  S.  C.  ? 

Mr.  Taylor.  Ten  thousand  dollars  instead  of  $26,260. 


The  Chairman.  Rome,  Ga.  ? 

Mr.  Taylor.  Fifteen  thousand  dollars  in  place  of  $85,000. 
The  Chairman.  You  have  a  supplemental   estimate   for  rent  at 
Rome,  Ga.  ? 
Mr.  Taylor.  Yes,  sir.     That  is  for  rent  of  next  year. 
The  Chairman.  That  is  $5,000? 
Mr.  Taylor.  I  believe  that  is  the  sum. 
The  Chairman.  You  look  after  that,  do  you,  Mr.  Taylor? 
Mr.  Taylor.  Yes,  sir.     We  look  after  that  where  we  are  building 
a  building. 
The  Chairman.  The  amount  you  estimate  for  is  necessary? 
Mr.  Taylor.  Yes,  sir;  it  is;  but  in  order  to  be  sure  of  that,  I  will 
let  you  know  this  afternoon.     I  will  write  you  a  letter  in  regard  to 
that  rent. 

Treasury  Department, 

Washington^  March  S,  190^. 
Sir:  Referring  to  the  meeting,  on  the  29th  ultimo,  of  the  Subcom- 
mittee on  Appropriations,  and  to  the  matter  of  appropriation  for 
rented  quarters  at  Rome,  Ga.,  during  the  construction  of  the  extension 
of  the  i)ost-office  building,  I  have  the  honor  to  state  that  the  sum  of 
$3,000,  included  in  the  urgent  deficiency  bill,  was  for  rental  of  quarters 
for  a  portion  of  the  current  fiscal  year,  and  necessary  moving  expenses, 
etc.,  and  the  sum  of  $5,000  is  required  for  the  fiscal  year  ending  June 
30,  1905. 

Respectfully,  J.  K.  Taylor, 

Supervising  Architect. 
Hon.  James  A.  Hemenway, 

Chairman  Committee  on  Appropriations^ 

Iiouse  of  Representatives. 

ST.  JOSEPH,  MO. 

The  Chairman.  St.  Joseph,  Mo.  ? 

Mr.  Taylor.  We  need  $40,000  instead  of  $60,000. 

Mr.  Benton.  I  would  like  to  ask  vou  if  you  have  conferred  with 
Mr.  Cochran  about  the  situation  of  that  building? 

Mr.  Taylor.  No;  he  knows  all  about  it.  This  will  carry  the  work 
there  until  next  March. 

Mr.  Benton.  A  year  from  now? 

Mr.  Taylor.  Yes,  sir. 

S  C  B 6 
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8T..  LOUIS,  MO. 

The  Chairman.  St.  Louis,  Mo. ;  how  are  you  fixed  for  money  there? 
Mr.  Taylor,  We  have  ample  money  at  St.  Louis. 

ST.  PAUL,  MINN. 

The  Chairman.  St.  Paul? 

Mr.  Taylor.  That  is  the  elevator  and  certain  steel  shelving  the 
clerk  of  the  court  wants  in  the  buildings. 

Mr.  GnxETT.  That  was  in  last  year^ 

Mr.  Taylor.  A  number  of  years  it  has  been  sent  up  here.  It  is 
like  a  good  many  of  these  elevator  propositions. 

SAN   FRANCISCO,  OAL. 

The  Chairman.  San  Francisco,  Cal.  ? 

Mr.  Taylor.  We  ought  to  have  $100,000  in  place  of  $350,000.  The 
architects  have  just  been  selected  for  that  building,  and  probably  will 
get  to  work  in  the  middle  of  the  summer. 

The  CHAiRBfAN.  One  hundred  thousand  dollars  will  be  sufficient? 

Mr.  Taylor.  One  hundred  thousand  dollars  will  be  sufficient. 

Mr.  Benton.  That  is,  $100,000  of  the  $350,000. 


The  Chairman.  Saratoga,  N.  Y.  ? 

Mr.  Taylor.  Twenty  thousand  dollars  in  place  of  $35,000  at  Sara- 
toga, but  I  am  not  sure  that  we  will  even  use  that  if  we  do  not  settle 
upon  a  site  up  there.  Still  we  ought  to  have  it  on  hand  in  order  to  pay 
for  the  site. 

The  Chairman.  The  probability  is  they  can  not  buy  a  site  there 
for  the  limit. 

Mr.  Taylor.  The  probability  is  you  can  not  buy  a  site  for  the 
limit,  but  Mr.  Littauer  is  urging  now  to  allow  us  to  raise  the  limit  on 
the  site,  but  not  on  the  total  amount.  If  they  do,  we  shall  need  the 
money  for  the  site. 

The  Chairman.  If  they  do  not  do  that,  you  will  not  need  the  money 
at  all? 

Mr.  Taylor.  No,  sir. 

The  Chairman.  You  have  $20,000? 

Mr.  Taylor.  Yes,  sir. 

savannah,  ga. 

The  Chairman.  Savannah,  Ga.? 

Mr.  Taylor.  Twenty  thousand  dollars  will  carry  us  through  instead 
of  $100,000,  which  we  asked  for. 

SEATTLE,  WASH. 

The  Chairman.  Seattle,  Wash.  ? 

Mr.  Taylor.  We  shall  need  $100,000  there  instead  of  $176,000. 
The  Chairman.  One  hundred  thousand  dollars  will  be  ample  at 
Seattle? 
Mr.  Taylor.    That  will  carry  us  through  on  that. 
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The  Chairman.  Selma,  Ala.  ? 

Mr.  Taylor.  £leven  thousand  two  hundred  and  fifty  dollars  instead 
of  $25,000. 

SHERMAN,  TEX. 

The  Chairman.  Sherman,  Tex.  ? 

Mr.  Taylor.  We  have  sufficient  funds  to  carry  on  the  work,  I 
think. 

SPARTANBURG,  8.  C. 

The  Chairman.  Spartanburg,  S.  C.  ? 

Mr.  Taylor.  We  have  sufficient  funds  to  carry  on  that  work.  The 
act  of  cession  has  just  been  passed  in  that  State,  so  that  we  can  get  at 
that  building. 

SPOKANE,  wash. 

The  Chairman.  Spokane,  Wash.  ? 

Mr.  Taylor.  We  shall  want  the  full  $120,000  that  we  asked  for 
there. 

SPRINGFIELD,  ILL. 

The  Chairman.  Springfield,  111.  ? 

Mr.  Taylor.  That  is  tne  regular  rental;  the  annual  rental. 

STERLING,  ILL. 

The  Chairman.  Sterling,  111.  ? 

Mr.  Taylor.  We  shall  need  $10,000  instead  of  $20,000  to  carry  that 
work  on. 

The  Chairman.  At  Springfield,  I  see  the  current  appropriation  for 
rent  is  only  $4,000. 

Mr.  Taylor.  That  only  went  the  half  year,  you  know.  We  did  not 
actually  occupy  the  builaing  until  after  the  half  year.  I  do  not  think 
we  have  spent  that  $2,500,  but  I  think  the  $4,000  was  spent  from  last 
September  on.  That  is  what  carried  that  through.  It  went  on  uneven 
half  years,  you  know. 

The  Chairman.  Look  into  it  and  write  the  facts  to  us. 

Mr.  Taylor.  All  right,  I  will. 

Treasury  Department, 

Washington^  March  3^  190J!f,. 
Sir:  Referring  to  your  inquiry  of  the  29th  ultimo,  at  the  meeting 
of  the  Subcommittee  on  Appropriations  relative  to  the  estimate  for 
rented  quarters  at  Springfiela,  111.,  it  appears  that  $2,500  were  appro- 
priated for  a  portion  of  the  fiscal  year  ending  June  SO,  1903,  and 
$4,000  for  the  year  ending  June  30,"  1904,  making  a  total  of  $6,500, 
and,  as  it  was  not  necessary  to  occupy  rented  quarters  until  September, 
1903,  this  amount  was  sufficient  to  provide  for  the  rental  of  such  quar- 
ters up  to  the  end  of  the  current  fiscal  year,  to  pay  all  moving  expenses. 
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etc.     Seven  thousand  dollars,  the  amount  asked  for  for  the  fiscal  year 
ending  June  30,  1905,  will  provide  rented  quarters  for  that  period 
Respectfully, 

J.  K.  Taylor, 
Supervi8i?ig  Architect. 
Hon.  James  A.  Hemenway, 

Chairman  Committee  on  Appropriations^ 

House  of  Represen  tatives, 

STILLWATER,  MINN. 

The  Chairman.  Stillwater,  Minn.  ? 

Mr.  Taylor.  We  shall  need  the  entire  balance  of  that  in  order  to 
carry  the  work  out. 
The  Chairman.  Thirty  thousand  dollars? 
Mr.  Taylor.  Thirty  thousand  dollars. 

SUPERIOR,  WIS. 

The  Chairman.  Superior,  Wis.  ? 

Mr.  Taylor.  We  need  $50,000  instead  of  $100,000.    That  work  is 
ready  to  go  on  the  market.    It  is  done  by  outside  architects. 

TAGOMA,  WASH. 

The  Chairman.  Tacoma,  Wash.  ? 

Mr.  Taylor.  Forty  thousand  dollars  will  carry  us  through  there 
instead  of  $100,000. 

TORRINGTON,  CONN. 

The  Chairman.  Torrington,  Conn.  ? 

Mr.  Taylor.  Fifteen  thousand  dollars  instead  of  $22,500.     That 
work  is  just  about  ready  to  contract. 

TRAVERSE   CITY,  MICH. 

The  Chairman.  Traverse  City,  Mich.  ? 

Mr.  Taylor.  We  need  $15,000  there  instead  of  $30,000. 

VINCENNBS,  IND. 

The  Chairman.  Vincennes,  Ind.  ? 

Mr.  Taylor.  Fifteen  thousand  dollars  instead  of  $41,250. 

The  Chairman.  That  will  be  ample? 

Mr.  Taylor.  Be  ample  to  carry  the  work  forward. 

WARREN,  OHIO. 

The  Chairman.  Warren,  Ohio? 

Mr.  Taylor.  No  appropriation  necessary.    That  site  has  not  been 
obtained  yet. 

WACO,  TEX. 

The  Chairman.  At  Waco,  Tex.,  you  had  $5,000  for  rent  for  the  cur- 
rent year? 
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Mr.  Taylor.  I  will  just  make  an  entry  of  that  and  answer  it  exactly. 
But  some  of  them  change,  because  we  have  to  put  additional  furniture 
in,  which  goes  under  rent. 

Treasury  Department, 

Wmhington^  March  ^,  190^, 
Sir:  Referring  to  your  inquiry  in  the  matter  of  rented  quarters  for 
Government  officials  at  Waco,  Tex.,  before  the  meeting  of  the  subcom- 
mittee on  appropriations,  on  the  29th  ultimo,  I  have  the  honor  to  state 
that  the  amount  appropriated  for  rented  quarters  last  year  was  $6,500 
instead  of  $5,000  as  suggested  in  our  conversation;  and  while  this 
amount  covers  the  rental  for  practically  the  entire  year,  as  there  is  no 
annual  appropriation  for  any  of  the  necessary  expenses,  such  as  furni- 
ture, fittings,  appliances,  etc.,  to  carry  on  the  work,  outside  of  the 
appropriation  for  rent,  it  is  necessary ,  in  order  to  meet  such  expenses, 
that  a  slight  increase  in  the  amount  of  the  appropriation  be  made  for 
the  coming  fiscal  vear,  which  accounts  for  the  request  for  $7,000. 
Respectfully, 

J.  K,  Taylor, 
Supervmng  Architect, 
Hon.  James  A.  Hemenway, 

Chairman  Gyrnmittee  on  Apprctpriations^ 

House  of  Representatives, 

engraving  and  printing  bureau  building. 

The  Chairman.  Washington,  D.  C.  ?  . 

Mr.  Taylor.  The  Bureau  of  Engraving  and  Printing — the  outlying 
buildings.     We  need  $50,000.     We  can  get  along  with  that  amount. 

Mr.  GiLLETT.  Where  is  that  site?  Right  next  to  the  present 
building? 

Mr.  Taylor.  It  is  where  the  present  stable  and  laundry  building  is 
now.  We  bought  next  to  the  property  south  of  it,  or  east  of  it,  and 
we  are  going  to  move  the  stable  and  laundry  on  that,  and  move  this 
new  bunding  from  here  back  of  the  present  building. 

WASHINGTON,  PA. 

The  Chairman.  Washington,  Pa.  ? 

Mr.  Taylor.  We  shall  need  $10,000  instead  of  $25,000,  to  make  us 
sure. 

WATERBURY,  CONN. 

The  Chairman.  Waterbury,  Conn.? 

Mr.  Taylor.  We  shall  need  the  entire  balance  of  $56,250. 

WATERLOO,  IOWA. 

The  Chairman.  Waterloo,  Iowa? 

Mr.  Taylor.  We  shall  need  $15,000  instead  of  $27,500,  We  will 
be  able  to  get  through  on  that,  I  think. 

WAUSAU,  WIS. 

The  Chairman.  Wausau,  Wis.  ? 

Mr.  Taylor.  Fifteen  thousand  dollars  instead  of  $34,500. 
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WEST  CH£STEB,  PA. 

TIm*  Chairman.  West  Chester,  Pa.  ? 

Mr.  Tayu)H.  Ten  thousand  dollars  instead  of  $25,000. 

WHEELING,  W.  VA. 

'IV  Chairjian.  Wheeling,  W.  Va.  ? 

Iff.  Tatxob.  Twenty-five  thousand  dollars  instead  of  $100,000. 

WILMINGTON,  N.  C. 

The  CflLABXAN.  Wilmington,  N.  C.  ? 

Mr.  Tatxoe.  That  is  another  one  of  those  regulation  elevators. 

WINSTON,  N.  C. 

The  OiAiRMAN.  Winston,  N.  C.  ? 

Mr,  Tjitlor.  I  do  not  think  any  appropriation  necessary  for  that  at 
n]].  I  do  rHi€  Hiink  they  will  ever  settle  the  question  of  whether  the}*^ 
xt:^  w»nc  tM  iiu  til  ihfl^pld  court-house  or  not. 

^  ANKTON,  8.  DAK. 

MrT^UJiii.   W>  ;,<MU.<o//hi/h»^ereinplaceof$50,0(X>.    Thebuild- 

Tli^Ou/^^4^4..     /„,,;     .,11,     f,l^,,,f 

Mr,  lAUJth     I  A/;j^  If.,  t^,  ,„  „,  .,  w,  .1  .  ii  instead  of  $57,500  will 
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Mr.  Taylor.  We  had  $200,000  and  we  asked  for  $250,000. 

The  Chairman.  What  new  work  did  you  put  in  out  of  your  appro- 
priation of  $200,000  last  year? 

Mr.  Taylchi.  I  do  not  remember.  I  can  teil,  if  you  would  like  to 
know,  what  changes  we  have  made.  But  we  are  continuously  renew- 
ing plants  that  are  worn  out. 

The  Chairman.  Now,  in  all  of  these  contracts  for  new  buildings 
they  provide  for  the  heatidg,  hoisting,  and  ventilating? 

Mr.  Taylor.  Yes,  sir. 

Mr.  Gillett.  When  it  says  "For  heating,  hoisting,  and  ventilating 
apparatus,"  you  do  not  construe  that  as  giving  you  power  to  put  in 
new  elevators? 

Mr.  Taylor.  That  is  just  the  point.  We  said  we  did  not  put  in  an 
elevator.  We  have  held  it  the  same  as  the  Comptroller's  decision  on 
repairs  and  preservations.  Repairs  and  preservations — the  Comp- 
troller has  held  they  can  not  build  any  new  construction  under  it,  but 
we  can  replace  and  repair  old  constructions  or  change  the  form  of 
construction.  We  have  held  the  same  thing,  although  the  wording  is 
not  exactlv  the  same,  with  hoisting,  heating,  and  ventilating — that  we 
could  replace  an  old  elevator  that  had  been  in  there,  and  where  there 
had  been  a  well  in  there;  but  where  we  had  to  cut  the  well  and  put  a 
new  elevator  in  we  could  not  do  it. 

The  Chairman.  I  will  ask  you  to  give  me  the  number  of  new  eleva- 
tors, where  you  put  in  a  completely  new  outfit.  I  understand  you 
hold,  and  the  Comptroller  holds,  that,  under  this  appropriation,  where 
there  is  an  elevator  shaft  you  can  put 

Mr.  Taylor.  We  can  put  in  an  elevator. 

The  Chairman.  A  new  elevator.  And  I  want  to  know  how  many 
of  those 

Mr.  Taylor.  How  many  we  put  in  last  year? 

The  Chairman.  Yes. 

Mr.  Taylor.  I  think  1  can  tell  you.  There  are  two.  But  I  will 
tellvou  in  the  communication. 

The  Chairman.  Is  there  anything  further  that  you  gentlemen  would 
like  to  ask? 

Treasury  Department, 
Office  of  Supervising  Architect, 

Washington^  March  i,  iSO-^. 
Sir:  In  compliance  with  your  request  for  information  as  to  the 
amount  of  money  from  the  appropriation  for  "  Heating  apparatus  for 
public  buildings,  1903,"  expended  for  renewals  or  extensions  of  heat- 
ing and  hoisting  apparatus  in  old  buildings  under  the  control  of  this 
Department,  I  have  the  honor  to  submit  the  following  statement: 

ELEVATORS. 

Charleston,  S.  C,  poat-office  and  court-house 15, 085 

Cincinnati,  Ohio,  post-office  and  custom-house 1, 890 

Pensacola,  Fla.,  post-office  and  court-house 8, 313 

Philadelphia,  Pa.: 

Appraisers'  stores 24, 449 

Custom-house 3,000 

San  Francisco,  Cal- : 

Appraisers'  stores 4, 245 

Mint 7,920 

Total 64,902 
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HEATING  APPARATUS. 


Cincinnati,  Ohio,  post-office  and  custom-house |8, 279 

Jackson,  Miss.,  post-office  and  court-house 2,896 

New  York,  N.  Y.,  appraisers'  stores 7,320 

Total 18,495 

Respectfully, 

J.  K.  Taylor, 
Supervising  Architect. 
Chairman  Committee  on  Appropriations, 

House  of  Representatives. 

vaults,  safes,  and  locks. 

Mr.  Benton.  Why  is  the  estimate  for  vaults  and  safes  $20,000 
larger  this  year  than  it  was  last  year? 

Mr.  Taylor.  Because  we  are  having  so  very  many  safes  for  new 
post-offices.  New  post-offices  are  being  finished  at  the  rate  of  about 
one  a  month,  and  we  have  to  buy  new  safes  for  them. 

Mr.  Benton.  They  cost  about  what;  the  safes  that  you  use  ordi- 
narily? 

Mr.  Taylor.  They  run  from  about  $150  "to  $650  and  $750.  It 
depends  upon  whether  they  are  burglar  and  fire  proof  or  whether  they 
are  simply  fireproof. 

The  Chairman.  The  balance  for  vaults,  you  ask  for  just  the  ordinary 
uppropriation  ? 

Mr.  Taylor.  There  is  one  thing  I  would  like  to  ask  to  have  you 

fentlemen  put  in,  and  that  is  for  books  of  reference  and  law  books, 
'he  Comptroller  will  not  let  us  buy  a  law  book  under  "books  of 
reference." 

The  Chairman.  Can  you  not  go  right  to  the  Solicitor's  oflSce  there 
and  get  all  the  law  books  you  want? 

Mr.  Taylor.  We  can  go  up  there;  but  there  is  a  certain  small  work- 
ing library  that  ought  to  be  in  our  law  division.  It  would  facilitate 
our  work  a  great  deal  better.  There  probably  would  not  be  spent  $50 
or  $100  on  law  books  during  the  year,  but  they  simply  are  the  books 
you  want  right  at  your  hands  and  you  do  not  want  to  run  up  to  the 
Solicitor's  office  to  get. 

Mr.  GiLLETT.  What  kind  of  law  books? 

Mr.  Taylor.  They  are  just  simply  the  usual  reference  books  that 
you  have  on  legal  questions  that  will  come  up  in  our  office.  I  think  I 
stated  last  year  we  had  150  or  200  books,  but  1  was  mistaken  in  that. 
There  was  only  a  small  number  of  books,  some  25  or  30,  I  think  it  is, 
the  chief  of  the  law  division  told  me;  and  it  would  be  a  great  con- 
venience, and  is  not  very  expensive  to  the  Government,  if  you  would 
add  "  and  law  books." 

The  Chairman.  You  do  not  want  your  appropriation  incre^ed^ 

Mr.  Taylor.  Oh,  no,  sir.  It  is  sunply  in  case  we  do  wanr*%toe  or 
two  or  three  or  four  law  books,  which  would  probably  be  the  tybiount 
we  would  want  during  the  year.  We  want  authority  to  buJy  them 
under  this.  ^ 

EI.ECTRICAL  PROTECTION  TO  VAULTS  IN   PUBLIC  BUILDI     SG8. 

The  Chairman.  At  the  foot  of  page  30  occurs  "  Electrical^  protection 
to  vaults,  public  buildings:  For  maintenance  of  the  electrical }  protective 
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devices  installed  under  authority  of  the  sundry  civil  act  approved 
March  3,  1903,  $20,000."    Tell  us  about  that. 

Mr.  Taylob.  You  will  remember  there  was  a  special  appropriation 
for  these  installations  in  a  number  of  specified  places  for  electrical 
protection  for  buildings.  In  other  woras,  they  were  wired  with  a 
system  of  wire  meshes  which  was  attached  to  an  indicating  device  and 
carried  to  a  central  station  and  carried  by  a  force  to  cei-tain  places. 
There  were  specified  the  cities  that  would  be  protected  by  it.  We  have 
carried  out  that  law  and  have  installed  ana  have  in  operation  in  the 
majority  of  them  this  device  for  protecting  the  big  vaults  in  the  build- 
ings and  some  of  the  smaller  vaults,  and  this  is  the  actual  amount  of 
the  rental  per  year  that  that  will  entail. 

The  Chairman.  That  is,  we  have  to  pay  a  rent  for  this  particular 
device  ? 

Mr.  Taylor.  Yes,  sir. 

The  Chairman.  Is  it  patented? 

Mr.  Taylor.  Yes,  sir;  it  is  the  same  as  they  have  on  the  vaults  in 
the  Treasury  Department.  They  pay  a  dollar  a  day — I  think  it  is 
something  like  tnat — and  we  pay  practically  the  same  all  over  the 
country. 

The  Chairman.  This  was  authorized  last  year  under  the  sundry 
civil  bill  if 

Mr.  Taylor.  Yes,  sir;  ^30,000  to  be  expended  in  certain  specified 
cities  for  the  installation  of  this  device,  or  for  some  device  of  that 
character.     We  now  have  it  installed. 

The  Chairman.  Now,  this  $20,000  is  all  rent? 

Mr.  Taylor.  It  is  all  rent.  It  simply  carries  out — it  does  not 
increase  the  amount  of  protection,  but  simply  carries  out  the  protec- 
tion we  have. 

The  Chairman.  Where  did  we  install  this?    In  what  buildings? 

Mr.  Taylor.  We  have  them  in  Chicago,  Louisville,  New  Orleans 
mint,  Peoria,  the  San  Francisco  mint;  I  do  not  remember,  but  I  can 
send  you  a  list  of  the  entire  buildings  if  ;^ou  would  like  it. 

Mr.  Gn.LETT.  We  would  be  glad  to  have  it.  Are  you  familiar,  Mr. 
Taylor,  with  this  kind  of  protection,  so  as  to  offer  an  opinion  as  to 
whether  or  not  it  is  worth  the  cost? 

Mr.  Taylor.  I  think  it  is.  I  think  so  well  of  it  that  I  should  rec- 
ommend, in  anv  of  our  big  subtreasuries,  or  anything  of  that  sort,  as 
we  are  in  the  Chicago  subtreasury,  the  omission  of  the  so-called  bur- 
glar-proof vaults,  with  6  inches  of  steel.  I  should  simply  build  an 
ordinary  brick  wall,  8  or  10  or  12  inches  thick,  line  it  with  electric 
wires,  and  connect  it  with  the  lookout  station. 

The  Chairman.  Can  not  a  burglar  get  onto  where  the  wires  are 
located? 

Mr.  Taylor.  He  can  not,  for  this  reason:  That  is  a  mesh  like  that 
[indicating].  Now,  the  current  alternates  in  that  mesh  three  times  in 
every  five  minutes,  the  strength  of  it,  and  if  they  undertake  to  cut  a 
piece  out  and  switch  the  wires  over  so  as  to  cut  a  hole  big  enough  to 
get  in  it,  they  have  got  to  keep  in  perfect  touch  with  the  alternation 
of  that  current,  and  they  could  not  do  it.  It  is  a  physical  impossibil- 
ity for  them  to  do  it.  &)  they  can  not  cut  through  there.  More  than 
that,  if  they  cut,  for  instance,  the  connecting  wire  to  that,  an  alarm 
rings  anyway,  because  the  wire  has  been  cut.  They  have  tried  it  in 
several  instances,  and  the  brightest  electricians  have  tried  to  work  that 
system,  but  they  do  not  seem  to  be  able  to  do  it.    There  is  usually  a 
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crowd  of  men  inside  of  there  in  three  or  four  minutes  after  that  thing 
is  touched. 

The  Chairman.  So  if  they  tried  to  cut  the  wire  they  connect  with 
the  central  station? 

Mr.  Taylor.  Then  the  alarm  rings  anyway.  If  they  tamper  with 
it  in  the  least,  it  rings  and  shows  that  something  is  wronjj  ancf  they  go 
to  see  what  it  is.  It  is  sometimes  one  thing  and  sometimes  another; 
but  it  always  rings.  More  than  that,  there  is  an  apparatus  inside  of 
that  vault,  a  clockwork  apparatus,  that  announces  in  headquarters  the 
condition  of  that  vault  every  ten  minutes  anyway;  reports,  in  other 
words,  automatically,  and  that  is  something  they  can  not  get  at. 

The  Chairman.  Tells  them  how  they  are  getting  along  every  ten 
minutes? 

Mr.  Tatlor.  Practically  tells  them  how  the  vault  is  getting  along 
and  that  nobody  is  fooling  with  it. 

The  Chairman.  Are  there  any  further  questions? 

Mr.  GiLLETT.  It  seems  to  me  that  $20,000  rent  is  pretty  big.  The 
original  installation  only  cost  $30,000. 

Mr.  TATTiOR.  Practically  a  good  portion  of  that  $20,000  is  for  rent. 
They  charge  a  certain  amount  for  the  installation,  which  consists  of 
two  thicknesses  of  ceiling  board  and  between  that  tinfoil  and  mesh  of 
electric  wires. 

Mr.  GiLLETT.  The  expense  of  putting  it  in  and  conducting  the  wires 
to  police  headquarters,  and  all  that? 

Mr.  Taylor.  But  this  $30,000  includes  $20,000  of  last  year,  or  just 
$20,000  last  year  of  rental.  The  other  $10,000,  or  such  portion  of  it 
as  has  been  expended — it  has  not  all  been  expended — coupled  with  the 
cost  of  installation,  we  had  to  pay  for  in  the  first  instance. 

Mr.  GiLLETT.  The  rent  is  a  good  deal  more  than  the  cost  of  the 
installation? 

Mr.  Taylor.  Yes;  the  installation  is  a  small  part  of  it.  They  only 
charge  in  the  bigger  installations. 

Treasury  Department, 
Office  of  Supervising  ARCHriECT, 

WashingUm,  Febn^uo/ry  Z9^  190J^ 
Sir:  Referring  to  your  request  during  my  appearance  to-day  before 
the  Committee  on  Appropriations,  1  have  the  nonor  to  submit  the  fol- 
lowing report  in  regard  to  the  item  of  $20,000  requested  for  electrical 
protection  to  vaults  and  safes  during  the  vear  ending  June  30, 1905. 

The  last  sundry  civil  bill  appropriated  $30,000  for  the  installation  of 
electrical  burglar-alarm  devices  in  14  buildings  under  the  control  of 
the  Treasury  Department.  These  have  been  mstalled  in  18  buildings 
and  their  maintenance  for  one  year  provided  for  at  a  total  cost  of 
nearly  $28,000.  The  only  buildmg  provided  for,  and  which  has  not 
yet  been  equipped  with  the  device,  is  the  post-office  at  Minneapolis, 
Minn.  This  is  held  in  abeyance  until  the  extension  and  alterations 
to  the  structure  are  further  advanced.  There  is  inclosed  herewith  a  list 
of  the  buildings  in  which  the  device  has  been  installed,  showing  the 
cost  of  each. 

Respectfully,  J.  K.  Tatlor, 

Supen>idng  Architect, 
Chairman  Committee  on  Appropriations,  ' 

House  of  Representatives. 
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New  Orleans:  Mint,  12Taultii 

New  Orleans:  Court-house  and  poat-offlce,  2  Taolts  in  subtreamuy. 

Milwaukee:  Svaults,  2  safes  In  poet-office 

Peoria:  2  vaultf^  In  post-office,  2  yaults  In  internal  revenue 

Chica^:  Temporary  post-office,  6  vaults 

Louisville  pofi^office:  3  vaults  in  post-office,  3  safes  in  post-office  .. 
Cincinnati: 

8  vaults  in  subtreasurv,  4  vaults  and  1  safe  in  post-office ^ 

1  vault  and  8  safes  in  internal  revenue 

San  Francisco:  1  vault  in  postofflce 

St.  Louis,  custom-house: 

4  vaults  in  post-office .'... 

2  van]  ts  in  subtreasu  ry 

4  vaults  in  internal  revenue 

PittBbuig: 

2  vaults  in  post-office 

2  vaults  in  internal  revenue 

Omaha: 

8  vaults  in  post-office 

2  vaults  in  internal  revenue 

St.  Paul,  1  vault  in  post-office,  1  safe  in  post-office 

Indianapolis,  1  vault  and  1  safe  in  post-office 


Total. 


Installa- 
Uon. 


86.500.00 


1,694.00 


836.00 


8,029.00 


Rent. 


8100.00 
647.50 
1,800.00 
1,440.00 
600.00 
2,160.00 

2,880.00 

1,080.00 

880.00 

1,440.00 

720.00 

1,440.00 

?20.00 
720.00 

1,080.00 
720.00 
720.00 
720.00 


19.647.50 


Makch  1,  1904. 


KEVENUE-CUTTER  SERVICE. 


STATEMENT  OF  CAPT.  C. 


F.  8H0EMAKEE,  CHIEF  OF  DIYIBIOIT,  IN 
CHAEOE. 


The  Chairman.  On  page  42  of  the  bill  before  jou,  Captain  Shoe- 
maker, you  add  *^  funeral  expenses  for  the  decent  interment  of  officers 
and  enlisted  men."    That  i«  new? 

Captain  Shoemaker.  Yes,  sir;  that  is  new. 

The  Chairman.  We  have  never  paid  those  expenses  before? 

Captain  Shoemaker.  Not  without  the  appropriation;  but  it  has  been 
paid. 

The  Chairman.  Who  paid  it? 

Captain  Shoemaker.  It  has  been  paid  through  the  Auditor  of  the 
Treasury  Department. 

The  Chairman.  Then  they  have  always  passed  your  accounts? 

Captain  Shoemaker.  No,  they  have  not  always  done  it;  they  have 
held  them  up.  That  is  the  reason  for  this.  Sometimes  they  pass  it 
and  sometimes  they  do  not. 

The  Chairman.  We  pay  the  funeral  expenses  of  the  men  who  die  in 
the  Service  ? 

Captain  Shoemaker.  Not  as  a  rule,  but  we  have  done  it  in  some 
cases  that  were  pretty  hard.  But  as  a  rule  it  has  not  been  done  in  the 
Revenue-Cutter  Sen-ice. 

The  Chairman.  Do  some  of  them  save  their  money  ? 

Captain  Shoemaker.  Mighty  few.  Some  of  them  may,  but,  as  you 
know,  sailors  do  not  save  money. 

The  Chairman.  And  if  they  have  not  money  enough  to  bury  them- 
selves, you  bury  them? 

Captain  Shoemaker.  We  usually  relieve  the  situation  as  far  as  we 
can.  It  is  either  that,  or  they  go  to  the  potter's  field.  It  does  not 
amount  to  very  much  in  the  course  of  a  year. 

The  Chairman.  What  would  it  amount  to? 
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Captain  Shoemaker.  Oh,  perhaps  in  all  about  $800,  at  a  rough  stab; 
but  I  doubt  whether  it  would  be  that  much. 

Mr.  Gardner.  Would  not  that  come  out  of  the  fund  for  the  burial  of 
all  officers  and  enlisted  men  at  the  public  expense? 

Captain  Shoemaker.  They  do  it  in  the  Army  and  Navy  right 
straight  along. 

Mr.  Gardner.  Would  not  the  same  thing  apply  here? 

Captain  Shoemaker.  It  might  ultimately  be  that;  but,  as  I  said 
before,  I  do  not  think  the  expense  in  one  year  could  amount  to  more 
than  $300.     I  doubt  if  it  could  set  to  that. 

Mr.  Gardner.  If  they  buriea  them  all  ? 

Captain  Shoemaker.  All  that  died;  no,  sir.  That  is  about  the  only 
thing  that  is  new,  Mr.  Chairman.  The  rest  of  it  is  exactly  the  esti- 
mate 6f  last  year. 

The  Chairman.  Can  we  not  reduce  it  a  little? 

Captain  Shoemaker.  No;  bless  your  heart,  no.  Do  not  think  of 
th^t.  I  will  try  to  make  the  present  appropriation  go  the  next  year 
as  far  as  it  possibly  can.  I  do  not  anticipate  making  drafts  on  this 
appropriation.  I  got  a  deficiency,  as  you  know,  and  1  hope  to  make 
this  amount  go  through.  If  it  does  not,  I  will  have  to  come  back  to 
you  next  winter. 

The  Chairman.  You  know  we  do  not  allow  deficiencies,  so  you  had 
better  make  it  last. 

Captain  Shoemaker.  We  had  better  shut  up  shop,  then. 


March  1,  1904. 
ENGRAVING  AND  PRINTING. 

STATEMENT  OF  CAPT.  WM.  M.  MEEEDITH,  CHIEF  OF  BTTBEAU. 

The  Chairman.  Now,  Captain,  on  page  43  of  the  bill  before  you, 
you  will  find  the  appropriation  for  Engmving  and  Printing — for  sal- 
aries of  all  necessary  clerks  and  employees,  other  than  plate  printers 
and  plate  printers'  assistants,  to  be  expended  under  the  direction  of 
the  Secretary  of  the  Treasury,  etc.  i  ou  increase  the  amount  from 
$1,043,540  to  $1,123,684.  That  is  $80,000  increase.  Please  explain 
the  necessity  for  this  increase. 

Captain  Meredith.  The  explanation  of  it  is  the  increase  of  busi- 
ness— the  increase  of  estimates  from  the  Department  far  work. 

The  Chairman.  What  particular  class  of  work  has  ii«reased  ? 

Captain  Meredith.  All  classes  have  increased.  I  hav^e  a  table  here 
showing  exactljr  what  the  estimates  are  based  upon — a  tao^ted  state- 
ment showing  it,  which  I  will  leave  with  the  clerk.  ^ 

The  Chairman.  Very  well.  Can  you  show  just  what  the  Wrticular 
work  has  been — the  particular  class  of  work?  It  / 

Captain  Meredith.  I  can  show  you  the  estimates  for  the  nexr/y®*^» 
based  upon  the  increase  over  the  present  year.  Last  year  the  ni/*^^^^ 
of  impressions  printed  was  135,904,900.  It  is  estimated  that  fc/^  next 
year  the  number  of  sheets  printed  will  be  146,954,592.  jf 

Mr.  GiLLETT.  Those  impressions,  I  suppose,  you  get  from  i^bat  the 
Department  tells  you  they  want? 

(Japtain  Meredith.  Yes,  sir. 

Mr.  GiLLETT.  How  has  it  been  the  last  year — have  youj  bad  any 
ieticiency  this  year? 
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Captain  Meredith.  No,  sir;  but  we  are  shaving  pretty  close.  I 
reported  to  the  Secretary  that  there  would  be  no  deficiency. '  I  thought 
I  would  get  through.  1  may  have  to  ask  the  permission  of  Congress 
to  transfer  from  one  fund  to  another  to  a  certain  extent  towara  the 
last  of  the  year,  but  I  am  trying  hard  not  to  do  that.  1  am  trying  to 
manage  so  as  not  to  have  a  deficiency  at  all.  In  fact,  there  wilf  not  be 
a  deficiency,  but  there  might  be  a  case  where  we  would  have  a  little 
left  over  from  one  fund  that  we  would  like  to  have  transferred  to 
plate  printing.  If  I  should  be  assured  of  that,  I  think  I  could  get 
through.     If  I  am  short  anywhere  it  will  be  in  plate  piinting. 

Mr.  GiLLETT.  Can  you  tell  us  succinctly  what  the  increase  will  be 
in  next  year  that  willcause  you  to  need  this  $80,000  extra? 

Captain  Meredith.  I  can  not  remember  all  these  items  without 
looking  them  over. 

Mr.  GiLLETT.  Tell  us  as  briefly  as  you  can. 

Captain  Meredith.  The  increase  of  work,  mostlv  in  the  last  year, 
has  been  in  the. matter  of  national  currency;  and  tnen  the  Treasurer 
has  also  made  larg^e  increased  demands  for  the  next  year. 

Mr.  GiLLETT.  For  what?     What  is  it  for? 

Captain  Meredith.  For  national  currency  and  silver  certificates,  and 
matters  of  that  kind.  And  the  internal  revenue  has  increased  very 
largely.  That  increases  year  b,y  year.  The  tabulated  statement  in  my 
annual  report  shows  what  increase  there  has  been  from  year  to  ye^r 
in  those  particular  items.  It  has  been  steadily  growing  up,  and  the 
amount  required  to  run  the  Bureau  has  been  increasing  from  year  to 
year. 

Mr.  GiLLETT.  But  the  internal-revenue  stamps  are  decreasing  now, 
are  they  not? 

Captain  Meredith.  Not  yet,  according  to  their  demands  for  next 
year. 

Mr.  GiLLETT.  Are  they  not? 

Captain  Meredith.  No,  sir. 

Mr.  GiLLETT.  Then  you  mean  practically  that  every  department 
asks  for  an  increase? 

Captain  Meredith.  Yes,  sir;  nearly  everything  is  increased  here 
in  the  estimates.  Last  year  the  estimate  for  materials  and  expenses 
was  $540,126.  This  year,  however,  it  decreased  $10,688.  That  is 
about  the  only  decrease. 

Mr.  GiLLETT,  You  can  leave  the  figures,  can  you? 

Captain  Meredith.  Yes,  sir;  I  brought  them  for  Mr.  Courts.  There 
is  no  increase  in  the  expense  for  horses  and  carriages  this  year. 
[Laughter.] 

Mr.  GiLLETT.  Is  there  any  increase  in  the  cost,  aside  from  the 
increase  in  the  amount  of  work? 

Captain  Meredith.  No,  sir. 

Mr.  GiLLETT.  So  the  same  amount  of  work  does  not  cost  any  more? 

Captain  Meredith.  No,  sir;  it  does  not  cost  any  more  next  year. 

Mr.  Benton.  Has  Mr.  Landis's  inquiry  had  anything  to  do  with 
the  horse  and  buggy  business? 

Captain  Meredith.  It  will  if  you  take  my  vehicle  away  from  me. 

Mr.  GiLLETT.  I  notice  in  the  next  section  there  is  another  increase 
of  $100,000.  That  is  in  the  wages  of  plate  printers.  I  suppose  the 
same  reasons  apply  to  that? 

Captain  Meredith.  Substantially;  yes,  sir, 
*  Mr'.  GiLLETT.  What  is  the  condition  of  your  riewl)Uilding? 
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etc.     Seven  thousand  dollars,  the  amount  asked  for  for  the  fiscal  year 
ending  June  30,  1905,  will  provide  rented  quarters  for  that  period 
Respectfully, 

J.  K.  Taylor, 
Supervising  Architect. 
Hon.  James  A.  Hemenway, 

Chairman  Committee  on  Appropriations^ 

jlou^e  of  Represen  tati/ves, 

STILLWATER,  MINN. 

The  Chairman.  Stillwater,  Minn.  ? 

Mr.  Taylor.  We  shall  need  the  entire  balance  of  that  in  order  to 
carry  the  work  out. 
The  Chairbian.  Thirty  thousand  dollai-s? 
Mr.  Taylor,  Thirty  thousand  dollars. 

SUPERIOR,  WIS. 

The  Chairman.  Superior,  Wis.  ? 

Mr.  Taylor.  We  need  $50,000  instead  of  $100,000.    That  work  is 
ready  to  go  on  the  market.     It  is  done  by  outside  architects. 


The  Chairman.  Tacoma,  Wash.  ? 

Mr.  Taylor.  Forty  thousand  dollars  will  carry  us  through  there 
instead  of  $100,000. 

TORRINGTON,  CONN. 

The  Chairman.  Torrinffton,  Conn.  ? 

Mr.  Taylor.  Fifteen  thousand  dollars  instead  of  $22,500.     That 
work  is  just  about  ready  to  contract. 

TRAVERSE   CITY,  MICH. 

The  Chairman.  Traverse  City,  Mich.  ? 

Mr.  Taylor.  We  need  $15,000  there  instead  of  $30,000. 

VINCENNES,  IND. 

The  Chairman.  Vincennes,  Ind.  ? 

Mr.  Taylor.  Fifteen  thousand  dollars  instead  of  $41,250. 

The  Chairman.  That  will  be  ample? 

Mr.  Taylor.  Be  ample  to  carry  the  work  forward. 

WARREN,  OHIO. 

The  Chairman.  Warren,  Ohio? 

Mr.  Taylor.  No  appropriation  necessary.    That  site  has  not  been 
obtained  yet. 

WACO,  TEX. 

The  Chairman.  At  Waco,  Tex.,  you  had  $5,000  for  rent  for  ythe cur- 
rent year? 


ji 
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Mr.  Taylor.  I  will  just  make  an  entry  of  that  and  answer  it  exactly. 
But  some  of  them  change,  because  we  have  to  put  additional  furniture 
in,  which  goes  under  rent. 

Treasury  Department, 

Waskmgton^  March  ^,  190i, 

Sir:  Referring  to  your  inquiry  in  the  matter  of  rented  quarters  for 
Government  officials  at  Waco,  Tex.,  before  the  meeting  of  the  subcom- 
mittee on  appropriations,  on  the  29th  ultimo,  I  have  the  honor  to  state 
that  the  amount  appropriated  for  rented  quarters  last  year  was  $6,500 
instead  of  $5,000  as  suggested  in  our  conversation;  and  while  this 
amount  covers  the  rentalfor  practically  the  entire  year,  as  there  is  no 
annual  appropriation  for  any  of  the  necessary  expenses,  such  as  furni- 
ture, fittm^s,  appliances,  etc.,  to  carry  on  the  work,  outside  of  the 
appropriation  for  rent,  it  is  necessary,  in  order  to  meet  such  expenses, 
that  a  slight  increase  in  the  amount  of  the  appropriation  be  made J^^&p^ 
the  coming  fiscal  vear,  which  accounts  for  the  request  for  $7,00pirf'^^ 
Respectfully,  ,  --^^^"^ 

J    X    T'iAYLOR, 

o     J  w/  hlsing  Architect, 
Hon.  James  A.  Hemenway,  tatlonn 

Chatrinxin  Committee  on  ^P^roff^^ofBe^ej^entatlves, 

/fSG   BUREAU    BUILDING. 
ENGRAVING  AND  PRINT?' 

M.®  S^'!^''''^!^^''^!"^'^*  K"K™>'ing«^nd  Printing-the  outlying 
^.^AiZt     W.  ^^^^^-     We  can  |et  along  witlfthat  amount.  ^ 

^"vrl^"'^!^^»    T^  •      x.M^  *^®  present  stable  and  laundry  building  is 
r.^     wrj?.^«£'^  ^r}^  ^^^  property  south  of  it,  or  ed^t  of  it,  and 
now.     We  bought  ne^the  stable  and  laundry  on  that,  and  move  this 
we  are  eomg  to  movrfre  back  of  the  present  building. 
new  building  from  h/  i-  s 

WASHINGTON,  PA. 


T»K    n  /  Washington,  Pa.  ? 

Mr^  Xr^SJ^^^  ®^^"  ^^^^  $10,000  instead  of  $25,000,  to  make  us 
sure. 

WATERBURY,  CONN. 

TK    r         v^^^-  Waterbury,  Conn,  if 

ine  UHAiMgR.  ^g  gjj^ll  ng^j  ^^  entire  balance  of  $56,250. 

WATERLOO,  IOWA. 

/Chairman.  Waterloo,  Iowa? 
^h?..  Taylor.  We  shall  need  $15,000  instead  of  $27,500,     We  will 
,    ^^^J3le  to  get  through  on  that,  I  think, 
be  a  ^,^ 

^A  WAUSAU,  wis. 

n^/HAiRMAN.  Wausau,  Wis.  ? 
The  C^^YLOR.  Fifteen  thousand  dollars  instead  of  $34,600. 
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from  them,  and  it  is  a  very  large  system  indeed  on  which  the  nation 
relies  for  information  about  everything  which  foreign  governments 
are  doing  in  the  wav  of  publications. 

The  Chairman.  In  otner  words,  we  tell  them  through  our  docu- 
ments everything  we  are  doing,  and  in  turn  we  get  from  them  through 
their  documents  what  they  are  doin^? 

Mr.  Lanolet.  I  think  that  is  a  fair  statement  of  it. 

The  Chairman.  Now,  you  think  it  requires  $26,(X)0  to  continue 
that  service? 

Mr.  Langlet.  I  am  quite  sure  it  ¥nll  do  so.  I  have  conducted  it 
partly  myself,  through  the  aid  of  these  other  gentlemen,  foryears, 
and  we  had  expected  to  be  obliged  to  call  upon  you  for  more.  We  are 
sending  out  somewhat  more  tnan  we  expected,  but  we  are  doing  it 
under  the  appropriation  of  last  year  and  the  year  before. 

The  Chairman.  How  much  have  you  on  hand  of  this  appropriation  ? 

Mr.  Langlet.  We  have  an  available  balance,  I  find  from  my  memo- 
randa, of  $6,545.66.  The  actual  balance,  without  reckoning  liabilities, 
is  something  like  $16,000.  Deducting  liabilities,  our  actual  available 
balance  then  is  $6,000  and  some  odd  dollars,  on  January  1.  And  you 
understand,  of  course,  there  are  outstanding  bills  against  that. 

Mr.  GiLLETT.  What  is  this  $26,000  spent  mainly  for,  express? 

Mr,  Langlet.  It  is  spent  considerably  for  salaries. 

Mr.  GiLLETT.  Salaries  in  your  oflSce? 

Mr.  Langlet.  Salaries  in  the  office  and  for  expressage.  The  sala- 
ries represent  a  little  over  $16,000.  Those  salaries  are  mostly  small. 
There  are  five  clerks  to  whom  we  pay  from  $65  to  $150.  Some  of  the 
clerks  are  required  to  be  men  of  uncommon  acquirement,  speaking 
foreign  languages.  We  have  a  packer;  we  have  messengers,  whom 
we  pay  from  $25  to  $30,  and  we  have  agents  abroad  whom  we  pay 
from  $15  to  $91.66|. 

The  Chairman.  A  month  or  a  year? 

Mr.  Langlet.  A  month. 

Mr.  Rathbun,  The  full  cost  of  the  foreign  agencies  is  about  $2,000. 

Mr.  Langlet.  Mr.  Cannon  was  asking  me  whether  these  foreign 

{places  were  places  of  ease  for  these  persons.  I  told  him  it  was  abso- 
utely  not  so.  The  men  are  poorly  paid.  They  are  people  who  have 
been  in  the  service  of  the  Institution  for  fifty  yeara.  The  agent  at 
Leipzig  has  just  died  at  the  age  of  82  vears. 

Tne  Chairman.  How  many  agents  nave  you  abroad? 

Mr.  Langlet.  Two  paid  agents,  and  very  recently  a  third;  and  in 
Paris  and  other  places  tnere  are  people  who  are  serving  us  for  nothing 
at  all;  for  the  credit  of  serving  the  Smithsonian  Institution  and  beiDe|' 
associated  with  a  well-known  thing  among  European  booksellers  ana 
publishers.     I  believe  I  may  say  this  work  is  economically  conduced/. 

Mr.  GiLLETT.  Do  I  understand  that  all  the  books  that  come  in  gono 
the  Congressional  Library  ? 

Mr.  Langlet.  No;  not  finally.    They  go  to  others. 

Mr.  GiLLETT.  Who  decides  where  they  shall  go? 

Mr.  Langlet.  Well,  there  is  a  certain  understanding  with  perjbons 
like  the  Director  of  the  Geological  Survey  and  others.  I  do  not  Ifcow 
how  clearly  that  is  formulated,  but  otherwise  it  is  decided  by  mftaal 
understanding  and  correspondence.  W 

Mr.  GiLLETT.  Why  should  not  the  Library,  if  it  is  done  foi^  their 
benefit,  have  charge  of  this  and  do  it  all  ? 
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Mr.  Langley.  I  can  only  sav  it  has  been  found  in  all  these  years 
to  be  more  economical  to  conduct  under  an  institution  which  does 
nothing  else  in  this  way  than  it.  The  work  was  begun  by  the  Smith- 
sonian Institution  and  IS  carried  on  as  a  result  of  treaties  negotiated 
by  the  Department  of  State,  which  desired  that  the  Smithsonian  should 
continue  tne  work. 

Mr.  Gillett.  As  I  understand  it,  it  is  simply  getting  books  for  the 
Library  and  exchanging  our  public  documents  for  documents  which 
will  be  useful  for  the  Congressional  Library.  Why  should  not  the 
Library  decide  what  it  wants  and  negotiate  those  exchanges? 

Mr.  Langley.  Because  they  go  not  only  to  the  Library  but  to 
nearly  eveiy  Department  of  the  Government. 

Mr.  Gillett.  You  mean  to  receive  the  books  and  distribute  themi 
around  among  the  different  Departments? 

Mr.  Langley.  Practically  so. 

Mr.  Gillett.  Do  any  of  them  go  outside  of  the  Government,  go  to 
anv  other  library,  or  anything  of  that  sort? 

Mr.  Langley'.  Yes;  besides  the  Government  there  is  the  system  in 
which  the  exchanges  grew  uj),  of  exchanging  the  works  which  are 
published  under  the  Smithsonian  Institution,  and  not  only^  those,  but 
the  works  which  are  published  by  various  scientific  bodies  in  America 
for  those  which  are  published  abroad. 

I  can  not  say  precisely  how  large  the  system  of  correspondence  is, 
but  I  think  it  may  be  called  the  largest  in  the  world,  without  reference 
to  the  Government;  something  I  think  over  thirty  thousand;  I  would 
pi'efer  to  sa}',  speaking  from  memory,  something  over  thirty  thousand 
foreign  correspondents  are  in  relation  to  the  Smithsonian  Institution. 

The  original  charter  of  the  Smithsonian  Institution  from  the  Gov- 
ernment makes  it  practically  the  distributer  of  these  matters. 

Mr.  Gn^LETT.  That  is,  simply  your  own  books,  you  mean? 

Mr.  Langley.  No;  not  our  own  books  alone;  very  largely  our  own 
books,  but  it  means  also  purely^  scientific  books,  having  nothing  to  do 
with  commerce  or  trade,  from  various  sources  in  the  country.  Any 
American  publication  of  that  kind  can  be  sent  abroad  through  the 
Smithsonian. 

Mr.  Gillett.  Do  you  mean  that  you  purchase  it  and  then  send  it? 

Mr.  Langley.  Oh,  no;  the  Smithsonian  acts  as  the  forwarding  agent. 

Mr.  Gillett.  You  mean  as  forwarding  agent  for  foreign  govern- 
ments? 

Mr.  Langley.  Yes;  but  I  am  speaking  at  this  moment  of  institu- 
tions in  our  own  country.  The  Association  for  the  Advancement  of 
Science,  for  instance. 

Mr.  Gillett.  This  is  entirely  international,  is  it  not? 

Mr.  Langley.  Yes. 

Mr.  Gillett.  This  is  for  a  system  of  international  exchanges 
between  the  United  States  and  foreign  countries? 

Mr.  TiANGLEY.  Because  the  Government  has  included  this,  and  it  is 
aU  done  under  Congressional  legislation. 

Mr.  GiiXETT.  Do  you  mean  that  this  $26,000  is  not  used  entirely 
for  international  exchange? 

Mr.  Langley.  It  is  used  entirely  for  international  exchange,  but 
not  alone  in  the  sense  of  exchanges  between  one  nation  and  another, 
for  it  is  not  purely  government  documents,  but  includes,  under  the 

8  c  B 6 
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treaty  of  Brussels,  a  number  of  documents  coming  from  Amencan 
and  foreign  institutions. 

Mr.  GiLLETT.  Do  y^ou  mean  they  are  sent  by  them  to  you,  and  then 
by  you  abroad 'i! 

Mr.  Langley.  Exactly.  Thev  are  sent  by  them  to  us  and  sent  by 
us  abroad,  but  at  a  very  much  less  rate  than  they  could  be  sent  by 
ordinary  expressage. 

Mr.  GiLLETT.  Then  in  return  for  that  you  get  things  from  abroad 
to  send  to  these  American  institutions? 

Mr.  Langley.  Yes,  sir. 

Mr.  GiLLETT.  And  you  pay  the  expense  for  both  of  them? 

Mr.  Langley.  We  get  things  from  abroad  which  are  sent  in  general 
as  far  as  this  country  at  the  expense  of  the  foreign  institutions,  and 
in  this  country  we  send  them  usually  by  mail  to  the  institution  in 
question. 

Mr.  GiLLETT.  That  is  what  I  wanted  to  get  at;  whether  the  United 
States  pays  the  express  for  these  diflferent  institutions  or  whether  they 
pay  it  themselves. 

Mr.  Langley.  The  Smithsonian  Institution  paj^s  the  ocean  freights 
only. 

Mr.  GiLLETT.  I  must  say,  personally,  that  to  me  that  would  be 
quite  an  item,  and  I  would  like  to  know  about  that.  I  am  ready  to 
be  convinced  about  it,  but  to  me  it  would  seem  that  the  United  States 
ought  not  to  be  paying  for  American  institutions. 

Mr.  Langley.  The  payments  by  the  United  States  are  only  to  the 
extent  stated  above.  The  United  States  pays  for  its  own  publications 
and  favors  the  system  for  the  exchange  with  all  nations.  The  Smith- 
sonian Institution  exists  under  a  charter  which  may  be  expressed 
briefly  in  the  words  ''for  the  increase  and  the  diffusion  of  knowl- 
edge." Under  the  item  "the  diffusion  of  knowledge"  comes  this 
system  of  exchanges  which  has  been  a  part  of  it  during  the  last  fifty 
years  of  its  existence,  and  on  which  the  Institution,  I  might  add,  has 
spent  out  of  its  ijrivate  fund — not  out  of  the  fund  which  is  appropri- 
ated but  out  of  its  private  fund — a  great  deal  more  than  it  has  ever 
gotten  back. 

Mr.  GiLLETT.  It  has  gotten  back  a  great  deal  more  from  the  United 
States  than  it  has  ever  spent,  of  course. 

The  Chaikman.  I  notice,  Professor,  you  pay  out  of  this  money 
$16,694  for  salaries.     It  strikes  me  your  salary  roll  is  rather  large  in 

groportion  to  the  total  amount.  It  only  leaves  you  about  $7,000  or 
3,000  to  expend  for  the  real  purposes  for  which  your  appropriation 
is  made.  You  have  your  chief  man  at  $2,700  a  year,  and!^  your  next 
man,  $2,199,  and  so  on  down  the  list,  making  altogether  $16,694. 
Now,  what  services  do  these  people  perform  other  than  the  distribu- 
tion and  collection  of  these  documents?  Are  they  utilized  in  any 
other  way  ? 

Mr.  Langley.  There  is  a  considerable  correspondence  abroad,  and 
one  of  them  is  at  this  very  moment  visiting  the  foreign  agencies  and 
replacing  the  person  of  whom  I  have  spoKen  as  havmg  served  the 
Institution  for  fifty  yeai-s  at  Leipzig,  ana  who  has  just  died. 

The  Chairman.  What  we  are  trying  to  get  at  is,  do  you  not  handle 
a  great  many  documents  that  are  of  no  vdue  to  us?  1  do  not  say  of 
no  value,  but  of  little  value  to  us  and  that  are  of  little  value  to  for- 
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eign  countries?  And  could  not  this  interchange  of  documents  be  con- 
fined to  those  that  are  of  real  value?  The  disposition  is  to  broaden 
out  on  all  these  different  undertakings  and  get  into  a  whole  lot  of  work 
that  to  the  public  is  absolutely  unnecessary.  The  expert  who  is  con- 
centrated upon  this  one  proposition,  enlarges  on  the  value  of  these 
documents,  when,  as  a  matter  of  fact,  they  are  of  absolutely  no  value 
to  the  public.  Now,  it  strikes  me  that  this  is  a  case  here.  You  have 
got  a  large  salary  roll.  We  have  some  public  documents  and  foreign 
countries  have  some  public  documents  that  would  be  of  value,  but  we 
have  a  world  of  trash  that  is  published — we  get  it  every  day  through 
the  mails  and  it  goes  into  tne  wastebasket.  It  is  absolutely  of  no 
value.  It  might  be  of  value  to  some  particular  locality  of  the  country, 
but  of  no  vjuue  to  the  country  at  large.  Now,  we  paid  $5,674  in 
freight  and  $1,133  for  boxes.  I  can  not  imagine  what  public  docu- 
ments you  could  get  hold  of  that  would  make  such  a  bulk? 

Mr.  Langley.  I  think  if  you  saw  th©  boxes  and  saw  the  freight 
you  would  understand  the  great  amount  of  these  documents  better 
than  from  simple  statistics  of  them.  I  will  not  go  into  the  other 
question;  it  does  not  belong  to  me  at  all  to  say  whether  it  is  wise  to 
publish  every  document  that  Congress  authorizes.  Is  there  a  state- 
ment here  of  the  number  of  boxes,  Mr.  Rathbun? 

Mr.  Rathbun.  Yes,  sir. 

The  Chairman.  I  understand  that,  but  your  duty  is  not  to  take 
every  document  published  by  the  Government  and  undertake  to  ship 
it  to  somebody  else. 

Mr.  Langley.  But  pardon  me;  it  is,  under  the  law,  substantially 
that. 

The  Chairman.  Will  you  call  my  attention  to  the  section  of  the 
statute  that  requires  it? 

Mr.  GiLLETT.  What  is  the  law  you  refer  to,  Mr.  Langley? 

Mr.  Langley.  It  is  the  law  under  which  50  copies  (lately  a  few 
more)  of  every  Government  document  are  to  be  distributed  to  Gov- 
ernments which  under  the  treaty  (I  think  of  Brussels)  are  in  relation 
to  us  and  perform  a  similar  service  to  this  Government. 

Mr.  GiLLETT.  Do  you  know  when  that  law  was  passed? 

Mr.  Langley.  It  is  not  in  my  memory. 

The  Chairman.  It  re(juires  50  copies  of  every  public  document? 

Mr.  Langley.  Yes,  sir;  50  copies  of  every  public  document  is  sent 
to  Great  Britain,  and  France,  and  other  Governments  which  under 
this  treaty  are  in  accord  with  us. 

The  Chairman.  Does  that  include  the  documents  that  come  down  to 
the  House  here — for  instance,  House  document  No.  so-and-so  recom- 
mending that  we  appropriate  $15  to  pay  for  the  loss  or  damage  done 
to  some  property;  and  Senate  document  No.  so-and-so? 

Mr.  Langley.  It  includes  only  the  so-called  public  documents. 
Congress  has  directed  us  to  so  send  them. 

The  Chairman.  And  this  is  a  treaty,  is  it? 

Mr.  Langley.  It  is  under  the  treatv  of  Brussels. 

The  Chairman.  I  can  understand,  if  you  have  to  load  up  all  of  these 
little  documents  that  come-down  here;  but  how  on  earth  they  can  be 
of  any  value  to  anv  foreign  countries  1  can  not  understand. 

Mr.  Langley.  Well,  in  the  particular  matter  to  which  you  are 
referring,  this  Congressional  Record  is  in  question.    Our  Congressional 
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Record  is  sent  with  these  documents.  It  does  not  belong  to  me  to  say 
that  it  maj^  contain  many  matters  trivial  and  unimportant;  but  this 
Congressional  Record  is  sent  under  the  law. 

The  Chairman.  It  does  not  take  ^5,000  and  over  of  freight  to  send 
the  Congressional  Record?    That  is  only  one. 

Mr.  Langley.  I  am  only  mentioning  it  as  one. 

The  Chairman.  I  am  free  to  concede  that  may  be  necessary,  although 
it  does  contain  a  great  deal  of  matter  that  we  all  admit  is  f  rivoloiLS  and 
of  no  import,  but  what  I  am  trying  to  get  at  is,  why  this  immense 
amount  of  worthless  stuff? 

Mr.  Langley.  I  do  not  know  that  we  can  say,  Mr.  Chairman,  that 
it  is  worthless.     1  should  not  wish  to  concede  that. 

The  Chairman.  Now,  say,  of  what  value  is  the  topographical  map 
of  Warrick  County,  Ind.,  to  a  foreign  country?  You  send  50  copies 
of  that,  do  you  ? 

Mr.  Langley.  Under  the  law  we  send  60  copies  of  every  public  docu- 
ment, and,  remember,  we  get  a  similar  return. 

The  Chairman.  Then  we  have  the  topographical  map  of  different 
counties  of  Nebraska  and  Illinois,  which  is  a  large  map,  and  50  copies 
each  of  those  public  documents,  under  this  treaty,  go  in  a  box  and  are 
shipped  awa}'^  to  be  burned  as  junk  in  a  foreign  country  or  stored  away 
in  a  damp  cellar  somewhere? 

Mr.  Langley.  I  do  not  know  what  is  done  with  them,  but  believe 
that  in  the  great  European  libraries  they  are  as  well  cared  for  as  like 
ones  are  w!th  ils. 

The  Chairman.  Nobody  on  earth  could  possibly  have  any  use  for 
them.     But,  of  course,  you  did  not  make  the  law. 

Mr.  GiLLETT.  Could  "you  say,  Professor  Langley,  roughly,  what 
proportion  of  this  $26,000  is  spent  for  this  exchange  of  Government 
publication? .  and  what  proportion  of  it  is  spent  for  other  scientific 
works,  whicli  I  should  think  would  be  much  more  valuable? 

Mr.  Langley.  I  would  rather  not  be  cited  as  stating  this  positively, 
because  this  is  a  matter  of  detail  which  is  better  known  to  tne  person 
in  immediate  charge,  but  my  impression  is  that,  whereas  we  began  by 
sending  onl}^  these  relatively  private  documents,  we  have  come  now  to 
sending  the  larger  proportion  of  Goverment  documents,  on  the  whole. 
I  would  say  the  larger  proportion  were  Government  documents. 

Mr.  GiLLETT.  I  meant  the  larger  portion  of  expense. 

Mr.  Langley.  It  is  rather  difficult  to  divide  the  expense  in  that  way, 
but  I  think  the  expense  is  nearly  in  proportion  to  the  documents  sent. 

The  Chairman.  Let  me  ask  you,  Professor,  what  contribution  y^ou 
have  to  this  fund  from  other  bureaus  or  other  departments  of  the 
Government? 

Mr.  Langley.  There  is  a  contribution  made  to  it  from  various 
departments,  to  whom  we  make  a  charge  of,  I  think,  something  like  5 
cents  a  pound;  something  at  any  rate  less,  very  much  less,  than  the 
ordinary  rate  of  exchanges. 

The  Chairman.  Will  you  write  us  a  letter  and  give  us  in  detail  all 
contributions  to  this  fund  and  where  they  come  from? 

Mr.  Langley.  I  will,  sir.  • 

The  Chairman.  And  also,  if  you  will,  add  there  the  exact  terms  of 
this  convention  and  the  law  under  which  we  are  compelled  to  do  this 
work.  J 

I 
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Smithsonian  Institution, 
Wdshington^  D,  C\^  March  5^  1904. 
Dear  Sir:  I  have  the  honor  to  inclose  a  statement  about  the  Smith- 
sonian exchanges,  for  which  you  asked  in  the  hearing  on  Wednesday 
morning  last. 

I  am,  very  respectfully,  yours, 

S.  P.  Langley,  Secretary, 
Hon.  James  A.  Hemenway, 

Chairinan  Committee  on  Appropriations^ 

United  States  llouse  of  Representatives. 


International  exch/xnges. 

The  Smithsonian  system  of  international  exchanges  dates  almost 
from  the  founding  of  the  institution  in  1846,  having  its  inception  in 
the  distribution  of  the  publications  of  the  institution  to  its  correspond- 
ents in  foreign  countries  (therebj^  increasing  its  own  library  through 
exchanges,  and  at  the  same  time  carrving  out  one  of  the  provisions  of 
Smithson's  will — the  "dilBtusion  of  knowledge"),  a  plan  which  was 
shortly  availed  of  by  the  various  learned  societies  and  institutions,  first 
in  this  country  and  later  by  others  throughout  the  civilized  world, 
whose  transmissions  and  receipts  now  cover  one-third  of  the  whole 
amount. 

The  exchange  system  is  purely  an  international  one,  no  exchanges 
being  made  between  institutions  or  individuals  within  the  country. 
Documents  received  from  abroad  for  institutions  of  learning  are  dis- 
patched within  the  country  by  mail. 

Various  special  exchanges  of  publications  between  the  United  States 
and  foreign  governments  were  made  between  1846  and  1852.  In  the 
latter  year  the  Smithsonian  Institution  urged  that  Congress  should  make 
some  systematic  and  permanent  arrangement  for  distributing  complete 
series  of  its  works  to  European  libraries,  but  no  definite  action  was 
taken  until  1867,  when  the  following  act  was  passed: 

A  RESOLUTION  to  provide  for  the  exchange^of  certain  public  documents. 

Resolved  by  the  Senate  and  House  of  Representatives  of  the  United  States  of  America  in 
Congress  assembled.  That  fifty  copies  of  all  documents  hereafter  printed  by  order  of 
either  House  of  Congress,  and  fifty  copies  additional  of  all  documents  printed  in 
excera  of  the  usual  number,  together  with  fifty  copies  of  each  publication  issued 
by  any  department  or  bureau  of  the  Government,  be  placed  at  the  disposal  of  the 
Joint  Committee  on  the  Library,  who  shall  exchange  the  same,  through  the  agency 
of  the  Smithsonian  Institution,  for  such  works  published  in  foreign  countries,  and 
especially  by  foreign  governments,  as  mav  be  deemed  by  said  committee  an  equiva- 
lent; said  works  to  be  deposited  in  the  Library  of  Congress. 

Approved  March  2,  1867. 

The  primary  object  of  this  movement  was  to  secure,  as  regularly  and 
as  ec^onomically  as  possible,  all  reports  and  other  documents  relative 
to  the  legislation,  jurisprudence,  statistics,  internal  economy,  tech- 
nology, etc.,  of  all  nations,  so  as  to  place  the  material  at  the  command 
of  the  committees  and  members  of  Congress,  heads  of  governmental 
bureaus,  etc.  The  Institution  immediately  entered  into  negotiations 
with  foreign  governments,  and  before  the  close  of  1868  eighteen 
foreign  governments  responded  favorably  to  the  proposal  for  the 
international  exchange  of  official  documents. 
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No  appropriation,  however j  was  made  bj'^  Congress  for  meetinff  the 
necessary  expenses  of  this  international  exchange,  and,  indeed,  the 
entire  expense  of  the  service  was  borne  from  the  private  funds  of  ^ the 
Smithsonian  Institution  until  1882,  when  Congress  made  an  initial 
appropriation  of  $3,000  to  aid  in  the  work.  Since  that  year  appropri- 
ations have  been  made  annually,  but  in  no  year  has  the  amount  appro- 
priated been  sufficient  to  defray  the  entire  expense  of  the  exchange 
system,  as  will  be  seen  by  the  accompanying  table: 


Expense  of  the  irUemational  exchanges  from  1850  to  190S. 

Year. 

Appropri- 
ation. 

Expended 
by  Smith- 
sonian 
Institution. 

Year. 

Appropri- 
ation. 

Expended 
by  Smith- 
sonian 
Institution. 

1850 

1661.80 
2,010.49 
2,178.33 
2,807.38 
2,738.66 
1,930.78 
1,617.64 
2,501.24 
1,326.90 
2,027.94 
2,348.04 
1,499.47 
2,724.88 
1. 735. 31 
3,779.61 
2,807.76 
2  252  60 

1878 

910.250.41 

1851 

1879     

9,554.47 

1852 

1880 

9,996.05 

1853 

1881 

7,467.84 

1854 

1882 

93,000 
61000 
7,500 
10,000 
10,000 
10,000 
12,000 
15,000 
15,000 
17,000 
17,000 
17,000 
14,500 
17.000 
17,000 
19,000 
19,000 
21,000 
24,000 
24,000 
26,000 
26.000 

4.981.19 

1856 

1883 

6, 192.  at 

1«)6 

1884 

2,510.71 

1857 

1885 T. 

8,307.69 

1858 

1886 

2.005.80 

]8>9 

1887 

4,683.11 

1860 

1888 

8.113.75 

1861 

1889 

2,15(2.00 

1852 

1890 

1.7W.09 

1863 

1891       

3,382.21 

1S64 

1892 

8,810.49 

1S65 

1893       

1.518.49 

1866 

1894                     

3,110.31 

1867a 

3!70l!93 
4.870.72 
4,860.94 
4,166.62 
4,201.60 
6,870.32 
6,251.74 
5,589.89 
6,748.80 
10,199.10 
9,790.73 

1896  "".  

4,092.62 

1868 

.._ 

1  1896  '   '               

8.568.14 

1869 

1897              

8.824.37 

1870 

18giiv                          

4.580.35 

1871 

\?^'.\^\\'.'. 

1900. ..V 

1901. ..!\ 

1902 \ 

1903 \ 

Total \ 

8,341.14 

1872 

4,590.2« 

1873 

5,758.24 

1874 

4,458.31 

1876 

6,714.09 

1876. .     . 

1877 

346,000 

221.848.40 

a  Government  exchanges  began! 

NoTB— The  total  amount  expended  by  the  Institution  from  18oo\ 
tion  wa«  made  by  Congress,  was  9140.358.78.  The  first  50  copies  of  ^ 
by  the  Institution  in  1867  for  exchange  purposes. 


^  1882.  when  the  first  approprla- 
jfflcial  documents  were  received 


utility  may  be  shown 
d  and  transmitted  has 
217  in  1903,  while  the 
d  directly  benefited  by 
the  present  time.  Of 
',  the  remainder  being 


1^1 


That  the  exchange  system  has  steadily  grown 
by  the  fact  that  the  number  of  packages  receiv 
increased  from  1,051  in  the  year  1850  to  150 
number  of  correspondents  throughout  the  wor 
it  has  increased  from  1,604  in  1853  to  44,012  atl 
the  exchanges  about  two-thirds  are  government' 
for  institutions  of  learning. 

A  convention  held  between  the  United  Statf, 

fovernments  was  concluded  at  Brussels  March  L  , , 
•resident  July  19,  1888,  and  proclaimed  JanuaiVy  15, 1889.  The  Gov- 
ernments signatory  to  this  convention  were  the  U'Vnited  States,  Belgium, 
Brazil,  Italy,  Portugal,  Servia,  Spain,  and  Swibberland,  and  the  Gov- 
ernments of  Uruguay,  Paraguay,  Agentina,  N(ji?w  South  Wales,  Peru, 
Bolivia,  Costa  Kica,  Haiti,  Netherlands,  Qijieensland,  Russia,  and 
Cuba  have  since  signified  their  desire  to  accepv^tt  its  provisions  by  estab- 
lishing and  conducting  international  exchan^^,e  bureaus. 

Unaer  the  articles  of  the  Brussels  convep/ition  it  was  agreed  that  the 
bureaus  of  exchange  in  the  several  count)'  ries  signatory  to  the  treaty 


s  and  several  foreign 
5, 1886,  ratified  by  the 
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should  serve,  in  an  official  capacity,  "  as  intermediaries  between  the 
learned  bodies,  and  literary  and  scientific  societies,  etc.  *  *  *  of 
the  contracting  States  for  the  reception  and  transmission  of  their  pub- 
lications," thus  effecting  an  exchange  not  onl^  between  the  respective 
nations,  but  among  the  institutions  of  learning  established  therein. 
(See  copy  of  the  proclamation  herewith.) 

It  was  at  first  the  intention  of  Congress  that  the  Department  of  State 
should  undertake  the  exchange  of  official  publications  in  behalf  of  the 
Library  of  Congress,  but  after  extended  correspondence  between  the 
honorable  the  Secretary  of  State  and  Secretary  Baird,  of  the  Smith- 
sonian Institution,  it  was  agreed  that  the  Smithsonian  Institution,  with 
its  existing  facilities,  could  more  appropriately  conduct  the  international 
exchange  of  Government  documents,  as  the  following  extracts  from 
correspondence  will  show  (see  History  of  the  Smithsonian  Exchanges, 
pp.  83-84): 

[The  State  Department  to  the  Smithsonian  Institution,  September  26, 1878.] 

I  qmte  agree  with  the  opinion  expressed  through  you  by  the  Board  of  Regents, 
that  it  is  inexpedient  to  make  any  present  change  in  the  admirable  and  efficient  sys- 
tem of  literary  exchanges  with  foreign  countries  inaugurated  by  the  Smithsonian 
Instutition  nearly,  thirty  years  ago,  and  since  then  developed  to  its  present  pro- 
portions. 

The  United  States  minister  at  Paris  has  therefore  been  directed  to  convey,  through 
Doctor  Johnston,  to  the  international  conference  the  opinion  of  this  Govenment,  that, 
so  far  as  its  special  domestic  bureau  of  exchange  is  concerned,  it  is  preferable  to 
leave  the  work  with  the  Smithsonian  Institution  rather  than  to  replace  it  by  the 
organization  of  a  new  bureau  ad  hoc  in  the  Department  of  State,  but  that  no  objec- 
tion is  seen  to  entering  into  a  common  arrangement  of  international  exchange,  pro- 
vided that  the  operations  of  the  institution  be  assimilated  with  those  of  the  foreign 
bureaus  so  as  to  enable  it  to  act  as  though  it  were,  for  the  special  purpose  in  view,  a 
bureau  of  the  foreign  department  of  this  Government. 

[The  Smithsonian  Institution  to  the  State  Department,  November  7, 1878.] 

In  acknowledging  the  receipt  of  your  communication  of  September  26,  concerning 
the  system  of  international  exchanges  to  be  conducted  under  government  auspices 
by  the  various  nations  of  the  world,  I  beg  to  renew  the  assurance  that  the  Smith- 
sonian Institution  w^ill  be  pleased  to  enter  into  any  relations  of  the  kind  in  question 
that  may  be  authorized  by  its  Board  of  Regents.  The  precise  form  of  cooperation 
on  the  part  of  the  institution  will  probably  be  deemed  by  the  board  as  immaterial, 
provided  the  result  is  likely  to  add  to  the  renown  of  Mr.  Smithson,  the  founder  oif 
the  establishment. 

[The  state  Department  to  the  Smithsonian  Institution,  November  14, 1878.] 

It  is  a  source  of  ^tification  to  this  Government  to  learn  the  readiness  of  the 
Smithsonian  Institution  to  enter  into  any  practicable  arrangement  which  may  be 
made  in  furtherance  of  an  extended  international  scheme  of  exchanges. 

The  details,  however,  of  the  proposed  arrangement,  so  far i  as  the  other  countries 
are  concerned,  are  but  imperfectly  known  at  present,  although  it  is  believed  that  the 
plan  is  such  that  the  Smithsonian  Institution,  in  merging  its  exchange  system 
therein,  would  not  only  increase  its  sphere  of  operations,  but  be  relieved  to  a  great 
extent  of  the  trouble  and  expense  involved  in  transmitting  foreign  exchanges  to  this 
country.  At  any  rate,  knowing  the  great  benefita  which  have  accrued  and  are 
accruing  to  scientific  effort  in  all  parts  ofthe  world  through  the  well-ordered  exertions 
of  the  Smithsonian,  this  Department  would  not  favor  any  arrangement  which  might 
tend  to  curtail  in  any  way  the  comprehensive  results  now  attained. 

[The  State  Department  to  the  Smithsonian  Institution,  January  10, 1879.] 

You  are  already  aware  of  the  desire  of  this  Department  to  secure  to  the  Smith- 
sonian Institution,  in  event  of  its  admission  to  the  proposed  international  system,  the 
fullest  liberty  of  action  and  the  utmost  enhancement  of  its  utility  without  entailing 
any  additional  burden  on  its  resources.  It  is  thought  that  this  can  be  accomplished 
without  difficulty. 
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In  the  estimates  for  appropriations  for  1882-83  the  f oUowii^  note 
appears  in  connection  with  the  estimate  of  appropriations  for  "Inter- 
national exchanges:^' 

Note. — ^The  Smithsonian  Institution  has  been  designated  by  the  State  Department 
as  the  official  agent  of  the  Government  in  prosecuting  the  exchanges  in  question. 

The  50  sets  of  official  documents  provided  by  the  joint  resolution  of 
Congress  approved  March  2,  1867,  nave  all  been  deposited  in  national 
libraries  in  other  countries.  Finding  that  a  still  further  exchange 
with  foreign  governments  was  necessary  in  order  to  increase  the  col- 
lections in  the  Librarv  of  Congress,  a  joint  resolution  was  approved 
March  2,  1901,  providing  62  sets  for  distribution  abroad  in  lieu-  of  50 
sets  as  formerly,  and  further  provision  was  made  by  this  resolution  for 
increasing  the  number  of  sets  to  100  on  the  request  of  the  Libmrian 
of  Congress. 

The  distribution  of  the  additional  sets  provided  for  by  the  joint  reso- 
lution of  March  2,  1901,  has  been  maae  through  the  International 
Exchange  Service  to  such  foreign  depositories,  at  present  numbering 
22,  as  the  Librarian  of  Congress  in  nis  judgment  has  deemed  expe- 
dient, having  solely  in  view  the  procurement  of  such  publications  in 
exchange  as  are  especiallv  desirea  by  that  Library. 

I  beg  to  refer  you  for  further  information  to  my  letter  of  March  13, 
1902,  to  Mr.  Cannon,  published  in  the  hearings  on  the  sundry  civil 
bill  for  1903,  before  the  subcommittee  of  the  House  Committee  on 
Appropriations. 

AMERICAN   ETHNOLOGY. 

(See  also  p.  455.) 

Mr.  GiLLETT.  The  next  item  is  ^'American  ethnology."  You  had 
|i40,000  last  year,  and  you  ask  for  $50,000? 

Mr.  Langley.  We  had  $50,000  for  a  considerable  number  of  years; 
one  year,  1  think,  $60,000.  The  appropriation  last  year  was  reduced 
to  $40,000.  In  re^rd  to  all  that,  Mr.  Holmes,  whom  I  will  introduce  to 
you,  is  more  familiar  with  the  details  than  I  am,  and  I  would  be  pleased 
to  have  him  answer  any  question  you  might  put. 

STATEMENT  OF  MB.  WILLIAM  H.  HOLMES,  OF  THE  8MITHS0NIAH 
mSTITTJTIOH,  WASHIHOTON,  D.  C. 

Mr.  GiLLETT.  We  would  be  glad  if  vou  will  tell  us,  Mr.  Holmes, 
how  you  are  going  to  spend  this,  and  why  you  need  it? 

Mr.  Holmes.  I  do  not  know,  Mr.  Chairman,  whether  I  need  to  go 
over  what  I  have  gone  over  before  in  regard  to  the  purposes  and  work 
of  the  Bureau;  that,  perhaps,  you  understand.  It  has  oeen  organized 
already  over  twenty  yeai"s;  farst,  under  the  Institution,  by  Major  Powell, 
Director,  and  it  has  been  carried  on  since  that  time  with  varying  appro- 
priations under  the  sanction  of  Congress,  and  with  the  approval,  of 
course,  of  this  committee.  The  work  refers,  as  you  already  know,  to 
the  North  American  Indians,  and  covers  investigations  in  various  direc- 
tions, which  have  been  considered  of  importance  to  the  nation  and  to 
the  people,  and  we  are  now  asking  the  continuance  of  that  work,  which 
is  not  yet  by  any  means  complete;  although  a  great  deal  of  advance 
has  been  made,  and  we  are  coming  to  a  point  now  in  most  branches  of 
the  work  which  promises  to  be  final.  We  are  getting  ready  final  works 
in  several  branches.     We  expect  to  make  use  of  all  tiie' information 


8UNDBY   CIVIL  BILL.  89 

that  has  been  collected  in  past  years  in  a  definite  and  somewhat  simpli- 
fied manner,  and  in  final  reports.  These  are  now  in  hand  and  the 
work  is  going  on  upon  them  as  part  of  the  re^larwork  of  the  Bureau. 
I  will  be  glad  to  |2fo  into  details,  if  you  like,  in  regard  to  the  researches 
and  work,  or  in  regard  to  the  expenditure  of  the  appropriation,  which- 
ever you  may  choose. 
Mr.  GiLLETT.  The  expenditure  or  appropriation,  I  see,  is  set  out 

Eractically  in  this  item  here.  What  would  interest  me  would  be  to 
now  whether  we  do  not  know  now  all  about  the  Indians  that  is  of 
practical  use  to  the  United  States,  and  that  now  it  is  simply  the  theo- 
retical and  scientific  interest  and  not  of  practical  interest? 

Mr.  Holmes.  I  think,  sir,  that  the  two  are  bound  up  in  such  a  way 
that  we  can  not  separate  them.  The  Government  needed  a  knowledge 
of  this  great  group  of  tribes  within  our  territory.  It  tried  to  handle 
them  for  a  long  time  without  very  much  knowledge  and  with  indiffer- 
ent success.  The  Bureau  has  studied  the  tribes  wherever  they  existed, 
over  a  very  wide  area,  and  ha«  accumulated  much  definite  knowledge, 
which  now  has  gone  not  only  to  Congress  for  the  use  of  legislators,  but 
has  been  conveyed,  as  you  know,  in  our  reports  to  the  people  of  this 
country  and  to  the  world.  Seventy  volumes  of  larger  or  smaller  size 
have  been  printed.  The  Indians  have  come,  therefore,  to  be  known 
and  appreciated  and  are  imderstood  much  better,  not  only  by  legis- 
lators, but  by  everybody.  But  the  work  is  not  yet  complete.  It 
requires  rounding  up  and  finishing. 

Mr.  GiLLETT.  Are  your  studies  of  the  present  condition  or  of  the 
past  history  ? 

Mr.  Holmes.  Our  studies  at  the  present  time  mainly  relate  to  the 
Indian  as  he  is  and  as  he  was  in  the  immediate  past. 

Mr.  GiLLETT,  Have  you  men  at  work  among  them  ? 

Mr.  Holmes.  Yes,  sir. 

Mr.  GiLLETT.  How  many? 

Mr.  Holmes.  We  have  at  the  present  time  four  members  of  the 
corps  in  the  field;  that  is,  of  the  regularly  paid  employees  of  the 
Bureau.  We  have  also  a  number  of  temporary  employees — profes- 
sors of  colleges,  etc. — who  do  special  work  in  particular  sections  and 
among  particular  tribes. 

Mr.  GiLLETT.  In  vacations,  I  suppose? 

Mr.  Holmes.  These  men  are  largely  museum  men  as  well  as  univer- 
sity men  who  are  skilled  in  these  things.  I  suppose  that  at  the  pres- 
ent time  there  may  be  as  many  as  a  dozen  of  tnese  men  engaged  in 
special  work  in  special  fields  rounding  up  the  researches  in  various 
branches. 

Mr.  GiLLETT.  You  mean  writing,  I  suppose;  preparing  reports? 

Mr.  Holmes.  From  their  field  work.  It  is  all  based  on  field  work. 
They  are  in  the  field  a  part  of  the  time  and  prepare  these  reports  at 
home. 

Mr.  GiLLETT.  How  do  you  pay  those  men! 

Mr.  Holmes.  They  are  paid  usually  by  the  material  handed  in. 
They  are  asked  to  prepare  a  work  upon  a  certain  subject  in  a  certain 
tribe,  and  are  paid  when  the  work  is  finished. 

Mr.  GiLLETT.  How  do  you  estimate  the  pay? 

Mr.  Holmes.  The  work  has  been  going  on  so  long  that  it  is  not 
difficult 'for  us  to  determine.  It  is  a  matter  comparatively  easy  to 
decide  what  a  particular  piece  of  work  is  worth. 
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Mr.  GiLLETT.  Do  you  not  enter  into  a  contract  before  they  begin; 
or  do  you  wait  and  pay  them  when  the  work  is  finished? 

Mr.  Holmes.  We  have  an  understanding  beforehand,  if  not  a  con- 
tract, at  least  a  tentative  one. 

Mr.  GiLLETT.  About  how  much  do  you  pay?  1  would  like  to  get 
at  your  rates  of  compensation. 

Mr.  Holmes.  Since  the  units  of  the  work  vary  so  much,  I  can  not 
readily  tell  you  what  would  be  paid  for  any  particular  work. 

Mr.  Gillett.  I  mean  about  how  much,  as  a  general  rule,  do  you 
pay? 

Mr.  Holmes.  The  estimate  is  very  often  based  upon  the  time  occu- 
pied; not  always.  We  have  them  make  a  statement  of  the  time  required 
and  estimate  of  the  value  of  the  work  on  this  basis. 

Mr.  Gillett.  You  do  not  accept  their  value,  of  course  ? 

Mr.  Holmes.  Of  course  not.  xhey  submit  to  our  valuation,  always, 
but  we  take  their  estimates  as  a  basis. 

Mr.  Gillett.  About  how  much  do  you  pay?  That  is  what  I  want 
to  get  at;  or  does  it  vary  a  great  deal? 

Mr.  Holmes.  It  varies  so  much  that  1  would  not  be  able  to  tell  you. 
We  have  men  writing  for  the  dictionary  of  tribes  which  is  now  going 
on,  and  we  pay  a  certain  amount  per  topic.  If  it  is  a  tribe  to  be 
described  a  certain  amount  is  jmid  for  each-card  describing  a  tribe. 

Mr.  Gillett.  What  do  you  mean  by  a  card? 

Mr.  Holmes.  In  preparing  a  dictionary  the  matter  is  written  on 
cards.  We  have  cards  enough  already  to  half  cover  this  table.  It  is 
a  very  large  body  of  matter. 

Mr.  Gillett.  Take  the  descriptive  articles  of  the  ethnological  arti- 
cles, and  about  how  much  do  you  pay  for  those? 

Mr.  Holmes.  Well,  we  have  paid  varying  prices,  according  to  the 
amount  of  work.  We  do  not  as  a  rule  estimate  by  pages;  we  go  deeper 
than  that,  and  take  matter  contained  in  the  pages.  The  matter  varies 
a  great  deal,  so  we  can  not  always  estimate  by  pages.  We  estimate 
the  value  of  the  work  to  the  Bureau. 

Mr.  Gillett.  I  do  not  care  how  you  estimate  it,  if  you  just  give  us 
some  statement,  that  is  all.  Will  you  please  give  some  statement  as 
to  what  you  do  pay  i 

Mr.  Holmes.  I  can  easily  give  you  instances  of  what  we  do.  Doctor 
Boaz,  of  the  American  Museum  in  New  York,  is  one  of  our  foremost 
ethnologists;  he  goes  to  the  northwest  coast  and  prepares  an  article 
on  the  language  of  a  tribe,  say  the  Kwakiutl  Indians.  He  comes  back 
with  the  matter  and  writes  it  up.  He  lets  us  know  that  he  is  preparing 
this  work  and  wishes  to  submit  it  to  the  Bureau  for  approval,  and  he 
is  asked  what  he  thinks  it  is  worth.  He  may  estimate  its  value  at 
$200  or  $300;  we  have  paid  him  more  than  that  for  certain  papers;  the 
amount  is  determined  by  the  value  of  the  paper  to  the  Bureau. 

Mr.  Gillett.  How  much  have  you  ever  paid  for  articles? 

Mr.  Holmes.  I  think  in  the  neighborhood  of  $500;  and  this  for 
matter  which  would  fill  one  of  the  volumes. 

Mr.  Gillett.  How  many  contributors  have  you  of  that  kind? 

Mr.  Holmes.  Including  the  dictionary,  I  think  aft  the  present  time 
there  may  be  engaged  as  many  as  twentj^  people.    ' 

Mr.  GiTLLETT.  Scattered  over  the  United  States?/ 

Mr.  Holmes.  Scattered  over  the  United  States;  'yes,  sir.  If  is  man- 
aged this  wa}'  because  we  get  the  advantage  of  thej best  talent  through- 
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out  the  country,  and  at  a  very  cheap  rate.     We  could  not  think  of 
employing  all  these  men  on  salaries. 

Mr.  GiLLETT.  These  are  not  included,  of  course,  in  the  editorial  list 
at  all? 

Mr.  Holmes.  Not  at  all. 

Mr.  GiLLETT.  These  are  outside.  The  publications  you  speak  of 
now  are  independent  of  the  dictionary? 

Mr.  HoMLES.  I  have  spoken  of  the  manuscripts  of  the  ordinary 
reoorts  and  the  manuscript  of  the  dictionary  together. 

Mr.  GiLLETT.  How  much  of  this  appropriation  will  be  required  for 
the  dictionary,  or  can  you  say  at  all? 

Mr.  Holmes.  I  can  not  say.  During  the  year  perhaps  as  much  as 
$1,000  has  been  paid  for  outside  work.  Our  own  people  have  con- 
tributed. They  are  asked  to  write  on  the  subjects  witn  which  they 
are  particularly  acquainted.  All  of  the  scientific  members  of  the 
Bureau  have  prepared  matter  for  the  dictionary. 

Mr.  GiLLETT.  The  dictionary  has  articles?    Is  it  an  encyclopedia? 

Mr.  Holmes.  An  encyclopedia. 

Mr.  GiLLETT.  How  near  completion  is  it? 

Mr.  Holmes.  The  first  volume  is  ready. 

Mr.  GiLLETT.  How  many  do  you  expect  to  publish? 

Mr.  Holmes.  It  is  planned  by  the  Secretary  to  have  two  volumes. 
That  was  stated  last  year.  And  it  was  expected  that  the  printing 
would  commence  during  the  present  year,  but  the  Secretary  desired  to 
have  the  dictionary  or  the  encyclopedia  printed  in  more  handy  form 
than  our  ordinary  large  octavo  reports,  and  a  bill  was  introduced  to 
i-educe  the  size  of  the  page  so  as  to  make  it  a  bandy  volume. 

Mr.  Langley.  I  will  explain  that  it  has  been  made  a  matter  of  com- 
plaint that,  owing  to  the  very  fullness  of  the  Bureau  publications,  it 
was  not  alwavs  easy  to  find  what  was  wanted,  and  it  seemed  to  me  that 
for  the  use  oi  everyone,  but  particularly  for  use  of  Congress,  it  would 
be  well  to  make  a  kind  of  digest  of  all  that  was  already  published  in 
something  like  19  or  20  of  these  volumes  and  form  what  tne  Germans 
would  call  a  ''  handbook  "  from  them. 

The  Chairman.  Is  that  what  you  mean  by  the  dictionary? 

Mr.  Langley.  Yes,  sir.  It  seems  to  me  a  work  of  that  kind — small, 
handy,  and  available — might  be  placed  on  the  desk  of  every  member  of 
Congress.  It  might  serve  as  a  key  to  all  the  best  work  of  the  Bureau, 
and  under  its  present  function  would  be  a  useful  thing  to  do,  and  that 
is  what  Mr.  liolmes  is  now  describing.  It  was  made  at  my  special 
instigation. 

Mr.  GiLLETT.  I  understand  the  dictionary  is  a  digest  of  the  vast 
material  that  the  Bureau  has  already  gathered? 

Mr.  Langley.  Nearly  so. 

Mr.  GiLLETT.  And  that,  j'ou  say,  is  about  half  finished? 

Mr.  Holmes.  Very  much  more  than  that. 

Mr.  GiLLETT.  Can  it  be  finished  this  year? 
.  Mr.  Holmes.  Yes,  sir;  we  expect  to  nave  it  ready. 

Mr.  Gn.LETT.  How  much  of  this  expense  of  $50,000  would  be 
required  to  finish  it? 

Mr.  Holmes.  We  asked  last  year  for  an  increase — that  is,  over  the 
$40,000  given  by  this  committee — to  employ  an  assistant  to  take  charge 
of  the  work.  That  we  failed  to  get.  The  work  has  been  somewhat 
delayed  on  that  account.    We  have  had  to  rely  somewhat  on  voluntary 
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help  in  getting  that  matter  ready.  Of  course,  we  need  skilled  help. 
We  have  bad  no  money  to  employ  a  skilled  assistant  in  the  prepara- 
tion of  the  work. 

Mr.  GiLLETT.  Would  it  not  have  been  well  to  have  delayed  this  dic- 
tionary until  y-ou  completed  the  whole  of  the  work,  or  are  you  near 
conmletion  with  the  etnnological  work? 

Mr.  Holmes.  I  think  the  encyclopedia  as  prepared  now,  for  its  own 
purposes,  will  be  satisfactory.  It  would  be  better,  perhaps,  to  leave  it 
a  little  longer,  but  the  understanding  is  that  we  must  bnng  each  fea- 
ture of  the  work  to  a  close,  to  round  it  up  as  rapidly  as  possible. 

Mr.  GiLLETT.  How  nearly  closed  are  you? 

Mr.  Holmes.  That  question  I  can  not  answer. 

Mr.  GiLLETT.  You  ao  not  expect  to  get  through  in  a  year  or  two? 

Mr.  Holmes.  No  one  can  tell  how  long  a  particular  work  will  take. 
l\.  always  takes  longer  than  we  estimate.  Tne  encyclopedia  has  taken 
a  good  deal  longer  than  we  thought.  And  so  with  any  work  taken 
up;  we  can  not  give  you  a  date  for  its  completion;  it  depends  much 
on  conditions,  on  available  help,  on  appropriations. 

Mr.  GiLLETT.  At  the  present  rate  would  you  finish  it  in  two  or 
three  years? 

Mr.  Holmes.  Not  what  we  have  planned.  That  is  to  say,  the 
various  subjects  we  are  now  studying  could  not  be  rounded  up  inside 
of  two  years.  It  would  require  at  least  five  years  to  complete  the 
work  which  has  been  taken  up. 

The  Chairman.  Briefly,  what  are  your  plans?  What  are  the  sub- 
jects you  have  planned  out? 

Mr.  Holmes.  I  have  already  spoken  to  some  extent  on  that  matter, 
Mr.  Chairman,  and  have  stated  that  the  work  we  are  engaged  in  is 
the  same  work  in  a  general  way  that  has  been  going  on  for  twenty 
years,  and  these  researches  cover  all  classes  of  investigation  among 
the  tribes. 

Mr.  Gardner.  You  spoke  of  certain  features  of  the  work  that  were 
completed,  or  substantially  so.     For  instance,  what? 

Mr.  Holmes.  We  have"  prepared  a  work  upon  the  history  of  the 
tribes  and  classification  of  tne  tribes. 

Mr.  Gardner.  That  is  done? 

Mr.  Holmes.  We  have  prepared  a  work  upon  the  relations  of  the 
tribes  to  the  whites,  on  treaties,  land  cessions,  etc.  That  work  is 
complete. 

The  Chairman.  If  there  are  no  further  questions,  we  will  go  to  the 
next  item.  I  believe  this  is  Mr.  Cannon^s  item  here,  this  ''Astro- 
physical  Observatory." 

ASTROPHYSICAL  OBSERVATORY. 

Mr.  Langley.  I  only  know  that  Mr.  Cannon  has  always  been  very 
helpful  in  the  matter. 

The  Chairman.  Please  explain  for  what  you  use  this  appropriation^ 
Professor,  you  have  on  hana,  and  the  necessity  for  its  continuance. 

Mr.  Langley.  I  should  explain  that  astronomy  has  within  the  last 
generation  divided  into  two  branches.  The  old  astronomy  was  not 
what  people  think  it.  The  Greenwich  Observatory,  for  instance,  and 
for  that  matter,  the  Washington  Observatory,  and  other  great  observ- 
atories, are  not  so  much  engaged  in  finding  out  what  the  heavenly 
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bodies  are,  as  where  they  are,  where  a  certain  heavenly  body  will  be 
at  a  certain  time;  the  moon,  for  instance;  and  it  had  a  great  utility 
when  ships  were  chiefly  guided  by  the  moon  in  their  navigation.  We 
do  not  rely  so  much  on  the  moon  now,  but  relatively  great  sums  of 
money  are  appropriated  bv  all  nations  for  keeping  up  the  observa- 
tories to  do  tnis  work  for  tTbe  benefit  of  navigation.  Within  the  past 
thirty  years  a  new  branch  of  astronomy  has  come  up,  which  looks  to  find 
out  not  so  much  where  the  heavenly  bodies  are  as  what  they  are,  to 
find  what  influence  they  will  have  on  the  earth  and  on  our  crops,  and 
on  things  of  practical  importance  of  that  kind.  There  is  no  Govern- 
ment observatory  here  of  this  sort  except  the  Smithsonian's,  though 
every  nation  in  Europe  has  one  or  more  official  ones. 

Mr.  GiLLETT.  We  nave  a  Naval  Observatory  ? 

Mr.  Langley.  Yes;  but  that  is  chiefly  engaged  in  the  other  lines 
of  work.  You  appropriate,  I  do  not  know  how  much  a  year,  but  a 
very  large  sum  for  the  continuation  of  investigations  on  the  general 
character  of  those  which  I  described,  such  as  are  going  on  at  Green- 
wich; not  exclusively,  but  largely,  to  find  out  where  the  moon  or  sun 
or  other  heavenly  bodies  are  in  the  sky,  and  to  be  able  to  predict 
where  they  will  be  found  j'^ears  hence,  so  that  a  ship  may  find  its  place 
by  them.     The  Smithsonian  Institution  founded,  originally  at  its  own 

Erivate  cost,  an  observatory  here,  which  was  taken  up  and  supplemented 
y  an  appropriation  of  Congress,  and  the  work  whicn  is  going  on  now  is 
of  the  character  which  I  have  described  here  as  "  modern."  No  work 
is  being  done  with  apparatus  of  just  the  kind  which  the  Naval  Observ- 
atory has.  The  two  are  distinct;  they  supplement  each  other,  but  do 
not  coalesce  with  each  other.  We  are  engaged  in  this  observatory  in 
finding  out  what — 1  am  not  speaking  to  a  scientific  committee — but  I 
need  hardly  say  that  the  sun  is  the  source  of  everything  living  that  is 
going  on  on  the  earth,  not  only  of  our  own  lives,  but  the  crops  and 
vegetation,  and  everything  that  interests  humanity  materially  comes 
from  the  sun,  without  exception,  and  we  are  engaged  in  this  observa- 
tory about  that.  We  are  studying,  as  other  nations  are  studjang,  the 
sun;  for  instance,  trying  to  find  out  under  what  conditions  it  influences 
the  crops;  trying  to  find  all  those  things  about  it.  That  is  the  work 
of  this  observatory. 

The  Chairman.  Have  you  an  itemized  statement  or  can  you  tell  us 
about  how  this  $15,000  was  expended  last  year?  How  much  of  it  in 
salaries?  I  do  not  see  it  in  this  statement  of  expenses.  Give  us  your 
pay  roll. 

Mr.  Lanolet.  I  will  read  the  pay  roll,  if  you  wish,  for  1903.  The 
percentage  seems  to  be  about  ¥8,000  of  the  (15,000;  about  one-half 
went  in  salaries.  The  aid,  the  person  in  immolate  charge  of  the 
observatory,  ¥2,312.50;  one  junior  assistant  at  ¥1,447.50;  an  instru- 
ment-maker at  $1,045;  a  stenographer  at  $1,162;  a  fireman  at  $720; 
one  temporary  assistant  at  ¥225;  another  temporary  assistant  at 
$112.50;  a  photographic  assistant,  for  a  brief  time,  at  ¥140;  (this  is  all 
temporary  work  that  I  am  reading,  you  observe);  a  draftsman  at 
¥450;  a  clerk  at  ¥125;  a  cataloguer,  sixty  days,  at  $40.64;  temporary 
fireman,  ¥120;  laborer  at  $25;  a  cleaner  at  ¥l  a  day.  In  regard  to  that 
item  of  "fireman,"  I  would  explain  it  is  absolutely  indispensable  to 
our  operations  that  the  observatorv  shall  be  heated  in  a  particular 
manner.  We  have  an  apparatus  tnere  which  keeps  the  temperature 
at  a  uniform  rate  under  perfectly  automatic  control,  which  prevents 
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the  temperature  of  the  interior,  where  that  apparatus  is,  varying  more 
than  a  tenth  of  a  sin&fle  degree. 

Mr.  GiLLKTT.  I«  there  any  money  spent  from  the  Smithsonian  funds 
in  addition  to  this? 

Mr.  Langley.  There  was  originally;  not  at  this  moment. 

Mr.  GiLLETT.  There  is  nothing  being  spent  except  thisif 

Mr.  Langley.  Not  at  this  moment. 

Mr.  GiLLETT.  Has  there  been  within  a  year  or  two? 

Mr.  Langley.  No,  1  think  not  within  a  year  or  two. 

Mr.  GiLLETT.  Where  is  the  observatory  ? 

Mr.  Langley.  The  observatory  is  immediately  behind  the  Smith- 
sonian Institution.  It  is  not  a  great  building  with  marble  walls  and  a 
dome  like  that  which  you  have  out  at  the  Naval  Observatory.  It  is 
housed  in  what  are  little  else  than  sheds.  I  had  been  an  astronomer 
by  profession,  and  when  I  came  here  I  was  advised  that  I  might  expect 
an  appropriation  to  erect  a  regular  observatory.  None  has  ever  been 
made.  The  instruments  purcnased  originally  by  the  Institution  and 
supplemented  by  grants  by  Congress  are  in  little  wooden  sheds  behind 
us,  and  the  buildings  are  hardly  more  than  sheds  now;  evervthing  is 
conducted  in  the  most  economical  way  with  regard  to  the  bundings. 

Mr.  GiLLETT.  In  round  numbers  how  much  would  you  say  the 
buildings  and  instruments  have  cost? 

Mr.  Langley.  A  great  deal  has  been  spent  on  instruments. 

Mr.  GiLLETT.  About  how  much? 

Mr.  Langley.  I  can  not  answer  that  question. 

Mr.  GiLLETT.  As  much  as  a  $100,000? 

Mr.  Langley.  Oh,  no;  very  much  less  than  a  $100,000.  I  should 
say  much  less  than  that,  but  I  can  not  state  offhand  any  exact  amount. 

The  Chairman.  You  could  supply  that  information  by  investigation  ? 

Mr.  Langley.  I  can  supply  that  information  by  investigation,  and 
will  do  it  if  you  desire. 

The  Chairman.  If  you  will,  and  write  us  about  it.  Now,  how  do 
you  report  your  findings  in  the  way  of  annual  reports? 

Mr.  Langley.  They  are  poiade  in  the  way  of  an  annual  report  to 
Congress;  they  are  also  made  in  the  way  of  a  publication,  which  has 
been  made  at  the  expense  of  the  Government  and  is  included  here. 

The  Chairman.  How  often  is  this  publication  issued? 

Mr.  Langley.  This  publication  represents  the  results  of  work  when 
they  are  completed  and  is  not  published  at  any  specified  time.  For 
instance,  I  will  not  go  into  details- 


The  Chairman.  When  you  think  you  have  found  out  something  of 
value? 

Mr.  Langley.  When  we  have  found  out  something  that  is  very  con- 
siderable we  publish  it.  Newton,  for  instance,  earned  the  solar  spec- 
trum to  a  certain  length.  We,  at  this  little  observatory — I  am  obliged 
to  speak  of  it,  although  I  ma}^  be  speaking  partly  of  what  I  have  done 
myself — have  carried  the  solar  spectrum  to  nearly^  eight  times  the 
amount  that  was  known  by  Newton.  That  was  the  work  of  a  great 
many  years,  and  when  it  was  done  we  published  it  in  a  volume.  There 
has  been  no  second  volume. 

The  Chairman.  That  information,  of  course,  is  of  great  value  to  the 
public? 

Mr.  Langley.  It  is  of  the  highest  value  to  scientific  men  every- 
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where.  Some  remarks  were  made  in  the  Senate  in  regard  to  the  value 
of  the  work;  and  two  years  ago  I  obtained  letters  from  the  most  emi- 
nent English  and  French  astronomers — from  the  Astronomer  Royal, 
Sir  Robert  Ball,  of  Ireland,  from  Lord  Kelvin,  and  a  great  nmnber  of 
others,  stating  the  great  value  that  astronomers  everywhere  attach  to 
this  work.  I  may  be  permitted  to  say  that  to  all  astronomers  it  has  a 
high  value. 

Mr.  Gardner.  I  want  to  ask  vou  if  there  is  any  practical  value — 
you  spoke  about  ascertaining  what  the  effect  of  certain  bodies  upon 
the  earth  and  crops  were,  and  so  forth,  and  if  any  practical  value  nas 
grown  out  of  your  researches? 

Mr.  Langley.  1  think  there  is  prospect  of  a  large  practical  value. 
It  is  unnecessary  to  say  that  if  you  were  able  to  state  what  the  crops 
would  be  next  year,  we  shoulj  possess  a  knowledge  whose  money 
value  it  would  be  impossible  to  estimate  in  figures.  We  can  not  do 
that,  but  we  are  beginning  to  have  a  chance  to  look  ahead.  We  have 
noted,  for  instance,  all  over  the  world,  in  the  last  year,  a  diminution  in 
the  solar  heat  to  every  part  of  the  earth  where  we  are  able  to  look, 
confirmatory  of  our  own  observation,  and  it  is  now  a  question  whether 
that  diminution  is  due  to  some  remarkable  and  unexplained  cause  in 
the  earth's  atmosphere,  which  is  becoming  more  opaque  to  the  heat  of 
the  sun,  so  that  less  is  being  received,  or  whether  the  change  is  going 
on  in  the  sun  itself.  That  vastly  impoitant  question  is  what  we  are 
now  trying  to  solve. 

Mr.  Gardner.  You  think  there  are  possibilities  in  sight  along  that 
line? 

Mr.  Langley.  I  think  there  are,  but  I  do  not  wish  to  be  understood 
as  saying  more  than  they  are  in  sight.     I  can  not  answer  for  it. 

Mr.  Gillett.  What  is  the  general  income  now  from  the  Smithson- 
ian fund  itself? 

Mr.  Langley.  The  general  income  from  the  private  Smithsonian 
fund  is,  I  think,  somewhat  over  ^6,000.     I  can  not  answer  exactly. 

Mr.  Gillett.  Is  that  so  it  can  be  applied  anywhere  along  the  whole 
line  of  your  work?  For  instance,  if  Congress  appropriates  less  than 
you  think  you  need  in  one  branch,  you  can  supply  the  deficiency  from 
that  fund;  or,  how  is  that  spent? 

Mr.  Langley.  In  theory  it  is,  but  in  practice  it  is  not.  I  do  not 
wish  to  say  that  we  are  giving  out  more  than  we  are  getting,  but  a 
large  proportion  of  it  goes  in  salaries  and  expenses  of  that  kind,  which 
ought  to  be  supplemented  by  Congressional  appropriation.  The 
Smithsonian  has  charge  of  the  Museum,  of  the  Bureau  of  Ethnology, 
and  of  other  things,  and  there  is  a  very  large  clerical  expenditure  con- 
nected with  these  matters,  and  no  adequate  provision  irom  Congress 
for  meeting  it. 

Mr.  Gillett.  I  do  not  think  I  made  myself  clear.  What  I  mean  is 
this:  Is  that  $56,000  appropriated  definitely  year  after  year  for  certain 
purposes  ? 

Mr.  Langley.  No;  it  is 

Mr.  Gillett.  It  is  a  loose  fund  that  you  can  appropriate  where  you 
please? 

Mr.  Langley.  That  is  what  I  am  trying  to  say.  It  can  be  appro- 
priated where  the  Regents  please.  In  practice,  they  lay  out  a  pro- 
granmie  for  the  expenditures. 
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SitfiTHSONiAN  Institution, 
.  Washington^  D.  6',  March  5,  i^O^. 
Dear  Sir:  Answering  your  question  before  the  committee  about 
expenditures  for  the  buildings  of  the  Astrophysical  Observatory,  I 
would  state  that  the  expenditures  on  these  were  originallj^  made  from 
the  Smithsonian  private  fund  and  amounted,  for  buildings  and  repairs, 
to  $1,634:. 41,  and  for  apparatus  to  $6,553.72.  There  have  further  been 
expended  from  Government  appropriations  from  July  1,  1891,  to 
March  1, 1904,  for  buildings  ana  repairs,  $3,684.42,  and  for  apparatus, 
$32,520.57. 

I  am,  very  respectfully,  yours,  S.  P.  Langley, 

Secretary, 
Hon.  James  A.  Hemenway, 

Chairman  Comraiitee  on  A2>propriation8^ 

United  States  House  of  Represeniatives^ 

Washington^  D,  C. 

NATIONAL  MUSEUM. 

The  Chairman.  Now  we  come  to  the  National  Museum:  "For  cases, 
furniture^  fixtures,  and  appliances  required  for  the  exhibition  and 
saf  e-keepmg  of  the  collections  of  the  National  Museum,  including  sala- 
ries and  compensation  for  all  necessary  employees." 

Mr.  Langley.  With  your  permission,  Mr.  Chairman,  I  have  brought 
the  gentleman  in  immediate  charge  of  the  National  Museum,  and 
although  I  know  something  about  it — indeed,  know  a  good  deal  about 
it — he  knows  more  than  I. 

STATEMENT  OF  MB.  BICHABD  BATHBTTK,  ASSISTANT  8ECBETABT 
IN  CHABOE  OF  THE  NATIONAL  MUSEUM,  WA8HINOT0N,  D.  C. 

The  Chairman.  Mr.  Rathbun,  what  balance  have  you  on  hand  of 
this  fund,  on  page  48  of  the  bill? 

Mr.  Kathbun.  You  mean  the  balance  on  hand  on  the  1st  of  January, 
for  instance  ?    We  have  not  figured  the  balance  up  to  the  Ist  of  March. 

The  Chairman.  Yes. 

Mr.  Rathbun.  The  appropriation  is  $22,500,  of  which  there  is  a 
balance  of  $14,000,  against  which  there  are  outstanding  liabilities  for 
contracts  for  building  of  cases. 

The  Chairman.  How  much  are  the  liabilities? 

Mr.  Rathbun.  I  can  not  give  it  to  you  here. 

The  Chairman.  Have  they  commenced  the  construction  of  your  new 
building? 

Mr.  Rathbun.  Not  to  dig.  They  have  had  too  much  to  do  in  mak- 
ing the  plans.     Do  you  wish  this  information? 

The  (jHAiRMAN.  I  just  Want  to  ask  you,  in  view  of  the  fact  that  you 
are  going  into  a  new  building,  had  you  not  better  cut  out  the  expendi- 
ture for  furniture  and  fixtures? 

Mr.  Rathbun.  The  fact  is  this,  that  when  you  get  into  a  new  build- 
ing the  question  is  going  to  be 

The  Chairman.  I  do  not  just  understand  you. 

Mr.  Rathbun.  When  you  get  into  the  new  building  the  question  of 
building  new  cases  is  going  to  be  a  pretty  large  one.    There  will  be  a 
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great  deal  of  money  required  for  it.  In  the  note  here  it  is  explained 
very  fully  that  storage  cases  are  required  in  bringing  over  from  the 
Department  of  Agriculture  the  remainder  of  the  large  collection  of 
plants,  in  providing  for  the  insects  and  mammals  of  the  Department 
of  Agriculture,  etc.  It  is  in  those  ways  that  a  large  part  of  that 
money  is  expended. 

The  Chairman.  What  I  am  driving  at  is,  this  furniture  and  fixtures 
and  cases  which  you  are  buying  now,  can  they  be  utilized  in  your  new 
building? 

Mr.  Rathbun.  Yes,  sir;  they  are  being  made  so  that  they  can  be 
utilized  in  the  new  building. 

The  Chairman.  So,  if  you  have  been  buying  out  of  this  appropria- 
tion  

Mr.  Rathbun.  Yes;  out  of  the  current  year's- 


The  Chairman  (continuing).  And  which  will  be  out  of  any  appro- 
priation we  will  give  you  now,  are  bought  with  the  view  of  putting 
them  in  the  new  building? 

Mr.  Rathbun.  Yes,  sir. 

The  Chairman.  And  you  are  not  buying  any  that  you  will  have  to 
discard? 

Mr.  Rathbun.  No;  except,  perhaps,  a  few  plain,  temporary  storage 
cases  We  always  have  to  do  that,  when  material  is  received  in  large 
quantities  that  we  have  to  take  care  of  immediately. 

The  Chairman.  In  view  of  the  fact  that  a  large  appropriation  will 
have  to  be  made  for  furniture  and  fixtures  and  cases  for  the  new  build- 
ing, will  you  not  reduce  this  expenditure  next  year  when  your  new 
building  is  completed? 

Mr.  Rathbun.  The  building  will  not  be  completed  inside  of  four  or 
five  years;  and  from  the  St.  Louis  Exposition  we  will  probably  receive 
material  to  the  extent  of  50,000  sguare  feet  of  floor  space.  We  will 
probably  receive  enough  to  fill  half  the  present  builaing.  There  is 
the  entire  Philippine  exhibit,  which  is  made  by  the  local  government, 
but  which  under  law  comes  to  the  National  Museum  in  tliis  country. 
There  are  also  the  exhibits  which  our  own  Government  is  making 
there  and  which  will  be  preserved. 

The  Chairman.  All  that  requires 

Mr.  Rathbun.  It  requires  cases.  Otherwise  we  can  simply  store 
things  up.  Mr.  Holmes  here  has  been  making  for  St.  Louis  a  beau- 
tiful series  of  things  illustrative  of  his  department.  These  have  got 
to  te  cared  for. 

The  Chairman.  Any  further  questions  on  this  item,  gentlemen?  If 
not,  we  will  go  to  the  next. 

Mr.  Rathbun.  Heating  and  lighting.  I  do  not  see  how  any  ques- 
tions, sir,  can  be  asked  on  that. 

The  Chairman.  It  requires  the  full  $18,000? 

Mr.  Rathbun.  Yes,  sir. 

The  Chairman.  How  did  your  appropriation  come  out  ? 

Mr.  Rathbun.  Of  course^  we  have  to  run  the  heating  apparatus, 
telephones,  and  everything  electrical  out  of  this.  I  would  like  to 
say  that  the  amounts  printed  in  the  pa}-  rolls  give  a  wrong  idea  of 
the  number  of  persons  employed. 

The  Chairman.  I  do  not  understand  you.     Give  a  wrong  idea? 

Mr.  Rathbun.  Yes,  .sir;  these  tables.  For  instance,  under  heating 
and  lighting,  I  have  in  my  notes,  and  I  suppose  it  is  the  same  in  the 
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printed  table  before  you,  six  skilled  laborers;  that  means  six  different 
persons  at  different  times,  but  their  total  service  was  equal  to  only  one 
person  and  a  half  for  the  year;  it  was  not  six  persons  continuously. 

The  Chairman.  You  mean,  then,  you  did  not  keep  them  the  wliole 
year^ 

Mr.  Rathbun.  Yes;  certainly. 

The  Chairman.  You  do  not  keep  them  employed  the  year  round, 
and  it  only  averages  three  for  the  year  on  one  item  and  one  and  one- 
half  on  the  otheri? 

Mr.  Rathbun.  This  year  we  have  spent  for  coal  up  to  the  present  time 
as  much  a8  we  spent  for  the  whole  of  last  year,  even  at  the  higher 
prices  then  paid. 

The  Chairman.  How  much  have  you  spent  of  the  full  $18,000  up  to 
January  1? 

Mr.  Rathbun.  The  expenditures  up  to  the  first  of  the  calendar  year 
have  been  only  $6,000,  leaving  $12,000,  but  that  is  because  of  accounts 
not  yet  paid. 

The  (Th AIRMAN.  Not  being  paid? 

Mr.  Rathbun.  Not  being  paid. 

The  Chairman.  It  will  take  your  full  $18,000. 

Mr.  Rathbun.  Yes,  sir;  we  may  have  to  shut  down  our  heating 
before  the  proper  time. 

The  Chairman.  If  there  are  no  further  questions,  we  will  go  to  the 
next  item:  ''For  continuing  the  preservation,  exhibition,  and  increase 
of  the  collections  from  the  surveying  and  exploring  expeditions  of  the 
Government,''  and  so  forth. 

Mr.  Rathbun.  Could  that  be  passed  over  and  other  small  items  taken 
up  firsts 

The  Chairman.  1  think  we  had  better  take  them  in  order,  because 
we  will  have  to  res^^h  them  in  that  way  on  the  floor. 

Mr.  Rathbun.  Now,  Mr.  Chairman,  this  item  is  important  bec»ause 
it  relates  to  the  principal  part  of  the  work  of  the  Museum.  It  is  the 
oldest  and  principal  item  m  the  running  of  the  Museum,  and  carries 
everything  except  what  is  given  in  the  specific  items  contained  in  the 
bill.     It  carries  all  the  pay  roll,  excepting  the  few  technical  workers. 

Mr.  (tillett.  ('arries  no  pay  roll  ? 

Mr.  Rathbun.  It  carries  all  the  pa}'^  roll  except  what  is  contained  in 
three  items — furniture  and  fixtures,  heating  and  lighting,  and  building 
repairs.  Now,  for  four  years  the  appropriation  has  remained  the 
same,  $180,000,  and  the  necessity  for  the  increase  is  due  partly  to  an 
increase  in  the  amount  of  work,  and  partly  to  the  need  for  increasing 
salaries.  The  Museum  has  two  principal  functions.  The  one  is  the 
care  of  the  Government  collections,  which  was  ordered  in  the  funda- 
mental act  of  1840,  and  repeated  since. 

Soon  afterwards  the  educational  feature,  if  you  can  call  it  such,  the 
exhi])ition  of  specimens,  the  distribution  of  duplicate  specimens 
throughout  the  countrv,  and  things  of  that  sort  were  added.  Now, 
we  have  not  the  means  of  carrying  on  those  functions  as  they  should 
be  carried  on  properly.  B}^  acts  of  Congress  the  Museum  has  become 
affiliated  with  every  bureau  or  division  of  the  Government  that  has 
anything  to  do  witli  the  collecting  of  material  in  the  field.  It  is  the 
depository  for  all  of  thcii*  material.  They  must  send  it  to  the  Museum 
when  they  are  done  with  it,  even  if  they  wish  to  take  it  out  afterwards 
and  use  it;  of  course,  it  is  at  the  disposal  of  the  bureau  at  any  time; 
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but,  as  a  resting  place  where  it  shall  always  be  safe,  Congress  has 
ordered  that  all  of  the  collections  of  the  Government  go  there. 

The  Chairman.  Let  me  ask  you  right  there,  Who  determines  whether 
these  collections  that  are  made  are  of  sufficient  value  to  be  deposited? 

Mr.  Rathbun.  Oh,  but  Mr.  Chairman,  they  send  them  all  there; 
for  instance,  the  Geological  Survey  will  send  its  material  right  there. 
The  Museum  selects  the  things  which  are  deserving  of  keeping — I  say 
what  are  deserving  of  keeping,  all  are  good  for  something — and  the 
remainder  are  sent  out  to  educational  establishments  all  over  the 
country. 

The  Chairman.  You  select,  then,  what  you  deem  of  sufficient  value 
to  retain  here? 

Mr.  Rathbun.  Yes,  sir. 

The  Chairman.  And  dispose  of  the  balance  by  sending  it  out  to 
educational  institutions  and  museums,  etc.  ? 

Mr.  Rathbun.  Yes,  sir;  colleges,  high  schools,  of  every  character, 
but  always  through  Congressional  request.  Nothing  goes  out  except 
by  Congressional  request. 

The  Chairman.  I  understand.  Now,  from  the  Geological  Survey 
or  other  sources  do  you  get  very  much  stuff  over  there  that  is  worthy 
of  either  retention  here  or  distribution  to  museums  or  colleges? 

Mr.  Rathbun.  We  get  a  great  deal  which  is  worthy  of  keeping, 
and  still  it  falls  upon  the  museum  to  decide  whether  it  is  worth  Keep- 
ing or  not.  They  do  not  stop  to  decide  that— that  is,  they  have  gotten 
through  with  their  work  and  they  forward  the  material  to  us.  We 
make  the  best  of  the  question  of  throwing  things  away  or  giving  them 
away — making  them  useful  to  the  Government;  the  duplicate  material 
we  do  not  keep.  Of  course  this  work  must  be  intrusted  to  somebody; 
somebody  has  to  do  it. 

The  Chairman.  I  understand  that,  and  I  wanted  to«  know  if  it  was 
intrusted  to  some  one  who  would  go  over  it  and  not  pile  up  a  lot  of 
worthless  material. 

Mr.  Ratbbun.  Yes,  Mr.  Chairman;  the  men  who  decide  in  the 
instance  of  the  Geological  Survey  are  such  as  have  a  great  deal  to  do 
for  the  Survey;  men  whom  Mr.  Walcott  would  trust.  His  own  men 
often  assist  in  the  matter.  Everything  is  done  satisfactorily  to  Mr. 
Walcott.  In  the  Fish  Commission,  through  Mr.  Bowers,  it  is  the 
same. 

The  Chairman.  You  expended  last  year,  I  see,  of  this  fund  for  sal- 
aries and  compensation,  $159,000;  for  special  services,  $5,000;  a  total 
service  of  $164,000;  and  then  for  drawings,  iUustrations,  and  supplies, 
stationery,  and  freight,  $15,000;  a  total  of  $179,000.  Do  you  think 
that  is  absolutely  necessary  to  continue  the  work  properly  for  another 
year? 

Mr.  Rathbun.  One  hundred  and  eighty  thousand  dollars? 

The  Chairman.  One  hundred  and  eighty  thousand  dollars. 

Mr.  Rathbun.  I  think,  Mr.  Chairman^  that  unless  this  pay  roll 
item  is  largely  increased,  we  can  not  get  along.  We  are  nearing  tne  last 
ditch.  We  are  losing  our  people  right  along;  we  are  losing  them  at 
the  rate  of  two,  three,  four,  and  five  a  week.  We  can  not  keep  people 
together  on  the  salaries  we  are  pa^Mng  them.  I  have  prepared  a  little 
stiitement  here  which  shows  tnat  plainly.  There  are  179  persons. 
The  item  you  read  said  §170,000  was  paid  for  salaries,  and  our  pay  roll 
this  3^ear  will  amount  to  a  little  less  than  that— $167,000 — on  account 
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of  two  or  three  deaths.  One  hundred  and  seven  of  those  persons 
should  have  their  salaries  increased,  and  the  total  amount  of  that 
increase  ought  to  be  about  $13,000  only.  Those  are  persons  receiving 
small  salaries,  the  present  average  being  $823.  It  is  desired  to  make 
these  salaries  average  $953. 

The  CHAiRBfAN.  1  understand  you  to  say  that  the  increases  you  con- 
template would  amount  to  $30,000. 

Mr.  Rathbun.  Yes,  sir;  increases  in  salaries,  about  $13,000;  addi- 
tions to  the  staff,  about  $13,000,  making  about  $27,000,  and  the  bal- 
ance to  go  on  the  general  fund.  When  the  estimates  were  submitted 
it  was  supposed  there  would  be  more  for  the  general  fund,  but  it 
turns  out  otherwise. 

Mr.  GiLLETT.  I  would  like  to  ask  you  just  one  question.  It  says 
here:  "For  continuing  the  preservation,  exhibition,  and  increase  of 
the  collections  from  the  surveying  and  exploring  expeditions  of  the 
Government,  and  from  other  sources."    Does  that  mean  to  buy? 

Mr.  Rathbun.  Yes.  it  does;  but  the  committee  agreed  four  or  five 
years  ago  to  a  special  appropriation  for  purchase;  therefore,  while  that 
appropriation  exists,  as  given 

Mr-  GiLLETT.  It  may  as  well  be  cut  out,  then  ? 

Mr.  Rathbun.  No,  sir;  because  it  enables  us  to  send  a  man  out  into 
the  field  if  a  discoverv  is  made— if  there  is  something  announced  that 
we  want  to  get  at.  We  nuist  have  some  such  clause,  otherwise  we  are 
strapped  right  there.     There  is  nothing  to  do. 

Mr.  GiLLETT.  You  are  getting  these  enormous  gifts  every  year. 
Why  should  you  want  to  go  and  buy,  when  you  are  getting  reafly  so 
much  you  are  hampered  ? 

Mr.  Rathbun.  The  question  can  be  argued  both  ways. 

Mr.  GiLLETT.  Of  course,  you  do  not  think  you  are  getting  too  much. 
Whv  do  you  need  to  buy  any  when  you  are  getting  such  enormous  gifts  ? 

Mr.  Langley.  Will  you  allow  me  to  say  that  is  a  question  we  are 
always  asked  and  though  the  answer  is  perfectly  plain  to  us,  it  is  not 
always  equally  plain  to  the  gentlemen  to  whom  we  give  it.  Perhaps 
I  can  illustrate  it  by  supposing  that  theCongressional  Libmry  was  fed 
by  gifts  from  all  over  the  country,  largely  from  second-hand  book 
stores  and  considerably  of  things  it  did  not  want,  and  tens  and  hun- 
dreds of  thousands  of  incongruous  and  unselected  volumes  were  sent 
in.  We  should  have  to  coordinate  those  to  build  them  into  a  library; 
and  in  order  to  fill  the  gaps  should  need  to  have  means  for  doing  so. 
If  you  will  accept  that  very  brief  illustration  in  lieu  of  a  better  argu- 
ment, I  can  offer  it  in  regard  to  these  things  of  which  Mr.  Rathbun 
speaks. 

Mr.  Rathbun.  The  purchase  item  comes  later  on,  but  this  is  simply 
to  permit  of  other  means  of  obtaining  material.  Now,  for  instance, 
we  get  material  by  exchange 

Mr.  Gillett.  You  do  not  need  mone3'for  that? 

Mr.  Rathbun.  Not  for  that;  and  then  we  receive  material  by  dona- 
tion besides  the  Government  sources.  Now,  we  must  have  some  means, 
and  it  was  intended  this  year  to  actually  enter  upon  some  expedition 
in  order  to  add  to  the  collections  in  certain  departments. 

Mr.  GiLLETT.  What  departments? 

Mr.  Rathbun.  They  would  be  departments  in  which  field  work  is 
necessary. 
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Mr.  GiLLETT.  Can  you  specify  ? 


Mr.  Rathbun.  It  is  pretty- .hard.     In  the  lines  of  geological 

Mr.  GiLLETT.  I  do  not  wish  you  to  take  any  time  on  it. 

The  Chairman.  1  desire  to  call  your  attention  to  certain  charges  of 
mismanagement  made  in  a  letter  addressed  to  this  committee  by  a  Mr. 
Mohl.  Are  you  familiar  with  the  charges  he  makes?  If  so,  please 
advise  us  as  to  their  truthfulness. 

Mr.  Rathbun.  In  regard  to  the  mismanagement  of  the  Museum, 
the  statement  is  false.  In  regard  to  the  increase  in  pay  of  the  laborers. 
they  are  deserving  of  an  increase.  To  reply  on  the  management  of 
the  Museum  is  embarrassing,  as  the  Secretary  is  the  one  wno  placed 
me  in  direct  charge  of  that  establishment. 

The  Chairman.  So  far  as  you  know  the  charges  of  mismanagement 
are  not  well  founded,  I  understand  j^ou  to  say? 

Mr.  Rathbun.  Yes,  sir.  And  I  would  say  further  that  Mr.  Mohl 
is  causing  much  trouble  among  the  laborers  of  the  Museum. 

The  Chairman.  ''For  purchase  of  specimens  to  supply  deficiencies 
of  collections  in  the  National  Museum,  $10,000.'' 

Mr.  Rathbun.  That  is  the  clause  or  item  which  was  put  in  by  Mr. 
Cannon  some  four  or  five  years  ago  in  order  to  have  it  specific. 

The  Chairman.  I  see  that  on  July,  1903,  you  had  a  balance  of 
$4r,000.  Did  you  have  liabilities  covering  that  amount,  or  does  that 
^o  back? 

Mr.  Rathbun.  For  1903?  Oh,  yes,  sir;  you  see  the  trouble  is  that 
our  purchases  are  made  over  such  a  large  area— in  Australia,  Eng- 
land, Japan,  China — and  it  is  sometimes  difiicult  to  get  the  bills. 

The  Chairman.  Yes;  I  understand  that;  but  what  I  ask  is,  did  you 
have  outstanding  liabilities  to  cover  this  ^,000  ? 

Mr.  Rathbun.  On  the  1903  appropriation?     Yes,  sir. 

Mr.  GiLLETT.  Suppose  you  aid  not  have  any  sum  with  which  to 
purchase  specimens,  would  it  hamper  the  Museum  particularly? 

Mr,  Rathbun.  Yes,  sir.  It  depends,  of  course,  entirely  upon  Con- 
gress what  the  National  Museum  shall  be  to-day — absolutely.  Every 
civilized  government  in  this  world,  and  most  uncivilized  ones,  or  such 
as  are  now  becoming  civilized,  have  museums  of  the  government,  in 
which  they  attempt  to  bring  together  material  which  shall  serve 
the  purposes  of  the  government,  the  purposes  of  students,  and,  if 
need  be,  to  instruct  the  public.  And  it  would  mean  greatly  limiting 
the  field  if  you  depended  upon  what  you  received  from  persons  or 
survevs,  which  have  not  the  means  of  choosing  what  they  gave.  There 
would  be  no  choice.  You  would  have  only  what  they  gave  you.  I 
mean  whether  it  was  the  government  or  the  individual. 

The  Chairman.  Now,  let  me  ask  you,  who  determines  the  value  of 
this  s.tuff  you  purchase?     Do  you  have  a  board? 

Mr.  Rathbun.  It  amounts  to  that;  yes,  sir.  The  fact  is,  objects 
offered  for  sale  almost  always  have  market  prices.  All  of  these  pur- 
chases go  through  the  hands  of  three  or  four  persons  before  any  action 
is  taken. 

The  Chairman.  They  determine  that  they  are  necessary' ? 

Mr.  Rathbun.  Yes,  sir. 

The  Chairman.  And  then  next  the  price? 

Mr.  Rathbun.  Next  the  price. 

Mr.  (tillett.  I  suppose  the  reason  you  want  to  buy  is  because  the 


102  SUNDRY    CIVIL    BILL.  ^ 

collection  would  not  be  scientiiicall,y  complete.  It  might  be  just  as 
int-eresting  to  the  public  who  came  to  see  it,  but  there  might  be  gaps, 
and  it  is  to  till  those  gaps  that  you  want  this  money,  is  it  not? 

Mr.  Rathbun.  Yes,  sir;  maml}'  the  scientific,  but  it  applies  also  to 
the  other.  Let  me  say,  Mr.  Chairman,  if  I  nmy^  that  within  two 
weeks  we  have  lost  a  fine,  large  collection  of  lepidoptera  of  the  Philip- 
pine Islands.  It  was  unique  and  has  been  purchased  in  Europe.  W  e 
could  not  buy  it.  It  was  a  shame  that  we  had  not  the  means  some  way 
of  keeping  that  collection,  which  contained  all  the  important  types 
that  have  been  described.  It  was  taken  right  out  of  our  hands;  tnat 
is  all. 

Mr.  GiLLETT.   Who  owned  it? 

Mr.  Rathbun.  Dr.  George  Semper,  one  of  the  most  prominent 
naturalists  in  the  world. 

Mr.  (iiLLETT.  That  is  gone;  you  can  not  buy  it  now? 

Mr.  Rathbun.  No,  sir;  it  is  gone,  I  am  sorry  to  say. 

The  Chairman.  Are  there  any  further  questions?  If  not,  we  will 
goto  page  50,  '^For  purchase  of  books,  pamphlets,  and  periodicals 
for  reference  in  the  National  Museum."  How  much  have  vou  on  hand 
ofthe*2,000? 

Mr.  Rathbun.  I  think,  sir,  there  is  comparatively  little  on  hand, 
though  the  account  maj^  show  more.  On  January  1  the  balance 
showed  $729. 

The  Chairman.  The  next  item,  "  For  repairs  to  buildings,  shops,  and 
sheds,  National  Museum,  including  all  necessary  labor  and  material/' 

Mr.  Rathbun.  Ma}^  I  not  ask  that  the  question  of  books  be  given 
consideration?  It  is  a  very  important  one.  I  do  not  mean  here  now, 
but  I  mean  carefully  considered. 

The  Chairman,  in  regard  to  this  item  "For  repairs  to  buildings 
and  sheds?". 

Mr.  Rathbun.  The  building  repairs,  yes,  sir.  We  have  asked  a 
little  increase  in  that.  It  is  a  small,  specific  sum.  Beg  pardon,  I  am 
probably  on  another  item. 

Mr.  (jiLLETT.  You  are  on  the  next  one.     It  is  $15,000. 

The  Chairman.  Can  not  3'ou  get  along  with  less  than  $15,000? 

Mr.  Rathbun.  Yes,  sir;  we  can,  but  just  as  sure  as  we  do  our  Mu- 
seum roof  will  go  in  on  us. 

The  Chairman.  We  do  not  want  your  roof  to  go  in. 

Mr.  Rathbun.  Mr.  Chairman,  we  have  got  to  rebuild  the  Museum 
roof,  and  if  you  will  let  us  have  this  appropriation  we  will  rebuild  it 
from  this  item,  though  we  can  not  do  it  in  one  year.  We  have  got  to 
put  on  a  new  covering.  Wo  have  had  four  experts  examine  it  within 
a  few  days,  and  there  is  nothing  to  do  but  take  the  present  roof  off, 
and  we  will  take  it  off  in  sections. 

The  Chairman.  You  can  do  it  from  this  appropriation? 

Mr.  Rathbun.  We  can  not  finish  it.  It  may  take  three  years.  We 
are  saving  something  from  the  current  year's  appropriation,  so  as  to 
do  something  when  flie  weather  gets  pleasant. 

The  Chairman.  Now,  "For  rent  ot  workshops  and  temporary  stor- 
age quarters."    You  ask  for  an  increase  of  $180? 

Mr.  Rathbun.  That  is  a  specific  thing,  as  you  can  see.  We  have 
got  to  leave  that  building  unless  we  can  increase  the  rent. 

The  Chairman.  That  is  absolutel}''  necessary  ? 

Mr.  Rathbun.  If  we  move,  we  would  simply  be  at  a  loss  whrit  to 
do.     It  is  a  small  item. 
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The  Chairman.  *'For  postage  stamps  and  foreign  postal  cards;"  do 
you  use  the  $500? 

Mr.  Rathbun.  Yes,  sir;  we  use  it. 

The  Chairman.  In  regard  to  the  item,  ''For  the  necessary  expenses 
of  keeping  the  National  Museum  open  to  the  public  on  Sundays;"  you 
have  not  done  that  heretofore  'i 

Mr.  Rathbun.  We  have  not  had  the  money.  That  is  a  matter  which 
rests  with  Congress,  whether  it  wants  to  do  it  or  not. 

The  Chairman.  If  wo  want  to  keep  it  open  it  will  cost  $12,000,  and 
if  we  do  not  care  to  do  it  the  item  can  go  out  i 

Mr.  Rathbun.  We  hope  it  will  be  kept  in,  to  some  extent,  anyway. 

Mr.  Gardner.  That  includes  the  week-day  nights  also? 

Mr.  Rathbun.  All  the  week-day  nights,  or  half  of  the  week-day 
nights. 

The  Chairman.  '' Building  for  National  Museum;"  that  goes  out. 
*'For  continuing  the  construction  of  the  building  for  the  National 
Museum,  and  for  each  and  every  purpose  connected  with  the  same, 
$300,000." 

Mr.  Rathbun.  Mr.  Chairman,  the  construction  and  the  management 
of  the  finances  were  placed  by  Congress  in  the  hands  of  Mr.  Bernard 
R.  Green.  He  sent  m  that  item  and  asked  to  have  it  submitted  last 
fall. 

The  Chairman.  He  knows  about  this  \temi 

Ms.  Rathbun.  He  knows  about  it,  but  he  is  out  of  the  country  and 
will  not  l>e  here  until  the  17th. 

The  Chairman.  He  will  be  here  on  the  17th  of  this  month  ? 

Mr.  Rathbun.  He  knows  about  it;  and  I  do  not  know. 

The  Chairman.  He  will  be  here  by  the  17th  of  March  ? 

Mr.  Rathbun.  He  will  be  here  by  the  17th. 

NATIONAL  ZOOLOGICAL   PARK. 

» 

The  Chairman.  For  the  National  Zoological  Park  you  had  $95,000 
last  3'ear.  '*  For  continuing  the  construction  of  roads,  walks,  bridges, 
water  suppl}-,  sewerage,  and  dminage,"  and  improving  of  grounds, 
and  so  forth,  $95,000  expended. 

Mr.  Langley.  Ninety-five  thousand  dollars  was  given  last  year. 
It  will  be  expended. 

The  Chairman.  What  have  you  done?  Have  you  got  a  report 
somewhere  that  shows.  Professor? 

Mr.  Langley.  I  can  say  verbally  now  that  we  have  improved  the 
roads,  and  that  we  have  put  up  a  number  of  bear  pits  and  other  minor 
constructions,  and  we  are  particularly  desirous  of  putting  up  an 
animal  house  which  may  serve  for  the  better  care  of  animals  which 
are  now  dying  from  being  placed  in  quarters  which  are  unsuitable  for 
them.  We  are  attempting  to  build  that  mammal  house — I  should  not 
call  it  a  mammal  house;  I  should  call  it  an  animal  house — we  are 
attempting  to  build  that  animal  house  out  of  that  appropriation 
without  now  asking  any  special. appropriation  for  it. 

The  Chairman.  Did  you  not  make  a  mistake  in  buying  the  animals 
before  vou  had  a  house  to  put  them  in  ? 

Mr.  Langley.  We  have  bought  the  animals,  not  too  many  of  them, 
and  they  are  suffering,  among  other  things,  from  being  kept  in  one 
house. 
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The  Chairman.  The  question  was,  did  you  uot  make  a  mistake  in 
buying  the  animals  before  you  had  a  place  to  put  them  in? 

Mr.  Langley.  The  animals  were  very  largely  gifts.  We  can  not 
very  well  refuse  them.     They  are  only  partly  purchases. 

ifhe  Chairman.  If  you  had  $96,000  again,  do  you  think  you  can 
go  ahead  out  of  that  appropriation  and  continue  the  construction  of 
this  house? 

Mr.  Langley.  I  certainly  should  wish  to  have  more,  but  1  will  not 
deny  that  we  can  go  on  at  the  rate  we  are  going  now  and  in  course  of 
time  build  the  house  out  of  it. 

The  Chairman.  *'  For  ac(jUirement  of  the  tract  of  land  lying  between 
the  present  eastern  boundary  of  the  National  Zoological  Park  and  the 
new  highway  to  be  established  by  the  District  of  Columbia  from  Adams 
Mill  road  to  Kenosaw  avenue,  and  also  of  the  tract  lying  between  the 
present  western  boundary,"  and  so  forth,  $60,000,  '"said  tract  to  be 
acquired  by  purchase  or  condemnation." 

Mr.  Gardner.  About  what  is  the  acreage  of  that  tract? 

Mr.  Langley.  I  should  say,  speaking  in  round  numbers,  this  involves 
a  purchase  of  something  like  4  acres. 

Mr.  Gardner.  Four  if 

Mr.  Langley.  Something  like  4  acres. 

The  Chairman.  Before  we  go  to  that,  let  me  ask  you  how  much  will 
the  animal  house  cost  when  complete?  , 

Mr  Langley.  The  animal  house,  when  complete,  will  cost  some- 
thing like  $40,000. 

The  Chairman.  Go  ahead  with  this  item. 

Mr.  Langley.  This  land,  which  is  separately  recommended  by  the 
Commissioners,  lies  both  on  the  west  ana  east  sides  of  the  park,  in  the 
form  of  a  narrow  strip.     [Explains  on  the  map.] 

Mr.  Gardner,  Sixt}^  thousand  dollars  is  to  buy  the  4  acres  of  land? 

The  Chairman.  They  are  running  a  road  around  the  park  ? 

Mr.  Langley.  A  road  around  the  park.  We  are  permitted  to  have 
a  definite  boundary,  but  it  should  not  be  occupied  b}^  the  l>acks  of 
houses. 

Mr.  Gardner.  What  is  there  about  this  land  that  it  should  be  worth 
$60,000? 

Mr.  Langley.  I  can  only  say  I  bought  neighboring  land  some  four- 
teen years  ago  and  paid  $1,000  an  acre  for  it.  Since  the  Government 
has  owned  it  the  price  has  risen  enormously.  I  do  not  know  about 
this  question  intimately,  but  I  am  sure  this  rate  per  acre  is  rather  low 
than  high,  at  the  present  prices. 

The  Chairman.  We  are  obliged  to  you,  gentlemen. 


March  4,  1904. 

STATEMENT  OF  MB.  E.  B.  DASKAM,  CHIEF  OF  THE  DIVISION  OF 
PUBLIC  MONEYS,  TREASTJRT  DEPARTMENT. 

contingent  expenses,  independent  treasury. 

The  Chairman.  Mr.  Daskam,  please  turn  to  page  57  of  t'ne  bill 
before  you,  to  the  first  item  for  contingent  expenses,  Indep  endent 
Treasury.  You  had  $220,000  for  the  current  year.  What  l^alance 
have  you  on  hand?  \ 
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Mr.  Daskam.  Sixty  thousand  dollars  on  hand,  and  we  will  have  to 
ask  for  a  deficiency  of  at  least  $20,000. 

The  Chaibman.  Why  is  it?  You  ask  for  $220,000  and  we  gave  it 
to  you.     What  is  the  oeca^sion  for  the  deficiency? 

Mr.  Daskam.  We  hoped  that  would  be  enou|2fh,  but  it  is  something 
we  can  not  govern,  Mr.  Chairman. 

The  Chairman.  Explain  what  this  money  is  expended  for,  and  why 
you  can  not  foresee. 

Mr.  Daskam.  The  bulk  of  it,  nine-tenths  of  it,  is  for  tmnsfer  of 
public  monev — all  the  transfers  between  the  Treasurj^  of  the  United 
States  and  the  subtreasuries,  and  between  the  subtreasuries  and  the 
mints  and  collectors  of  customs  and  public  oflicers  genemlly.  Under 
general  regulations  they  are  required  to  deposit  with  the  subtreasury 
as  often  as  the  amount  makes  $1,000,  and  send  it  in  by  express.  They 
do  not  know  the  amounts,  and  we  do  not  either,  in  advance. 

The  Chairman.  How  much  of  this  money  was  expended  last  year 
for  freight  and  transportation  charges? 

Mr.  Daskam.  For  1903  we  asked  for  $200,000,  and  then  a  deficiency 
of  $20,000,  and  even  then  had  to  pay  twenty-six  thousand-odd  dollars, 
making  $246,390  expended  for  1903,  so  that  for  this  fiscal  year  1  asked 
for  $220,000,  hoping  to  get  through  with  that.  But  as  it  runs  along  it 
takes  about  $1,600  a  month  more,  and  that  would  be  in  all  $240,000. 

The  Chairman.  What  proportion  is  expended  for  express  charges 
and  transportation  generally^ 

Mr.  Daskam.  Nine-tenths  of  the  whole  appropriation.  You  will 
see  it  in  the  estimates  published  every  year. 

The  Chairman.  What  is  the  other  portion  of  it  used  for? 

Mr.  Daskam.  For  little  things  re(j[uired  in  the  subtreasuries — in  the 
ofiiees  of  the  nine  assistant  treasurers— stamps,  stationery,  electrical 
appliances,  and  machines,  typewriters,  and  so  forth. 

The  Chairman.  You  will  need  your  full  estimate  for  next  vear — 
$240,OO^J? 

Mr.  Daskam.  Yes,  sir. 

transportation  of  silver  coin. 

•The  Chairman.  The  next  item  is  for  transj)ortation  of  silver  coin. 

Mr.  Daskam.  That  is  in  the  same  condition.  The  law  requires  us 
to  f-end  this.  We  asked  for  $100,000  for  1903;  but  before  the  year 
was  out  we  had  a  deficiency  of  S15,000,  and  even  with  that  we  ran 
short,  and  the  accounting  oflicers  found  a  balance  due  of  $5,442.70, 
which  made  in  all  $120,442.72. 

The  Chairman.  Where  does  most  of  this  call  come  from? 

Mr.  Daskam.  From  banks,  bankers,  and  business  people.  Whoever 
wants  a  thousand  dollars  in  silver,  fractional  or  standard,  can  send  a 
thousand  dollars  to  the  subtreasury  and  the  silver  is  shipped  to  them. 

The  Chairman.  Then  we  have  to  pay  the  express  charges? 

Mr.  Daskam.  Yes;  from  the  subtreasury  to  the  outlying  people; 
under  the  law  which  requires  the  Secretary  of  the  Treasury  to  send 
silver  to  any  person  who  asks  for  it. 

The  Chairman.  The  law  requires  it  when  any  person  deposits  as 
much  as  $1,000? 

Mr.  Daskam.  Yes;  or  multiples  of  it,  or  $500,  or  less. 

The  Chairman.  What  is  the  lowest  amount  of  silver  that  can  be 
called  for? 
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Mr.  Daskam.  Seventy  dollars  can  be  sent  by  registered  mail  at  the 
expense  of  the  sender. 

The  Chairman.  Any  person  sending  in  $70  by  registered  mail  to 
the  subtreasury  ? 

Mr.  Daskam.  Yes;  they  deposit  that  amount  with  the  subtreasury^, 
and  the  subtreasury^  will  send  by  registered  mail  $70.  That  is  the 
amount  of  registered-mail  package  by  weight.  That  is  the  highest 
limit  permissfi)le  by  mail. 

The  Chairman.  In  the  case  of  express  packages,  under  the  law  can 
j'ou  ask  for  as  little  as  $100? 

Mr.  Daskam.  Yes,  sir. 

The  Chairman.  Then  I  have  the  right,  if  I  want  to  exchange  $100 
of  paper  currency  for  100  silver  dollars,  to  send  it  to  any  subtreasurAS 
and  under  the  law  they  must  ship  me  the  silver? 

Mr.  Daskam.  Yes,  sir;  this  appropriation  is  used  for  that  purpose. 

The  Chairman.  What  proportion  of  this  money  is  called  for  by 
banks? 

Mr.  Daskam.  The  bulk  of  it  by  banks  and  bankers. 

The  Chairman.  What  proportion? 

Mr.  Daskam.  Probably  nine-tenths  of  it. 

The  Chairman.  At  least  nine-tenths  of  this  expense  that  we  pa\'  for 
the  shipment  of  silver  coin  is  for  shipments  to  banks? 

Mr.  Daskam.  Yes;  and  the  banks  get  it  for  their  customers. 

The  Chairman.  Go  the  next  item,  transportation  of  minor  coin. 

TRANSPORTATION  OF  MINOR  COIN. 

You  ask  for  $20,000? 

Mr.  Daskam.  Yes;  that  is  under  a  similar  law.  We  are  obliged  to 
send  minor  coin  to  people  who  ask  for  it. 

The  Chairman.  How  much  did  you  expend  last  j^ear — the  fiscal  year 
of  1903^ 

Mr.  Daskam.  We  asked  for  $15,000,  and  it  was  not  quite  enough. 
We  needed  $2,255  more  than  that.  This  year,  1904,  we  asked  tor 
$15,000,  but  we  have  now  got  only  $4,000  left,  so  I  will  ask  for  a  deti- 
ciencv  of  about  $3,000.  For  the  coming  vear,  1905,  our  estimate  is 
$20,000. 

The  Chairman.  So  you  could  get  along  next  year  with  about  $18,000, 
could  you  not? 

Mr.  Daskam.  So  far  as  we  know.     Sometimes  we  do  not  expend  all. 

The  Chairman.  You  estimate  for  $20,000? 

Mr.  Daskam.  I  ask  for  $20,000  for  1905  for  the  reason  that  for 
1904 — and  we  have  five  months  yet  to  go — we  have^only  $4,000  left, 
and  the  supposition  is  that  the  demand  will  still  increase  for  a  while. 

The  Chairman.  If  there  are  no  questions,  we  will  go  on  to  the  next 
item,  recoinage  of  gold  coins. 

RECOINAGE   OF  GOLD   COINS. 

Mr.  Daskam.  That  is  simply  recoining  the  light-weight  gold  in  the 
Treasury.  Under  the  law  you  can  take  gold  coins,  legal  tender,  for 
their  nominal  value  when  they  are  not  abraded  below  a  certain  extent, 
but  there  comes  a  point  where  a  gold  coin  gets  right  on  the  notch,  ^md 
it  is  then  down  as  low  as  it  can  be  taken  in  the  Treasury.    The^ 
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urv  does  not  put  it  out  again,  and  consequently  the  light-weight  gold 
coins  of  that  character  gradually  increase  in  the  subtreasury,  and  from 
time  to  time  we  send  them  to  the  mint  for  recoinage;  and  this  appro- 
priation is  to  pay  for  the  recoinage. 

The  Chairman.  What  did  you  pay  for  that  purpose  in  1903? 

Mr.  Daskam.  We  got  $6,000,  and  spent  only  half  of  it.  This  year 
we  got  ^,000,  and  it  is  now  all  gone.  We  do  not  know  whether  there 
will  be  any  more  this  yetir,  and  so  I  do  not  ask  for  the  appropriation. 
If  there  is  any  more,  we  will  have  the  accounting  officers  estimate 
for  it. 

The  Chairman.  That  is,  your  estimate,  $7,000,  for  1905? 

Mr.  Daskam.  Yes,  sir. 

STATSMENT  OF  MR.  W.  W.  ELDRIDOE,  CHIEF  OF  DIVISION   OF 
ISSUES,  OFFICE  OF  COMPTROLLER  OF  CTJRRENCT. 

EXPENSES   OF  NATIONAL   CURRENCY. 

The  Chairman.  For  distinctive  paper,  including  express,  mill,  and 
other  necessar}^  expenses,  you  have  had  $24,000  for  1904,  and  j^ou  ask 
for  S41.761  for  1905. 

Mr.  ELDRiDCfE.  Yes,  Mr.  Chairman,  that  is  the  result  of  the  large 
increase  in  the  new  banks  organized,  as  well  as  of  the  extensions  of  char- 
ters for  this  special  year — the  expiration  of  charters  and  the  exten- 
sions of  charters  both  for  the  first  and  second  extensions.  We  have 
more  banks  extended,  second  extensions,  in  that  year  than  in  any  other 
year  in  the  existence  of  the  banks.  There  are  818  banks  to  be  extehded, 
and  that  is  four  or  five  times  more  than  we  ever  had  before.  This 
will  provide  for  the  note  issues  at  the  first  extension,  with  the  prob- 
able reprints  during  the  year.  We  calculate  to  print  for  banks  about 
twice  a  year.     That  is  the  principal  item  for  increase. 

Mr.  Benton.  Does  the  Grovernment  pay  for  printing  the  notes? 

Mr.  Eldridge.  Yes,  sir;  the  expense  is  paid  by  an  appropriation 
from  Congress. 

Mr.  Benton.  Where  a  bank  extends  its  charter  you  reprint  all  the 
notes  i 

Mr.  Eldridcje.  Section  6  of  the  act  of  July  12,  1882,  provides  for 
the  reissuing  of  notes  on  the  extension  of  the  cnarter.  If  we  have  any 
old  money  in  the  vaults  we  destroy  it,  but  the  bank,  under  the  law,  is 
obliged  on  extension  to  order  new  plates  and  new  printing  entirely. 

Mr.  Benton.  Who  pays  for  this  work? 

Mr.  Eldridge.  The  banks  pa}'  for  the  engraving  of  their  plates.  The 
Government  paj^s  for  the  paper  and  the  printing  of  the  notes.  There 
is  a  clause  in  the  original  banking  law  providing  that  all  expenses  for 
national  currency  shall  be  paid  out  of  the  tax  on  banks.  That  is  turned 
into  the  Treasury  and  you  reappropriate  it.  We  get  back  ten  or  fifteen 
times  as  much  as  the  expense  amounts  to.  The  tex  originally  covered 
capital  and  deposits  as  well  as  circulation.  The  tax  on  deposits  and 
capital  and  deposits  was  abolished  in  1881.  The  tax  is  now  only  on 
circulation,  but  the  banks  have  paid  into  the  Treasury  since  the  organi- 
zation of  the  system  something  above  $16,000,000,  whereas  the  expense 
to  the  Government  has  been  less  than  $20,000,000. 

The  Chairman.  On  page  60  of  the  bill  is  an  item  headed  "  Distinc- 
tive paper  for  United  States  securities." 
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DISTINCTIVE   PAPER  FOB  UNITED  STATES  SECURITIES. 

Do  you  have  charge  of  that? 

Mr.  Eldridge.  No,  sir;  those  are  United  States  notes.  That  esti- 
mate is  given  by  the  Treasurer  of  the  United  States,  and  is  explained 
in  detail  in  a  note  in  the  estimates. 

STATEMENT  OF  MR.  E.  C.  JOHHSOH,  CHIEF  OF  BTAMP  DlVISIOir, 
INTERNAL  REVENTJE  BTJREATJ. 

paper  and  stamps. 

The  Chairman.  You  will  notice  on  page  56  of  the  bill  that  3-01^  have 
increased  your  estimate  from  $65,000  to  $70,000;  that  is,  you  had  for 
the  present  year  $65,000,  and  for  1905  you  ask  for  $70,000.  Please 
explain  to  the  committee  the  necessity  for  this  increase. 

Mr.  Johnson.  Last  year  we  had  a  deficit  of  over  $10,000  on  the 
appropriation  of  $65,000.     We  paid  $75,500  for  paper. 

The  Chairman.  That  was  in  1903? 

Mr.  Johnson.  Yes,  sir. 

The  Chairman.  Where  did  you  g'et  the  money? 

Mr.  Johnson.  There  was  a  deficit  of  $10,500, 1  think,  in  the  urgent 
deficiency  bill  for  this  year. 

The  Chairman.  So  you  think  it  is  absoluteh^  necessary  to  have 
$70,000  for  the  coming  year? 

Mr.  Johnson.  I  think  so. 

The  Chairman.  What  is  the  cause  of  the  increase  in  this  item? 

Mr.  Johnson.  There  has  been  a  constant  increase  in  the  issue  of 
internal-revenue  stamps  from  year  to  year — probably  a  normal  increase 
of  5  or  6  per  cent,  due  to  the  growth  of  the  business  interests  of  the 
country. 

The  Chairman.  It  is  due  to  the  natural  growth  of  the  business 
interests — the  sale  of  more  stamps  each  year? 

Mr.  Johnson.  "Yes,  sir;  to  the  natural  growth.  For  the  past  twelve 
months  there  has  been  a  remarkable  increase  in  the  heavier  class  of 
stamps.  What  I  mean  to  say  is  in  the  stamps  that  are  upon  the 
heaviei'  paper,  for  tobacco  products.  They  have  called  for  larger 
issues  than  ever  before  in  the  history  of  the  Government  by  very  con- 
siderable amounts. 

The  Chairman.  Can  you  give  us  those  ? 

Mr.  Johnson.  Largely  the  smoking- tobacco  stamps — I'i  ounces,  2 
ounces,  and  2^  ounces,  and  also  the  plug  cut  in  5,  10,  and  20  pounds. 

The  Chairman.  Anything  in  addition  to  tobacco? 

Mr.  Johnson.  The  increase  on  distilled  spirits  and  the  increase  on 
documents  would  not  materially  affect  the  stamps,  because  of  the  large 
values  on  small  quantities  of  paper.  It  would  not  affect  the  paper 
output.  Of  course  you  understand  when  we  were  printing  documen- 
tary stamps  we  might  increase  the  revenues  of  the  Government  $30,- 
000,000  or  $40,000,000  without  increasing  the  expense  for  paper, 
because  a  sheet  of  the  paper  would  be  worth  fifty  times  as  luuch  as  a 
sheet  of  tobacco  stamps,  and  therefore  the  income  does  not  depend 
much  on  the  cost  of  stamps  and  papers,  but  it  is  rather  the  output  of 
various  classes  of  stamps  that  mases  the  increase  in  paper  necessary. 
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March  1,  1904. 
MARINE  HOSPITALS. 

ST ATEMEITT  OF  DR.  WALTER  WYMAN,  roRGEON-GENERAL  PXTBLIC 
HEALTH  AND  MARIHE-HOSPITAL  SERVICE. 

CAIRO,  ILL. 

The  Chairman.  Doctor,  you  will  notice  on  page  31  of  the  bill,  under 
"  Marine  hospitals,"  that  you  ask  first  for  Cairo,  111.,  marine  hospital, 
for  addition  to  attendants'  quarters,  $5,000.  What  kind  of  quarters 
have  you  down  there  now  ? 

Doctor  Wyman.  The  addition  to  the  quarters  for  attendants  is 
intended  to  be  an  extension  to-the  building  now  used  for  laundry  (in 
the  basement),  kitchen  (on  the  first  floor),  and  attendants'  quarters  (on 
the  second  floor),  where  they  are  greatly  crowded — and  Cairo  is  a  hot 
place. 

The  Chairman.   What  class  of  attendants? 

Doctor  Wyman.  Nurses,  and  engineer,  and  yardmen. 

The  Chairman.  How  much  of  a  building  have  you  at  Cairo? 

Doctor  Wyman.  We  have  quite  a  good  hospital  there,  a  surgeon's 
residence,  and  an  executive  buildiu)^,  with  wards  attached,  on  the 
pavilion  plan — mostly  one-stor}^  buildmgs  except  the  laundry  building, 
-which,  as  I  have  just  stated,  contains  also  the  Kitchen  and  attendants 
quarters. 

The  Chairman.  Is  there  not  some  other  place  in  the  building  where 
you  could  accommodate  them  ? 

Doctor  Wyman.  I  have  made  inquiry,  and  I  can  not  find  any  other 
way  of  making  them  comfortable.  It  is  a  fine  institution  in  other 
respects,  and  very  complete. 

The  Chairman.  How  many  inmates  do  you  usually  have^ 

Doctor  Wyman.  Cairo  is  a  very  important  pomt,  being  at  the 
junction  of  the  Ohio  and  Mississippi  rivers.  It  is  one  of  our  principal 
stations  on  the  Ohio  and  Mississippi,  and  the  number  of  the  inmates 
varies  according  to  season.  In  the  wintertime  we  probably  have  an 
average  of  25  patients  in  this  hospital. 

CHICAGO,   ILL. 

The  Chairman.  Go  to  the  next  item:  Chicago,  111.,  marine  hospital, 
for  surgeons'  quarters,  §15,000.  Where  have  the  surgeons  been  liv- 
ing before? 

Doctor  Wyman.  In  the  hospital  building.  This  estimate  is  in  accord- 
ance with  the  general  plan  of  having  the  medical  officers — that  is, 
officers  in  command  of  stations — to  reside  outside  of  the  hospital 
proper. 

The  Chairman.  You  have  quite  a  plant  over  there? 

Doctor  Wyman.  Yes;  quite  a  fine  plant  at  Chicago. 

The  Chairman.  That  is  the  sole  reason  for  wanting  to  change— the 
policy  of  separating  the  surgeons  from  the  hospital  ? 

Doctor  Wyman.  There  is  another  reason,  hy  taking  the  quartei-s 
from  the  officers  it  will  make  more  room  for  ward  purposes. 

Mr.  Gardner.  There  is  no  complaint,  but  that  these  quarters  are 
good  now? 

Doctor  Wyman.  No;  they  are  good  quarters. 
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KEY  WEST,    FLA. 

The  CHAiRJVfAN.  Now,  ffo  to  the  next  item.  Key  West,  Fla.,  marine 
hospital:  For  ward  building,  $30,000;  for  extension  of  breakwater, 
$5,000;  in  all,  *35,000.     What  have  we  down  there  now? 

Doctor  Wyman.  We  have  now  a  beautiful,  but  very  small  hospital. 
It  is  not  adequate  to  our  needs  in  ward  space.  Three  or  four  years 
ago  we  tried  to  piece  out  the  ward  space  by  the  purchase  of  a  portable 
building — a  sort  of  tent  building — thinking  it  would  suffice  to  enable 
us  to  get  along;  but  we  can  not.  That  is  about  worn  out.  There  are 
no  quarters  there  for  the  medical  officer  excepting  in  the  building 
itself.  It  is  a  two  story  building  and  it  is  supposed  to  hold  the  medical 
officer,  the  pharmacist,  and  the  attendants,  as  well  as  patients,  and  there 
is  not  room  enough. 

The  Chairman.  You  still  have  that  movable  building  there  ? 

Doctor  Wyman.  Yes,  sir;  it  is  still  there. 

NEW   YORK,  N.  Y. 

The  Chairman.  Go  on  now  to  the  next  item.  New  York  marine  hos- 

Sital:  For  boiler  house  and  power  plant,  including  isolation  ward, 
isinfecting  house,  etc.,  $70,000;  for  renovation  of  hospital  building, 
$175,0U0;  for  officers'  quarters,  $25,000;  for  improvements  of  road- 
ways, etc.,  $14,000;  in  all,  $284,000.  That  is  the  place  we  were 
debating  about  buying? 

Doctor  Wyman.  Yes,  and  we  bought  it. 

The  Chairman.  What  have  we  got  on  our  hands? 

Doctor  Wyman.  A  magnificent  place  on  our  hands,  and  we  made  a 
tine  bargain  for  the  United  States.  We  paid  $250,000  for  this  property. 
It  is  a  tine,  big  stone  structure.  The  walls  are  in  good  condition,  but 
the  interior  is  much  in  need  of  repair;  but  it  is  very  old.  The  build- 
ing is  fifty  or  more  vears  old. 

The  Chairman.  We  are  awfully  hard  up  this  j^ear.  General.  Could 
you  not  cut  this  out  now  and  tell  us  what  is  absolutely  necesjsary  for 
the  present? 

Doctor  Wyman.  Well,  Mr.  Chairman,  if  I  can  do  it  without  preju- 
dice to  the  matter  hereafter,  I  will. 

The  Chairman.  I  wish  you  would  recommend  just  what  is  necessary 
thi«  year  to  make  that  comfortable  until  next  Congress,  and  then  we 
will  take  up  the  plans  for  improvement. 

Doctor  Wyman.  I  was  gomg  to  say,  if  it  could  be  done  without 
prejudice  to  the  ultimate  granting  of  this,  I  would  say  we  could  get 
along  this  year  until  next  year. 

PORT   TOWNSEND,  WASH. 

The  Chairman.  The  next  item  is  Port  Townsend,  Wash.,  marine 
hospital:  For  building  for  laboratory,  necrops3%  and  disinfecting, 
$3,000.     How  about  that  item  ^^ 

Doctor  Wyman.  We  have  a  fine  hospital  there,  comparatively  new. 
I  think  it  has  been  built  only  four  or  five  years,  and  the  accoiumodn- 
tions  asked  for  in  this  estimate  have  never  been  provided.  We  .should 
have  a  building  there  for  the  necropsy  room,  for  the  disinfecting  of 
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the  bedding,  etc.,  and  for  the  laboratory.  The  laboratory  is  particu- 
larly necessary  in  that  far  northwest  locality.  It  would  be  useful  not 
only  for  ordinary  hospital  purposes,  but  also  in  connection  with  the 
quarantine  station  which  is  in  the  same  localit3^     We  have  a  national 

auarantine  station  at  Port  Townsend;  that  is,  the  boarding  station  is 
lere,  though  the  quarantining  of  vessels  is  done  at  Diamond  Point, 
14  miles  down  the  bay. 
The  Chairman.  You  think  it  is  necessary? 
Doctor  Wyman.  Yes;  I  think  it  is  necessary. 
The  Chairman.  Could  we  get  along  without  it  this  year  i 
Doctor  Wtman.  Yes,  sir;  we  coula. 

SAN   FRANCISCO,  CAL. 

The  Chairman.  Now  we  come  to  San  Francisco,  Cal.,  marine  hos- 
pital: For  isolation  ward  and  mortuary,  $8,000. 

Doctor  Wyman.  The  hospital  at  San  Francisco  is  our  principal  hos- 
pital on  the  Pacific  coast.  They  admit  there  a  very  large  number  of 
patients.  It  is  a  busy  place,  and  we  should  have  that  isolation  ward 
and  mortuary.  Provision  of  this  character  is  inadequate,  and  I  would 
urge  that  the  appropriation  be  allowed. 

HYGIENIC   LABORATORY. 

The  Chairman.  Hygienic  laboratory,  Public  Health  and  Marine- 
Hospital  Service:  For  additional  buildings  and  grading,  $75,000. 
That  is  the  building  over  here,  is  it^ 

Doctor  Wyman.  No;  the  building  is  on  the  reservation  of  the  old 
Naval  Observatory.  It  is  the  hygienic  laboratory  provided  for  by 
Congress  in  the  sundry  civil  appropriation  bill  approved  March  3, 
1901.  You  might  say,  Mr.  Chairman,  that  this  is  simply  an  extension 
of  the  building  that  we  need.  I  would  like  to  read  a  little  memorandum 
on  this  subject  and  leave  it  with  you. 

The  Chairman.  Very  well. 

Doctor  Wyman.  This  is  the  memorandum: 

"  M&fnorcmduiit . 

••^The  original  appropriation  of  $35,000  was  for  the  hygienic  labora- 
tory of  the  Marine-Hospital  Service.  The  laboratory  at  that  time 
consisted  of  but  one  division,  viz,  bacteriologv. 

''Since  this  appropriation  was  made  the  law  of  July  1,  1902,  was 
passed  creating  three  new  divisions  in  the  laboratory,  viz.,  chemistry, 
pharmacology,  and  zoology.  The  building  obtained  by  the  appropria- 
tion is  therefore  just  about  one-fourth  the  necessary  size,  and  the  result 
is  overcrowding. 

''  By  the  act  passed  at  the  same  session  of  Congress  added  duties 
were  imposed  upon  the  hygienic  laboratory,  viz,  *the  investigation 
of  contagious  diseases  and  matters  relating  to  the  public  health.'  In 
accordance  with  the  terms  of  this  act  the  laboratory  is  making  ready 
to  prepare  a  standard  antitoxic  unit  for  diphtheritic  serum.  This 
work  requires  minute  attention  to  detjiil  and  abundant  room  in  order 
to  insure  accuracy,  which  is  the  first  essential  of  a  Government 
standard. 


112  SUNDRY    CIVIL    BILL. 

*'  In  accordance  with  the  law  approved  July  1,  1902,  entitled  '  An 
act  to  repilate  the  sale  of  viruses,  serums,  toxins,  and  analogous  prod- 
ucts in  the  Dii^trict  of  Columbia,  to  rej^late  interstate  traffic  in  said 
articles,  and  for  other  purposes,^  the  laboratory  has  been  required  to 
investigate  the  purity  and  potency  of  vaccine  viruses,  various  toxins 
and  antitoxins  that  are  offered  for  sale  in  this  country,  both  from 
abroad  and  of  domestic  manufacture.  This  added  duty  requires  a  large 
additional  amount  of  space. 

**One  of  the  duties  of  the  laboratory  is  to  examine  for  potency  and 
purity  all  of  the  drugs  and  chemicals  purchased  by  the  Service  for 
issuef  This  the  laboratory  is  prepared  to  do  in  its  divisions  of  chenti- 
istry  and  pharmacology,  but  so  far  has  been  unable  on  account  of  lack 
of  space  to  properly  carry  out  this  work. 

'•For  the  purpose  of  standardizing  antitoxins,  examining  vaccine 
viruses,  and  other  biological  work  required  of  the  laboratory  hy  law 
and  the  regulations,  stables  and  animal  houses  are  necessary  for  the 
proper  care  and  propagation  of  animals. 

*'  For  the  instruction  of  officers,  additional  space  is  necessary  for  the 
installation  of  disinfecting  machinery,  which  apparatus  may  also  be 
used  by  the  District  of  Columbia  in  practical  work  during  epidemics 
or  other  times  of  need. 

"The  site  upon  which  the  laboratory  is  constructed  was  ceded  by 
the  Navy  Dejmrtment,  and  that  part  of  the  property  remaining  in  the 
possession  of  the  Navy  Department  is  being  very  nandsomely  improved. 
A  new  statue  of  Benjamin  Rush,  signer  of  the  Declaration  of  Inaepend- 
ence  and  one  of  the  pioneer  American  physicians,  will  be  erected  by 
the  American  Medical  Association  at  the  foot  of  Twenty-fourth  street, 
within  100  feet  of  imr  portion  of  the  property.  The  Navy  Depart- 
ment will  also  construct  ornamental  granite  approaches  and  a  stairway 
to  this  portion  of  the  reservation.  It  is  therefore  incumbent  upon  uj? 
to  grade,  terrace,  and  improve  our  reservation  in  keeping  with  its 
surroundings/' 

In  n»gard  to  the  preparation  of  a  standard  antitoxic  unit  for  anti- 
diphtheritic  serum,  this  has  been  requested  of  the  Service  by  the  Ameri- 
can Pharmaceutical  Association,  and  its  importance  has  been  dwelt 
upon  by  the  American  Medical  Association  and  others.  We  are  about 
to  prepare  this  standard,  to  which  all  manufactures  must  conform — a 
v<»ry  important  matter.  The  law  referred  to,  approved  July  1,  li)0:2, 
was  put  through  by  the  energy  of  our  medical  men  here  in  tlie  District 
of  (folumbia,  and  it  requires  us  to  examine  all  these  manufactories 
where  thev  make  vaccine  virus  and  antidiphtheritic  and  other  anti- 
toxins, and  to  examine  these  products  for  purity  and  potency.  We 
are  operating  under  that  law  now,  and  have  forced  three  or  four  of 
these  manufacturers  out  of  business  on  account  of  defective  methods. 
Those  that  have  stood  the  rigid  inspection  of  their  plants  and  methods 
have  received  the  licenses  providea  by  law,  to  be  granted  by  the  Sec- 
retary of  the  Treasury.  _f 

M r.  (tillett.   Do  you  get  paid  for  doing  this  ?     Do  you  charge  for  it  i 

Doctor  WY3iAN.  No,  sir:  not  a  thing.  This  laboratory  was  founded 
as  the  lal)oratory  of  the  Marine-Hospital  Service,  but  it  is  n  Jv  (since 
July  1,  11H)2)  the  laboratory  of  the  Public  Health  and MarineJlJospital 
Service.  Our  general  functions  have  been  extended  by  t)M\s  law  of 
liHJ2,  and  our  laboratory  operations  were  necessarily^  increased  bj  the 
same  law  which  established  three  new  divisions  of  scientifiFc  activitv. 
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We  desire  proper  facilities  for  examination  of  the  potency  and  purity 
of  drugs  and  chemicals  purchased.  As  to  instruction  of  oflBcers  men- 
tioned in  the  memorandum,  I  would  say  that  we  instruct  our  oflScers  in 
disinfection  here  before  we  send  them  out  to  stations  on  quarantine  or 
epidemic  work;  and  also  in  the  bacteriological  diagnosis  of  communi- 
cable diseases,  such  as  bubonic  plague,  cholera,  typhoid  fever,  tuber- 
culosis, etc. 

The  building  has  been  erected,  and  we  are  in  it,  but  it  is  a  building 
designed  for  the  bacteriological  division  alone.  The  grounds  also 
must  be  graded,  and  if  you  will  notice  the  terms  of  this  estimate,  you 
will  see  that  it  includes  the  improvement  of  grounds,  so  that  this  should 
be  considered  as  an  extension  of  our  present  laboratory  and  the  improve- 
ment of  the  grounds. 

Mr.  GiLLETT.  How  much  is  for  grading,  and  how  much  for  grounds 
and  building? 

Doctor  Wtman.  I  think  about  f  10,000  or  $15,000  for  grading  and 
necessary  outbuildings.  I  could  not  say  accurately.  This  estimate 
was  prepared  after  consultation  with  the  architect. 

The  Chairman.  If  there  are  no  further  questions,  we  will  go  to  the 
next  item,  quarantine  stations. 


QUARANTINE  STATIONS. 

I  believe,  Doctor,  you  have  a  few  quarantine  stations,  about  12.     If 
you  will  give  us  the  order  of  their  importance,  we  shall  be  glad. 
Doctor  Wyman.  I  shall  try  to  do  that,  Mr.  Chairman. 
The  Chairman.  And  the  reasons  why. 

REEDY   island,  DELAWARE   RIVER. 

Doctor  Wtman.  We  will  take  those  in  the  United  States  first. 
There  is  one  in  Porto  Rico.  But  beginning  on  page  32,  I  will  call 
first  for  Reedy  Island  Quarantine  station,  Delaware  River:  For  recla- 
mation of  ground  and  lighting  plant,  $8,000. 

Mr.  GiLLETT.  Where  is  that — Reedy  Island? 

Doctor  Wyman.  It  is  about  4r5  miles  below  Philadelphia,  and  I  will 
say  it  is  of  special  interest  to  the  Philadelphia  people  and  the  Maritime 
Exchange  of  Philadelphia.  We  do  the  quarantining  for  all  vessels 
bound  for  the  city  of  Philadelphia,  and  for  ports  in  Delaware  and  New 
Jersey,  and  we  are  trying  to  make  that  station  one  unexcelled  for 
facilities  for  quick  action.  On  that  account  we  want  an  acetylene  light 
plant  there,  because  we  have  got  to  do  some  boarding  at  night,  and  the 
station  should  have  such  a  plant  at  anj  rate. 

The  Chairman.  How  do  you  light  it  now? 

Doctor  Wyman,  By  kerosene,  but  that  is  unsafe,  as  the  buildings 
are  all  of  wood.  Then  there  is  the  reclamation  of  ground.  The  island 
is  subject  to  overflow.  We  want  to  continue  the  reclamation  of  the 
ground,  to  make  it  healthy  and  secure. 

The  Chairman.  Have  you  a  fund  out  of  which  you  do  that,  anyway  ? 

Doctor  Wyman.  No,  sir;  we  have  not. 

The  Chairman.  How  does  this  rank  in  order  of  impoiiance — ^is  it 
first,  second,  third,  or  fourth? 
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SAVANNAH,    GA. 


Doctor  Wyman.  It  is  first.  The  next  is  the  Savannah  quarantine 
station,  Georgia,  on  page  33.  The  wharf  there  is  broken  down,  and 
we  have  no  laundry  building.  We  bought  that  property  under  an  act 
of  Congress  from  the  State  of  Georgia,  or  from  the  Savannah  cit3^ 
authorities,  and  they  turned  over  their  quarantine  to  us.  That  is  a 
veiy  important  point,  and  the  wharf  needs  replacing.  It  is  all  rotten 
and  fallmg  down.     It  is  absolutely  necessary  to  have  it  rebuilt. 

Mr.  Gardner.  And  have  it  now? 

Doctor  Wyman.  Yes,  sir. 

Mr.  GiLLETT.  What  do  you  mean  by  the  laundry  building? 

Doctor  Wyman.  A  building  where  we  can  put  a  laundry  plant  and 
do  the  washing  for  the  station. 

Mr.  GiLLETT.  How  many  people  have  you  at  such  a  station? 

Doctor  Wyman.  Fifteen  people,  and  often  times  detained  crews,  for 
whom  we  have  to  do  the  laundering,  and  sometimes  we  may  have 
some  epidemic  cases  there. 

Mr.  GiLLETT.  You  do  not  have  many  ? 

Doctor  Wyman.  Not  many. 

Mr.  GiLLETT.  I  wondered  why  you  needed  a  special  laundry  building. 

Doctor  Wyman.  We  have  a  special  laundry  building  at  all  of  our 
stations,  but  the  buildings,  please  understand,  are  very  small  buildings, 
and  of  one  story.  They  are  cheap,  inexpensive  frame  buildings.  We 
do  not  want  handsome,  heavy  structures. 

The  Chairman.  Twelve  thousand  five  hundred  dollars  would  build 
the  new  wharf  and  laundry-  building? 

Doctor  Wyman.  Yes,  sir. 

CAPE    FEAR,    NORTH    CAROLINA. 

The  next  one  is  the  Cape  Fear  quarantine  station.  That  is  the 
quarantine  station  in  North  Carolina,  below  Wilmington,  the  onlj- 
station  we  have  on  the  North  Carolina  coast.  It  is  built  on  piling  in 
the  channel.  There  is  no  hospital  there.  If  we  should  have  a  case  of 
yellow  fever,  or  bubonic  plague,  we  have  no  building  to  put  it  in. 
We  have  a  building  for  disinfecting  built  on  a  pier  on  the  edge  of 
the  channel.  On  this  picture  [exhibiting  a  photograph]  it  looks  as 
though  that  whole  station  were  out  at  sea.  It  is  all  m  the  water.  We 
ought  to  have  a  hospital  there. 

The  Chairman.  How  many  cases  have  you  had  there  recently  that 
would  be  placed  in  this  hospital,  if  you  had  one — how  many  cases  that 
would  require  a  hospital? 

Doctor  Wyman.  I  do  not  think  we  have  had  any  recently.  It  has 
been  some  time  since  we  have  had  an  infectious  esse  there,  but  there 
is  a  constant  liability  that  we  may  have  some.  If  it  should  be  a  case 
of  yellow  fever,  bubonic  plague,  or  smallpox  we  ought  to  have  a  place 
to  put  it  in.  That  is  what  the  place  isror.-  This  infectious  hospital 
at  the  Cape  Fear  quarantine  station  should  be  ranked  as  the  third. 

SAN  JUAN,   p.   R. 

I  would  next  call  attention  to  San  Juan,  P.  R. — at  the  bottom  of 
page  33:  For  lazaretto,  executive  building,  laundry,  and  attendants' 
quarters,  on  Miraflores  Island,  San  Juan  Harbor,  $23,600.     The  quar- 
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antine  service  has  possession  of  that  island.  It  is  right  in  San  Juan 
Harbor.  It  is  the  site  of  the  old  Spanish  quarantine,  but  the  equip- 
men  there  is  incomplete. 

We  have  a  fine  disinfecting  vessel  in  the  harbor,  but  the  plant  on 
shore  is  very  much  crowded  and  very  incomplete.  I  think  it  is  due  to 
Porto  Rico  to  give  it  one  first-class  quarantine  station;  and  in  view  of 
the  intimate  relations  which  Porto  Kico  has  with  a  good  many  of  the 
Central  and  South  American  ports,  such  as  La  Guaira,  Venezuela, 
where  there  is  frequently  yellow  fever,  we  have  got  to  prevent  Porto 
Rico  from  becoming  infected  with  this  disease.  It  is  always  a  men^e. 
Porto  Rico  has  been  very  fortunate,  but  with  changed  conditions  in 
the  West  Indies  and  in  rorto  Rico  itself  we  must  be  very  vigilant 
and  better  prepared  than  we  have  ever  been  heretofore.  This  is  really 
an  extension  of  the  quarters  of  the  lazaretto,  so  that  the  station  can  be 
well  administered.  We  should  have  a  lazaretto,  an  executive  building, 
a  laundry,  and  attendants'  quarters.  The  cost  of  these,  according  to  a 
careful  estimate,  would  be  $23,000.  We  asked  for  something  there 
last  year,  and  1  believe  we  did  not  get  anything.  The  site  aid  not 
cost  anything. 

Mr.  GiLLETT.  What  have  you  got  there  now  in  the  way  of  buildings? 

Doctor  Wyman.  One  long  building  that  is  used  as  an  executive 
building  and  for  quarters,  the  pharmacy  storeroom,  and  detention  of 
suspects. 

Mr.  GiLLETT.  Is  this  at  the  entrance  of  the  harbor  by  which  you 
come  in? 

Doctor  Wyman.  Yes,  sir;  it  is  a  very  pretty  island.  We  have  a 
fine  plant  there.  We  have  a  disinfecting  vessel  which  we  got  the 
President  to  give  us  out  of  the  war  fund.  It  cost  about  ^0,000, 
and  it  contains  a  fine  disinfecting  plant.  We  have  also  a  fine  steam 
launch — a  naval  launch  for  use  as  a  boarding  vessel;  and  otherwise  we 
are  well  equipped.  But  on  the  island  itself  everything  is  huddled 
together  and  improperly  arranged.  I  urged  the  provision  for  our 
needs  there  last  year,  but  it  went  over. 

The  Chairman.  What  is  of  next  importance?  These  others  can 
go  out,  can  they,  without  any  danger  to  the  public  service? 

Doctor  Wyman.  I  do  not  want  to  defend  every  one  of  these  items, 
feeling  that  they  are  going  to  go  out  anyhow.  I  would  rather  make  a 
clean  sweep  of  it  and  let  you  determine  yourself.  I  have  named  the 
ones  1  am  particularly  anxious  for. 

The  Chairman.  Yes;  the  four  you  named? 

Doctor  Wyman.  Yes;  the  first.  Reedy  Island;  the  second,  Savannah; 
the  third.  Cape  Fear,  and  the  fourth,  San  Juan,  P.  R. 

The  Chairman.  And  the  others  can  go  over  until  next  year?  Al- 
though they  may  be  necessary  and  desirable,  they  can  go  over  for 
another  year  witnout  injury  to  the  seivice? 

Doctor  Wyman.  Yes;  I  believe  they  can. 

The  next,  I  suppose,  would  be  the  epidemic  fund  or  the  quarantine 
maintenance  fund. 

QUARANTINE  SERVICE. 

The  Chairman.  Yes;  on  page  68  appears  the  quarantine  service: 
For  the  maintenance  and  ordinary  expenses,  etc.,  at  quarantine  sta- 
tions.    You  add  Portland,  Me.  ? 

Doctor  Wyman.  Yes,  sir. 
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The  Chairman.  Three  hundred  and  thirty -five  thousand  dollars  was 
your  estimate  for  this  entire  item? 

Doctor  Wyman.  That  was  the  same  last  year,  sir. 

The  Chairman.  No;  it  is  $10,000  increase. 

Doctor  Wyman.  That  is  on  account  of  Portland,  Me.,  being  put  in. 

The  Chairman.  Will  it  require  as  much  as  $10,000  increase? 

Doctor  Wyman.  That  is  a  close  estimate. 

The  Chairman.  Are  there  any  questions,  gentlemen,  on  that  item? 
There  is  one  new  station  added,  and  the  estimates  are  increased 
$10,000. 

The  next  is  on  page  70,  where  I  see  the  item  for  rent  of  stable  for 
the  hygienic  laboratory  is  in  brackets.  Do  vou  want  that  continued 
for  the  purpose  of  keeping  horses  and  small  animals  in  the  hygienic 
laboratory? 

Doctor  Wyman.  No,  sir;  we  have  put  up  temporary  stables  out  of 
that  appropriation  down  there  on  tne  Naval  Observatory  grounds. 
We  do  not  need  that. 

PREVENTION  OF   EPIDEMICS. 

The  Chairman.  Now,  we  come  to  the  prevention  of  epidemics  and 
infectious  diseases. 

Doctor  Wyman.  The  point  in  that,  Mr.  Chairman,  is  that  now  and 
then  we  use  that  fund  to  investigate  some  other  disease  than  cholera, 
typhus,  yellow  fever,  smallpox^  and  the  bubonic  plague,  and  therefore 
we  add  the  words  "or  other  infectious  diseases."  That  would  cover, 
for  instance,  the  Montana  tick  fever.  The  Representative  from  that 
State  urged  us  to  go  out  there  and  investigate  a  local  epidemic  of  that 
disease.  We  would  like  to  have  this  fund  available  for  such  occasional 
investigations. 

The  Chairman.  Would  that  mean  only  such  an  addition  as  you  men- 
tioned, or  would  you  go  to  reaching  out  and  hunting  up  things  to 
investigate? 

Doctor  Wyman.  Not  at  all. 

The  Chairman.  What  effect  would  it  have  on  the  expenditure? 

Doctor  Wyman.  It  would  not  involve  an  increase  of  more  than  $600 
a  year.     I  do  not  think  it  would  exceed  that. 

Mr.  Gardner.  Under  that  general  heading? 

Doctor  Wyman.  Yea.     I  just  wish  to  say  that  this  form  of  appro- 

Eriation  has  been  continuous  for  years,  you  know,  and  I  would  like  to 
ave  it  changed  just  that  much. 

The  Chairman.  In  other  words,  we  reappropriate  the  money  you 
have  on  hand,  and  you  want  that  balance  and  $100,000  added  at  this 
time? 

Doctor  Wyman.  Yes,  sir. 

The  Chairman.  Do  you  know  the  amount  you  have  on  hand? 

Doctor  Wyman.  I  would  like  to  be  able  to  correct  this  in  the  proof, 
and  if  my  answer  is  not  right  I  cau  make  it  right;  but  I  suppose 
we  have  in  the  neighborhood  of  $300,000  or  $350,000  on  hand  now 
($345,000).  This  is,  you  know,  in  the  hands  of  the  President,  to  be 
used  as  he  sees  fit.  The  reason  for  adding  the  $100,000  is  this:  It  has 
always  been  the  policy  of  Congress  to  keep  the  epidemic  fund  up.  At 
one  time  it  amounted  to  nearly  a  million  dollars,  and  we^  had  some 
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great  epidemics  in  which  we  used  it.  But  we  have  not  attempted  lately 
to  keep  the  sum  up  to  any  such  amount  as  that. 

The  Chairman.  What  do  you  expend  in  any  one  year? 

Doctor  Wyman.  1  think  in  the  1897  epidemic  we  expended  in  the 
neighborhood  of  $200,000.  It  is  a  sort  of  safety  magazine.  It  is 
under  the  charge  of  the  President.     You  can  never  foresee  what  is 

S)ing  to  happen.  For  instance,  we  had  yellow  fever  along  the  Rio 
rande  last  summer  and  fall,  and  now  we  are  making  strenuous  efforts 
to  prevent  a  recurrence  next  summer  and  fall.  We  can  not  say  how 
far  it  might  spread,  either  in  the  State  of  Texas  or  beyond. 

The  Chairbian.  The  only  point  I  was  driving  at  was  whether  this 
balance  now  on  hand  would  not  be  sufficient? 

Doctor  Wtman.  We  have  not  only  yellow  fever  to  apprehend,  but 
the  bubonic  plague  within  a  year  has  reached  Brazil,  Peru,  Chile,  and 
British  Guiana  in  South  America;  and  my  opinion  is  that  we  are  going 
to  be  threatened  with  it  from  South  America  for  the  next  three  or  four 
years.  It  was  in  Mexico  last  year.  The  fund  will  not  be  used  if  it  is 
not  necessary.  It  will  also  help  to  protect  the  zone  of  the  Panama 
Canal — that  whole  strip. 

The  Chairman.  You  think  it  is  necessary? 

Doctor  Wyman.  Yes,  sir. 

The  Chairman.  That  would  make  about  $450,000  available? 

Doctor  Wyman.  Yes,  sir. 

Mr.  GiLLETT.  I  do  not  understand  how  this  fund  gets  up  to  a  mil- 
lion dollars.     How  does  it  accumulate? 

Doctor  Wyman.  It  did  not  accumulate.  Congress  has  appropriated 
it.  They  have  kept  it  up.  The  Senate  has  added  to  it,  without  any 
solicitation  on  my  part,  from  time  to  time  to  keep  it  up  to  where  they 
think  it  ought  to  be. 


March  4, 1904. 
IMMIGRATION  STATIONS. 

STATEMENT  OF  MS.  F.  P.  SABOENT,  GOMMISSIOHEB-OENEBAL  OF 

IMMIOBATION. 

ELLIS  ISLAND,  N.  T. 

The  Chairman.  On  page  71  of  the  bill  before  you,  Mr.  Sargent,  I 
would  call  your  attention  to  the  first  item,  and  also  to  House  Document 
No.  392.  You  have  it  there,  have  you  not,  Mr.  Commissioner?  I 
see  you  make  a  modest  reauest  for  Ellis  Island,  N.  Y.  If  you  can 
justify  it  in  any  way  we  will  be  pleased  to  hear  you., 

Mr.  Sargent.  Mr.  Chairman,  I  have  endeavored  to  set  forth  in  the 
letter  to  the  Secretary  of  the  Department  of  Commerce  and  Labor, 
which  is  reproduced  here,  the  reasons  why  we  feel  justified  in  asking  for 
that  appropriation. 

The  Chairman.  You  ask,  first,  for  the  extension  of  the  main  build- 
ing, including  such  alterations  to  present  structures  as  may  be  found 
necessary  to  properly  connect  with  the  extension,  $300,000? 

Mr.  Sargent.  Yes,  sir. 

The  Chairman.  First  explain  the  necessity  for  the  extension  of  the 
main  building — thfe  reasons  why  it  ought  to  be  extended  at  all. 
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Mr.  Sargent.  Because  of  the  lar^e  number  of  people  we  receive 
there,  and  we  have  no  accommodations  properly  to  transact  our  busi- 
ness. The  present  building  is  not  adequate  to  the  requirements  of  the 
service.  There  are  days  when  we  have  3,000  people  there,  and  with 
3,000  we  are  crowded  beyond  the  possibilitv  of  doing  our  work  as 
humanely  as  we  should.  There  were  several  day s  last  season  when  we 
had  6,000  people  there.  One  day  we  had  10,000,  and  to  handle  those 
j>eople  we  were  compelled  to  keep  them  out  of  doors  a  good  part  of  the 
time,  on  the  sidewalk,  because  there  were  not  accommodations  in  the 
interior  for  their  proper  inspection. 

Our  detention  rooms  are  exceedingly  small,  and  there  are  times 
when  we  have  to  house  there  from  2,000  to  3,000  people.  To  keep 
those  people  you  must  of  necessity  have  quite  an  extended  space,  and 
that  we  have  not  got.  I  regret  that  the  committee  have  not  had  the 
privilege  of  inspecting  our  facilities  over  there  for  the  handling  of 
immigration.  You  can  imagine  what  the  assemblage  of  5,000  people 
in  a  small  space  means,  arriving  in  the  morning;  and  of  course  we  are 
expected  to  get  them  through  as  fast  as  possible.  It  is  the  great  con- 
gestion that  we  suffer  from  there. 

The  Chairman.  How  many  days  in  the  year,  Mr.  Commissioner,  do 
you  have  a^  many^  as  6,000  people  in  that  station? 

Mr.  Sargent.  I  presume  last  year  there  were  perhaps  thirty  days 
during  the  busy  season  when  we  averaged  5,000  in  the  hot  weatner. 

The  Chairman.  You  can  handle  5,000  fairly  well? 

Mr.  Sargent.  No,  sir;  we  can  not — not  even  3,000  with  comfort 
and  convenience  such  as  we  ought  to  have. 

The  Chairman.  Do  you  not  nope,  with  the  proper  enforcement  of 
the  immigration  laws,  as  you  are  now  preparing  to  enforce  them,  that 
the  immigration  will  decrease? 

Mr.  Sargent.  We  hope  so,  sir. 

The  Chairman.  In  other  words,  is  not  this  the  high-water  mark  that 
we  have  struck  in  the  last  year? 

Mr.  Sargent.  We  hope  so;  but  we  are  rather  inclined  to  believe 
that  we  are,  unless  there  is  more  restriction  by  law,  to  have  as  many 
this  year  as  we  had  last  year,  if  the  transportation  representatives  are  to 
be  believed.  They  tell  me  that  they  expect  larger  bookings  through 
the  months  of  Mav,  June,  and  July  than  the}"  had  last  year.  Great 
preparations  are  being  made  abroad  for  people  coming  over  here. 
There  are  a  large  number  of  people  coming  this  year  to  the  World's 
Fair,  who  will  come  in  as  alien  immigrants  and  take  advantage  of  the 
cheap  rates  which  will  of  necessity  prevail.  I  gather  my  information 
from  the  transportation  companies,  and  I  am  inclined  to  think  that  we 
will  have  a  large  immigration  this  year. 

I  want  to  make  one  reference  to  this  $300,000  appropriation.  In 
my  report  to  the  Secretar}^  of  the  Department  of  Commerce  and 
Labor  I  have  recommended  the  establishment  of  a  bureau  of  informa- 
tion in  connection  with  our  immigration  service,  for  the  purpose  of 
distributing  aliens  who  come  here  into  the  sections  of  tne  country 
where  they  are  most  needed,  in  order  to  relieve  the  congestion  of  the 
large  cities.  It  seems  to  me,  from  my  observation,  that  we  should  not 
only  provide  for  these  people  being  properly  admitted,  but  we  can 
also  be  somewhat  of  an  aid  \n  the  distribution  of  them.  A  bill  is  now 
pending  before  Congress,  introduced  by  Mr.  Simmons,  I  think,  having 
that  in  mind. 
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Now,  in  making  this  recommendation  for  the  increased  facilities  at 
the  island — to  increase  the  buildings — I  had  that  in  view,  in  order  that 
we  would  have  adequate  facilities  for  furnishing  space,  if  you  please, 
for  representatives  of  States  and  Territories  to  give  information  as  to 
the  prices  of  land,  prices  of  labor,  opportunities  for  settlement,  employ- 
ment, and  other  advantages  to  be  gained,  so  that  when  these  aliens 
come  to  our  station  they  may  gain  from  the  Government  or  from 
representatives  of  the  Government  reliable  information  as  to  where  it 
will  be  best  for  them  to  locate. 

A  great  many  of  the  aliens  who  come  to  this  country  have  no  idea 
of  where  they  are  going  beyond  the  port  of  New  York.  That  seems 
to  be  their  Mecca.  When  they  get  into  a  big  city  and  then  discover 
that  it  has  not  the  advantages  for  employment  they  had  hoped  to  find,  in 
a  few  days  they  drift  back  to  Ellis  island  and  turn  themselves  over  to 
the  Government  to  be  deported,  because  they  have  not  been  able  to 
find  employment  and  earn  their  living.  At  the  present  time  we  have 
no  means  of  giving  them  useful  information. 

Mr.  GiLLETT.  There  are  not  many  of  those  who  are  sent  back,  are 
there,  Mr.  Sargent'^ 

Mr.  Sargent.  We  sent  back  last  year  8,000  people,  and  a  good  num- 
ber of  those  were  deported  because  they  had  oecome  public  charges 
here. 

Mr.  GiLLETT.  How  large  a  proportion? 

Mr.  Sargent.  I  presume  I  am  safe  in  saying  that  perhaps  50  per 
cent  of  them  were  of  that  class. 

Mr.  GiLLETT.  I  suppose  you  detain  a  good  many  of  these  right  off, 
and  send  them  back  at  once? 

Mr.  Sargent.  Yes,  sir;  a  great  many.  But  there  are  a  great  many 
who  come  back  who  nave  not  been  able  to  obtain  a  living  in  this  coun- 
try. Now,  I  have  in  mind  a  plan  to  assist  them  with  information:  not 
with  any  other  means,  but  with  information  simply.  A  large  body  of 
aliens  who  come  to  this  country  are  intelligent  people,  who  will  niake 
good  citizens,  provided  they- be  put  into  tne  sections  of  the  country 
where  the  best  opportunities  exist.  There  is  need  of  immigrants  in 
certain  sections  of  our  country,  and  we  get  requests  from  boards  of 
trade  and  the  local  authorities  of  the  different  States  for  immigration; 
but  we  have  no  means  at  the  present  time  of  furnishing  those  people 
with  it,  and  it  occurs  to  me  that  if,  at  our  immigrant  station  at  Ellis 
Island^  which  is  the  main  gateway,  we  had  facilities  whereby  we  could 
have  the  States  or  Territories  represented,  or  the  sections  represented 
which  desire  immigration,  we  could  have  those  representatives  there, 
and  have  information  printed  in  the  different  languages,  as  to  the 
opportunities  of  buying  land,  and  of  labor,  and  the  advantages  offered 
for  settlement,  we  could  turn  the  current  from  a  congested  section 
into  the  open  country,  where  these  people  could  be  settled  and  could 

frow  up   under  humane  conditions,   and  get  intelligent  ideas,  and 
ecome  good  citizens. 

The  Chairman.  The  chance  of  becoming  good  citizens  are  much 
better  if  they  can  go  out  than  if  they  remain  in  the  city,  or  go  into 
the  slums  of  the  city? 

Mr.  Sargent.  Yes;  if  they  stay  in  the  slums  of  the  city  they  are  in 
the  same  conditions  as  they  were  before  they  came  here.  They  have 
the  same  ideas  and  the  same  notions  of  government.  But  they  would 
grow  altogether  different  in  a  different  atmosphere;  if  they  were  put 
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into  the  open  country  and  allowed  to  establish  towns  and  cities  of  their 
own,  and  oecome  imbued  with  our  ideas  rather  than  retain  those  they 
were  accustomed  to  where  they  became  poisoned,  as  it  were,  by  the 
atmosphere  in  which  they  lived  in  congested  foreign  cities.  It  was 
with  that  idea  in  mind  that  I  made  the  recommendation  for  these 
increased  facilities.  We  need  more  space,  and  must  have  more  space 
if  we  are  to  provide  for  them. 

The  Chairman.  Can  you  take  a  pencil  and  draw  a  plan  of  the  build- 
ing that  we  now  have,  and  suggest  where  we  want  to  add  that  $300,000 
extension? 

Mr.  Sargent.  Yes,  sir.  Here  is  our  present  structure  [indicating 
on  a  rough  sketch]. 

The  Chairman.  This  is  the  side  towai-d  New  York? 

Mr.  Sargent.  No;  this  is  the  front  opposite  to  New  York.  This  is 
looking  seaward  [indicating]. 

The  CiuiRMAN.  New  York  is  up  here? 

Mr.  Sargent.  Yes,  sir.  This  is  the  landing  here  [indicating],  and 
this  is  the  Jersey  shore  [indicating].  There  is  a  large  space  of  land 
on  this  side  [indicating].  This  is  open  space  [indicating].  The  Super- 
vising Architect,  whom  I  have  consulted,  has  been  over  there,  ana  he 
says  the  extension  should  be  built  here  [indicating]. 

The  Chairman.  Where  is  the  hospital? 

Mi".  Sargent.  The  new  hospital  is  to  be  built  here  [indicating]. 
The  old  hospital  is  there  [indicating]. 

The  Chairman.  When  we  were  over  there  last  summer  the  local 
superintendent  told  us  that  they  wanted  new  facilities  in  order  to  get 
ria  of  those  long  stairways.  I  should  think  after  being  penned  up  on 
shipboard  for  a  week  or  two  weeks,  those  people  would  be  delignted 
to  have  the  privilege  of  climbing  those  long  stairwax's. 

Mr.  Sargent.  Yes;  but  if  you  were  to  see  those  people  climbing  up 
those  stairways;  each  man  and  each  woman  with  four  or  five  babies  and 
as  many  bundles,  you  would  not  think  so. 

The  Chairman.  Now,  as  to  the  extension  of  the  building  known  as 
kitchen,  bath,  and  restaurant. 

Mr.  Sargent.  That  is  to  be  extended  on  to  the  present  wing,  where 
the  kitchen  is  now  fixed. 

The  Chairman.  That  is  behind — in  here  [indicating]  ? 

Mr.  Sargent.  Yes,  sir. 

The  Chairman.  Now,  then,  for  the  construction  of  a  new  hospital  in 
the  vicinity  of  the  existing  hospital,  in  addition  to  the  $100,000  already 
appropriated,  etc.,  $200, 000.  I  thought  we  had  already  given  you 
monev  enough  to  build  that? 

Mrl  Sargent.  You  gave  us  $100,000. 

The  Chairman.  Was  it  not  understood  that  it  was  to  be  built  for 
that  sum? 

Mr.  Sargent.  It  was  believed  at  that  time  that  it  would  be  sufficient 
to  build  the  necessary  addition  to  the  present  hospital. 

The  Chairman.  The  new  one  is  not  complete  yet,  is  it? 

Mr.  Sargent.  No;  we  have  not  been  permitted  to  build  the  new 
one  yet. 

Mr.  GiLLETT.  Have  you  not  started  it? 

The  Chairman.  Have  you  not  got  the  money  ? 

Mr.  Sargent.  We  have  not  been  permitted  to  start  it.  The  court 
has  stepped  in  and  tried  to  oust  us  from  Kllis  Island,  and  the  Attorney^ 
General  has  advised  the  Secretary  that  these  improvements  should  not 
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be  be^n  until  that  matter  is  settled.     It  is  supposed  that  some  cor- 

S oration  that  has  greedy  eyes  on  our  present  location  at  Ellis  Island 
esires  that  location  for  terminal  facilities.  It  seems  that  they  have 
dug  up  an  old  title,  and  first  brought  an  ejectment  suit  in  New  Jersey 
to  oust  us.  Then  after  a  while  it  was  discovered  that  under  the  laws 
of  New  Jersey,  possibly,  they  could  not  succeed  in  their  attempt,  and 
then  thev  proposed  to  snif t  over  into  New  York.  We  have  been  wait- 
ing for  the  shift,  and  have  been  practically  tied  up  in  the  iAprovements 
which  Congress  authorized  last  j^ear.  The  only  thin^  we  have  been 
allowed  to  do  was  to  stake  out  in  the  water  our  location  for  the  new 
island.     Further  than  that  we  have  not  done  a  thing. 

Mr.  Benton.  Have  you  any  idea  how  long  that  situation  will  last? 

The  Chairman.  Until  the  litigation  is  settled? 

Mr.  Sargent.  I  have  endeavored  to  get'  some  reliable  information 
as  to  how  long  we  might  expect  this  condition  to  exist. 

Mr.  Benton.  I  asked  the  question  because,  Mr.  Chairman,  if  we 
are  liable  to  be  tied  up  for  a  while  there  is  no  necessity  of  making 
this  appropriation  now. 

Mr.  Sargent.  I  am  satisfied  that  if  the  authorities  should  say,  ''Go 
on  with  this  work,"  the  Government  will  not  be  put  off  Ellis  Island. 
It  has  too  much  money  invested  there,  and  it  is  generally  understood 
that  the  Government  would  not  permit  itself  to  be  thrown  off  such  an 
important  point. 

The  Chairman.  Do  you  know,  Mr.  Commissioner,  upon  what  they 
base 'their  claims? 

Mr.  Sargent.  Some  old  claim  of  an  estate,  years  and  years  ago,  in 
connection  with  that  particular  island. 

Mr.  Gillett.  Who  is  defending  the  United  States? 

Mr.  Sargent.  The  United  States  district  attorney  for  New  York. 

Mr.  Gillett.  There  does  not  seem  to  be  any  use  of  appropriating 
money  until  that  is  settled. 

Mn  Sargent.  I  can  furnish  you  with  the  correspondence  in  that 
matter. 

The  Chairman.  Let  us  go  on.  For  the  construction  of  a  contagious- 
disease  hospital  on  the  proposed  new  island,  etc.,  $250,000.  You 
would  not  put  that  hospital  on  the  same  island  which  you  are  con- 
structing for  the  other  hospital? 

Mr.  Sargent.  We  woula  put  it  on  the  island  you  gave  us  the  money 
to  build.     That  is  what  the  island  was  for. 

The  Chairman.  You  have  staked  it  out? 

Mr.  Sargent.  Yes,  sir. 

The  Chairman.  And  you  have  an  appropriation  to  build  it? 

Mr.  Sargent.  Yes;  an  appropriation  to  build  the  island.  It  is  for 
the  hospital  that  that  appropriation  is  asked  for. 

The  Chairman.  How  long  would  it  take  to  build  that  island? 

Mr.  Sargent.  The  engineer,  Mr.  Frye,  said  to  me  he  thought  the 
island  could  be  constructed  inside  of  three  months. 

The  Chairman.  Where  do  you  get  jrour  material? 

Mr.  Sargent.  Had  we  been  in  position  to  build  the  island  as  we 
hoped  to  be,  immediately  after  the  appropriation,  we  should  have 
arranged  to  take  fillings  from  the  city  of  New  York  from  the  con- 
tractors who  are  building  the  subway,  right  there  at  the  barge  office 
where  they  are  loading  it  now  and  taking  it  out  to  other  sections. 

The  Chairman.  Into  the  bay  ? 

Mr.  Sargent.  Yes;  across  there,  to  Governors  Island. 
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The  Chairman.  And  they  are  constantly  dredging  in  the  channel 
there,  and  taking  the  material t)ut  to  sea  and  dumping  it? 

Mr.  Sargekt.  Yes,  sir;  if  we  had  been  permitted  we  would  have 
taken  the  dredging  from  our  own  dock  there.  We  have  got  to  dredge 
in  here.  We  could  use  that.  There  were  several  places  wnere  we  could 
get  filling  at  a  reasonable  rate,  which  would  be  of  great  advantage  to 
us  in  the  construction  of  the  new  island,  if  we  had  been  permitted  to 
have  constrilcted  it. 

The  Chairman.  How  much  money  have  you  now,  Mr.  Commis- 
sioner, available  for  improvements  at  Ellis  Island  which  is  not  being 
used  by  reason  of  this  legislation  ? 

Mr.  Sargent.  We  have  11,429,876.69.  That  is  the  total  balance  of 
the  immigrant  fund,  estimated  to  date. 

The  Chairman.  That  could  be  used  for  improvements  there  if  this 
threat  of  taking  the  island  away  from  the  Government  had  not  been 
made? 

Mr.  Sargent.  Yes,  sir;  that  is,  if  this  suit  had  not  been  brought 
we  would  have  been  privileged  to  use  what  you  appropriated  for  us 
last  year,  and  we  have  a  balance  now  on  hand  of  the  amount  which  I 
have  just  stated. 

The  Chairman.  What  would  that  be  used  for  if  you  could  go  right 
ahead  unhampered? 

Mr.  Sargent.  The  first  things  would  be  the  construction  of  the  new 
hospital  and  the  building  of  the  new  island. 

The  Chairman.  What  proportion  of  the  money  would  that  cost? 

Mr.  Sargent.  We  would  use  $100,000  for  the  extension  and  addi- 
tions to  the  present  hospital  on  Ellis  Island.  The  ^110,000  that  you 
gave  us  for  the  construction  or  purchase  of  a  steel  twin-screw  ferry- 
boat— we  are  using  that.  The  ooat  will  be  launched  on  the  19th  of 
this  month.     It  will  be  completed  very  soon.     That  was  $110,000. 

Then  there  is  the  appropriation  for  sundries,  additions,  repairs,  and 
alterations,  $20,000.  Now  by  virtue  of  the  language,  as  it  obtained  in 
the  bill  last  year,  we  were  restricted  to  only  $20,000  for  improvements, 
and  there  is  a  necessity  for  asking  for  a  deficiency  in  order  that  we 
may  meet  conditions  that  we  were  forced  to  meet  by  virtue  of  repairs 
necessarv  to  the  station.  The  language  was  introduced  througn  an 
error.  We  can  not  run  that  station  over  there  without  improvements. 
There  are  constantly  little  things  that  are  coming  up  in  connection 
with  the  service  that  must  be  repaired.  You  must  keep  your  plant  in 
operation.  You  have  got  to  have  money  to  expend  for  legitimate 
repairs  to  the  equipment  over  there.  Our  repairs  and  incidentals  for 
the  calendar  year  1903  amounted  to  $30,105.11. 

The  Chairman.  Does  this  language  prevent  the  use  of  your  perma- 
nent fund  for  repairs? 

Mr.  Sargent.  Yes,  sir;  this  language  restricted  us  to  $20,000,  and 
it  puts  us  in  the  most  awkward  position  that  we  could  possibly  be  in. 
We  did  not  discover  that  until  too  late. 

The  Chairman.  Did  the  Comptroller  decide  that? 

Mr.  Sargent.  He  decided  we  could  not  use  more  than  $20,000.  We 
were  simply  handicapped  by  virtue  of  that  language. 

The  Chairman.  Go  ri^ht  ahead,  Mr.  Commissioner. 

Mr.  Sargent.  Next,  tor  construction  of  a  new  island  near  Ellis 
Island,  $150,500. 

The  Chairman.  That  was  appropriated? 
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Mr.  Sargent.  Yes;  and  it  has  not  been  used  because  of  the  suit 
that  has  been  brought.  If  we  were  free  to  go  ahead  to-day,  we  would 
begin  immediately  the  construction  of  the  new  island;  and,  in  fact,  we 
would  have  completed  the  new  island  and  the  addition  to  the  hospital,  ' 
so  far  as  our  money  would  have  permitted,  at  the  present  time,  had  it 
not  been  for  this  proceeding,  which  came  in  the  early  part  of  last 
summer. 

The  Chairman.  Now,  as  to  the  next? 

Mr.  Sargent.  That  is  all  of  the  appropriation  of  last  year. 

The  Chairman.  Now,  you  say  you  have  something  like  a  million 
dollars  available? 

Mr.  Sargent.  Yes,  sir. 

The  Chairman.  How  much  of  that  is  direct  appropriation,  and  how 
much  of  it  is  from  your  permanent  appropriation  i  Is  that  balance  of 
a  million  and  some  odd  thousand  dollars  the  total  balance  to  your 
credit  out  of  the  head  tax  to  date? 

Mr.  Sargent.  Yes,  sir;  to  date. 

The  Chairman.  And  the  appropriations  we  make  out  of  that  fund? 

Mr.  Sargent.  Yes,  sir;  out  of  that  fund,  as  the  fund  accumulates. 
We  are  adding  all  the  time  to  our  fund. 

The  Chairman.  You  have  already  enumerated  the  items  that  have 
been  appropriated  for? 

Mr.  Sargent.  Yes,  sir;  and  we  have  this  additional  to  use. 

The  Chairman.  You  have  no  power  to  use  that  fund  for  the  con- 
struction of  buildings  or  repairs  of  buildings  without  direction  of 
Congress,  or  without  appropriation? 

Mr.  Sargent.  No,  sir;  not  a  penny  of  it. 

The  Chairman.  For  what  purpose  can  you  use  it  without  appro- 
priation by  Congress? 

Mr.  Sargent.  Simply  the  running  expenses  of  the  Bureau,  the 
paying  of  the  salaries,  and  the  regmar  expenses  in  connection  with 
th'e  service. 

The  Chairman.  Who  determines,  Mr.  Commissioner,  what  salaries 
shall  be  paid  and  how  this  fund  shall  be  expended  for  operating 
purposes? 

Mr.  Sargent.  The  Commissioner-General  recommends  to  the  Sec- 
retary of  the  Department,  whose  approval  must  be  had  as  to  all  expend- 
itures of  mone}^  from  the  fund. 

The  Chairman.  And  he  must  approve? 

Mr.  Sargent.  Yes,  sir;  every  penny  of  it. 

Mr.  Benton.  How  far  away  from  the  present  Ellis  Island  do  you 
intend  to  build  this  new  island? 

Mr.  Sargent.  I  do  not  remember  just  the  exact  distance.  It  has 
been  fixed  by  the  Marine-Hospital  Service  as  suflSciently  far  away  to 
answer  the  requirements  of  the  quai-antine  regulations. 

Mr.  Benton.  Please  explain  to  the  committee  how  this  attack  upon 
the  Government's  property  would  interfere  with  the  making  of  a  new 
island. 

Mr.  Sargent.  Simply  because  the  ground  space  that  is  understood 
to  belong  to  Ellis  Island  is  within  this  controverted  boundary  line. 
There  is  a  certain  amount  of  water  front,  if  you  please,  surrounding 
the  present  Ellis  Island,  which  is  supposed  to  belong  to  the  Unitea 
States  Government,  and  they  claim  that  water  front. 
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Mr.  Benton.  You  are  ^oing  to  put  that  new  island  on  that  water 
front? 

Mr.  Sargent.  We  intended  to  when  we  started  on  it. 

The  Chairman.  It  is  two  or  three  hundred  yards  from  the  present 
island? 

Mr.  Sargent.  Yes,  sir.  I  think  they  found  out  wliat  the  Govern- 
ment was  going  to  do,  and  I  think  that  prompted  these  people  to  start. 
That  is  verv  valuable  ground  there.  It  is  the  terminus  of  the  Balti- 
more and  Ohio  and  the  New  Jersey  Central  railroads.  Shortly  after 
the  Government  made  the  appropriation  for  the  improvement  they 
brought  this  action.  They  do  not  want  us  to  get  more  of  a  foothold 
there  than  we  have  already. 

The  Chairman.  Some  two  yeai-s  ago  a  recommendation  was  made 
for  temj)orary  structures  there  to  carry  us  through  this  period  when 
the  immigration  was  so  increased.  That  money,  as  I  remember,  was 
not  expended  in  the  construction  of  temporary  buildings. 

Mr.  Sargent.  You  gave  us  $15,000  for  reconstructing  the  crib,  and 
you  gave  us  $4,500  for  replanking  the  closed  crib.  That  money  has 
not  been  used,  as  we  found  it  was  not  necessary  to  use  that  appropria- 
tion at  that  time.  We  built  last  year  what  is  called  the  New  York 
detention  room  and  the  barracks  outside,  and  used  the  money  that  had 
been  appropriated  and  was  unused  up  to  that  time.  As  you  will 
rememoer,  last  year  the  chairman  took  some  exception  because  we 
had  not  done  what  Congress  decided  we  should  do;  and  we  went  right 
to  work  and  did  it,  and  we  built  this  outside  structure,  which  assisted 
us  very  much  last  summer  when  immigration  was  heaviest. 

The  Chairman.  In  view  of  this  litigation,  Mr.  Commissioner,  and 
in  view  of  the  fact  that  you  can  not  use  the  money  already  appropri- 
ated, what  would  you  suggest  as  to  the  propriety  of  preparing  some 
temporary  quarters  to  relieve  the  strain  there  until  the  litigation  is 
settled,  and  ^^ou  can  go  on,  if  Congress  should  think  best,  to  make 
permanent  improvements? 

Mr.  Sargent.  If  you  would  change  the  language  so  that  we  can  use 
the  money  that  might  be  required  for  necessary  improvements  and 
repairs  to  the  present  buildings  at  Ellis  Island,  and  did  not  restrict 
us  as  to  the  amount,  that  would  give  us  the  necessary  relief. 

The  Chairman.  Sav  within  what  limit? 

Mr.  Sargent.  Well,  I  should  say  limit  it  toj|200,000.  We  should 
have  at  least  that  amount  for  that  purpose. 

The  Chairman.  You  surely  could  not  use  $200,000  on  temporary 
buildings  ? 

Mr.  bARGENT.  There  are  some  things  there  we  have  to  do — that  we 
have  got  to  do.  For  instance,  we  have  got  to  widen  our  present  ferry 
house  to  meet  the  requirements  of  our  new  ferryboat.  We  have  got 
to  have  that  done,  because  we  can  not  otherwise  get  along  satisfactorily. 

The  Chairman.  What  would  that  cost? 

Mr.  Sargent.  The  estimate  of  the  cost  made  by  the  architect  is 
$9,000. 

The  Chairman.  Now  the  next  item. 

Mr.  Sargent.  We  ask  authority  for  a  second  water  main,  which  is 
very  greatly  needed.  We  have  been  in  a  very  critical  condition  there 
on  one  or  two  occasions.  Only  a  few  days  ago  our  present  water 
main  sprang  a  leak,  and  it  looked  as  if  we  were  not  going  to  have  any 
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water  there.     All  the  water  for  Ellis  Island  has  to  be  brought  from 
the  Jersey  shore  across  the  flats. 

The  Chai&man.  What  distance? 

Mr.  Sargent.  We  are  now  putting  in  a  main  that  Congress  has 
authorized  us  to  put  in,  but  we  should  have  really  two  mains,  because 
if  the  one  main  gives  out  we  would  be  in  utter  lack  of  fresh  water  and 
can  not  get  it  on  that  island.  We  have  asked  here  for  a  $20,000  appro- 
priation for  a  second  water  main  in  addition  to  the  one  we  are  already 
building. 

The  Chairman.  How  have  you  been  getting  water  from  the  Jersey 
shore? 

Mr.  Sarqent.  We  have  been  getting  it  from  the  Jersey  shore  through 
a  main  that  is  in  such  a  condition  that  we  have  now  to  build  a  new  one. 
We  are  working  on  it  at  the  present  time,  but  it  is  believed  that  there 
should  be  an  additional  main,  making  two  mains,  so  that  if  one  breaks 
we  will  not  be  dependent  upon  a  single  main. 

The  Chairman.  You  have  one  now? 

Mr.  Sargent.  We  have  one;  yes. 

The  Chairman.  And  you  have  money  to  build  another? 

Mr.  Sargent.  The  one  we  are  building  now  will  take  the  place  of 
the  one  that  is  gone. 

The  Chairman.  Until  it  be  destroyed,  and  then  you  would  only 
have  one? 

Mr.  Sargent.  Yes,  sir;  unless  we  secure  this  appropriation  of 
$20,000  to  build  another. 

The  Chairman.  What  is  the  next  item  there? 

Mr.  Sargent.  In  the  interest  of  health  we  ought  to  have  a  purifica- 
tion or  filtering  plant  in  connection  with  our  present  station.  The 
water  over  there  is  poor  after  we  get  it  there,  and  the  Marine-Hospital 
Service  has  suggested  that  we  should  build  there  a  necessary  arrange- 
ment for  filtering  the  water.  They  have  estimated  that  it  would  be  an 
expense  of  about  $12,000. 

Mr.  GiLLETT.  That  is  as  good  water  as  they  will  get  after  they  get 
into  the  city  ? 

Mr.  Sargent.  I  could  not  answer  that  question.  I  think  perhaps 
New  York  has  a  little  better  water  than  it  is  possible  for  us  to  get  at 
Ellis  Island.  When  Congress  shut  off  our  supplies  over  there  last 
year  the  immigrants  had  to  drink  the  water.  The  water  over  there 
Ls  very  bad.  I  hardly  think  we  would  have  raised  this  question  of 
purification  if  it  had  not  been  for  the  provision  you  gave  us  last  year 
when  you  restricted  the  sale  of  beer  on  the  island. 

The  Chairman.  How  does  that  work? 

Mr.  Sargent.  It  works  hard  on  the  immigrant.  Those  Grermans 
and  their  children,  who  were  brought  up  on  beer  like  you  bring  up 
children  in  this  country  on  mother's  milk,  really  suffered  from  the  lacK 
of  their  accustomed  beer.  In  hot  weather  it  is  a  hardship.  But  it  is 
a  law,  and  there  is  nothing  there  but  water  and  milk  and  sarsaparilla. 

Mr.  Gardner.  To  use  the  language  of  the  gentleman  from  Massa- 
chusetts, they  will  get  more  of  it  when  they  get  out  into  the  country. 

Mr.  Sargent.  It  is  only  really  the  people  we  have  to  stay  with  us 
who  are  punished. 

.The  Chairman.  Like  the  fellow  who  is  used  to  drinking  lots  of  cof- 
fee and  can  not  get  it? 
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Mr.  Sargent.  Yes;  it  is  about  that  way.  That  is  the  way  I  feel 
about  it. 

The  Chairman.  If  you  get  your  new  water  main  and  if  it  should 
fail,  where  then  would  you  get  your  water? 

Mr.  Sargent  We  would  have  to  bring  it  by  boat  from  the  main- 
land. 

The  Chairman.  How  far  are  you  from  the  Jersey  shore? 

Mr.  Sargent.  About  a  quarter  of  a  mile  from  the  back  entrance  to 
the  Jersey  shore. 

The  Chairman.  What  is  the  liability  of  the  water  mian  getting 
out  of  shape    your  new  one  ? 

Mr.  Sargent.  Well,  1  can  only  answer  as  to  the  present  water  main. 
We  have  been  constantly  guarding  and  watching  it  for  the  last  six 
months  to  keej)  it  intact,  so  that  we  could  set  water  to  the  island, 
pending  the  building  of  the  new  main.  It  nas  s{)rung  a  leak,  I  pre- 
sume, half  a  dozen  times,  and  we  have  had  considerable  expense  to 
keep  it  in  condition.     It  is  all  rotted  out. 

Tne  Chairman.  You  are  now  building  a  good  one? 

Mr.  Sargent.  Yes,  sir. 

The  Chairman.  It  is  not  at  all  likely  that  it  would  spring  a  leak? 

Mr.  Sargent.  No;  I  should  say  not,  sir;  and  yet  there  is  always 
that  danger,  where  you  have  only  one  source  of  supply;  and  when  thiat 
source  fails,  you  are  in  rather  a  straitened  condition.  While  we  may 
build  ever  so  good  a  water  main,  it  would  be  perilous  to  depend  on  the 
one.  If  it  should  break  some  day  when  we  have  5,000  or  6,000  peo- 
ple on  the  island,  it  would  put  us  in  a  very  bad  position. 

The  Chairman.  Yet  the  city  of  Washington  is  in  the  same  position 
to-day,  with  only  one  water  main. 

Mr.  Sargent.  I  have  no  doubt  it  is,  but  I  want  to  give  you  the 
reasons  why  we  suggest  a  new  water  main. 

The  Chairman.  Now  your  next  item,  Mr.  Commissioner. 

Mr.  Sargent.  We  ask  for  dredging — and  this  is  another  necessitv, 
regardless  of  whether  we  are  ousted  or  not — dredging  in  and  about  the 
channel  slips  of  Ellis  Island.  Unless  you  had  some  dredging  there, 
when  the  low  tide  comes  we  are  going  to  be  stranded.  Several  times 
we  came  very  near  running  aground  in  the  slip.  The  slip  has  got  to 
be  dredged,  and  you  have  got  to  dredge  arouna  to  the  entrance  to  the 
slip.     Tne  engineer  estimates  f  10,000  for  dredging  the  slip. 

The  Chairman.  Now  the  next  item. 

construction  or  purchase  of  a  tugboat. 

Mr.  Sargent.  The  next  item  is  for  a  boat.  We  found  ourselves 
compelled  to  furnish  the  necessary  means  of  transportation  for  our 
inspectors  to  board  the  ships.  The  conditions  of  the  Revenue  Service 
over  there  were  such  that  the  revenue  officers  and  the  immigi*ation  offi- 
cers overcrowded  the  facilities,  and  we  were  working  under  great  dis- 
advantages in  boarding  ships,  and  the  Secretary  of  the  Treasury,  on 
my  having  looked  into  the  matter,  directed  me  to  negotiate  for  the 
lease  of  a  tug  for  a  boarding  boat,  and  we  did  so.  We  nave  had  a  tug 
in  commission  since  the  early  summer,  and  by  virtue  of  this  tug  we  are 
now  in  position  to  promptly  board  all  ships  and  put  officers  on  board 
those  that  are  going  to  remote  parts  of  the  harbor  of  New  York,  and 
to  facilitate  the  inspection  of  the  cabin  passengers,  and  make  the  neces- 


SUNDRY    CIVIL    BILL.  127 

sa.ry  inspection  that  we  are  required  to  make,  under  the  laws,  of  all 
sailing  vessels  and  ships  coming  in. 

The  Chairman.  How  do  you  pay  for  that? 

Mr.  Sargent.  We  lease  it  by  the  day,  and  they  furnish  the  entire 
crew,  boat,  and  appurtenances;  and  then  we  have  it  for  the  exclusive 
use  of  the  Immigration  Service. 

The  Chairman.  What  do  you  pay  for  it? 

Mr.  Sargent.  Seventy-five  dollars  a  day. 

The  Chairman.  You  pay  that  as  a  part  of  the  operating  expenses  ? 

Mr.  Sargent.  Yes;  as  a  part  of  the  operating  expenses  of  the 
Immigration  Service,  under  the  direction  of  the  Secretary  of  the 
Treasury,  and  approved  by  the  Comptroller.  We  took  up  the  matter 
at  that  time,  as  the  urgency  of  it  required  prompt  action. 

The  Chairman.  Suppose  we  had  our  own  boat,  as  you  suggest,  at  a 
price  of  175,000.  Could  we  operate  it  as  cheaply  as  you  now  secure 
this  boat? 

Mr.  Sargent.  Ye«,  sir;  I  am  satisfied  we  could,  from  information 
I  have  gathered  from  men  who  .are  acquainted  with  the  class  of  seiTice 
that  is  required  and  the  expense  of  maintaining  boats. 

Mr.  Gardner.  You  include  in  that  estimate  the  original  cost  and  the 
deterioration  of  the  boat? 

Mr.  Sargent.  Yes,  sir;  we  made  the  estimate  at  $75,000  because  we 
believed  that  if  we  wanted  to  build  a  boat  we  wanted  to  build  a  good 
one. 

Mr.  Gardner.  Could  you  not  get  one  cheaper  than* that? 

Mr.  Sargent.  I  am  satisfied  we  could;  yes,  sir.  Those  people  who 
are  letting  the  rented  boat  to  us  are  not  doing  it  without  making  money 
out  of  it;  you  can  be  assured  of  that. 

Mr.  GiLLETT.  Do  you  need  it  in  winter,  Mr.  Sargent? 

Mr.  Sargent.  Yes,  sir;  at  all  times,  because  the  Immigration  Serv- 
ice at  New  York  is  a  very  important  sei-vice,  and  there  are  so  many 
ships  coming,  so  many  boats  arriving  daily,  that  you  can  not  go  and 
put  your  ofiicers  on  board  of  the  boat  and  wait  until  they  get  through 
to  go  somewhere  else.  You  must  put  your  officers  on  the  boat,  and 
then  go  to  another  boat;  so  that  the  boat  is  constantly  running  about 
from  ship  to  ship,  to  facilitate  the  movements  of  the  officers  and  pro- 
mote a  rapid  inspection. 

The  Chairman.  But,  Mr.  Conmiissioner,  it  is  hard  for  me  to  under- 
stand— I  do  not  know  whether  it  is  for  the  other  members — why  the 
Customs  Service  and  your  service  can  not  work  together.  The  Cus- 
toms Service  has  to  board  a  ve3sel  somewhere,  and  why  could  you  not 
put  your  officials  on  the  same  boat  ?   Why  is  that  ?    What  is  the  trouble  ? 

Mr.  Sargent.  It  is  only  a  matter  of  space.  Suppose  we  have  space 
enough  on  a  boat  to  accommodate  50  men  of  ours  and  I  want  to  put  50 
more  men  into  the  same  space.  How  are  you  going  to  do  it?  The 
bcMarding  force  and  the  customs  force  has  become  so  extensive  in  New 
York  that  there  were  no  conveniences  on  the  revenue  boats.  Our  offi- 
cers going  down  the  bay  would  have  to  sit  out  on  the  deck  during  a 
storm.  There  was  no  place  for  them  in  the  cabin,  and  there  were  no 
accommodations.  It  was  simply  impossible  to  accommodate  the  Immi- 
gration Service  with  the  boats  of  the  Revenue-Cutter  Service,  and  of 
course  the  Revenue  Service  took  precedence — you  understand  that. 
Thev  took  precedence  over  the  Immigration  Service. 

The  Chairbian.  So  that  your  fellows  cooled  their  heels  on  the  outside  ? 
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Mr.  Sargent.  Yes,  sir:  simply  sitting  on  the oatside,  enjoying  our- 
selves in  the  storms,  while  the' men  in  the  Rerenae-Cutter  Service 
were  on  the  inside.  At  that  time  we  were  under  the  Treasury  Depart- 
ment. The  Secretary  of  the  Treasury  looked  into  it  very  carefully 
and  agreed  with  me  that  there  should  be  some  relief  furnished.  They 
had  no  more  boats.  Their  boats  were  all  in  commission.  Then  we 
conceived  a  notion  of  leasing  a  boat*  and  we  did  that;  and  I  made  this 
recommendation^  l^elieving  it  would  be  an  economical  proposition. 
Now  we  are  under  the  new  Department,  as  you  realize.  We  have 
been  severed  from  the  Treasury  Department  and  are  in  the  Depart- 
ment of  Commerce  and  Labor;  and  it  occurred  to  me  that  now,  more 
than  ever,  there  was  a  necessity  for  an  independent  boat  for  the  board- 
ing officers  of  our  service. 

The  Chairman.  Now,  the  next  item  which  you  deem  important, 
Mr.  Commissioner? 

Mr.  GiLLETT.  How  much  is  the  boat? 

Mr.  Benton.  Seventy-five  thousand  dollars. 

Mr.  Sargent.  Of  course  that  $75,000  would  build  a  very  large  and 
a  very  commodious  boat. 

The  Chairman.  Could  you  get  along  with  less? 

Mr.  Sargent.  I  learned  many  years  ago,  Mr.  Chairman,  to  esti- 
mate a  little  more  cloth  than  perhaps  would  be  required  in  order  to 
get  your  suit  big  enough,  and  I  made  this  estimate  liberally. 

T6e  Chairman.  How  much  could  you  get  along  with? 

Mr.  Sargent.'  My  dear  sir,  if  I  were  going  to  tell  you  the  exact 
amount  we  could  get  along  with  I  would  want  to  talk  with  tiie  Treas- 
ury Department,  that  has  built  a  great  many  of  these  boats. 

The  Chairman.  Perhaps  you  would  want  to  take  a  little  time,  then, 
and  give  us  the  exact  amount?     (See  page  135.) 

Mr.  Sargent.  I  would  want  to  have  a  minute  to  get  the  information. 
But  I  hope  the  committee  will  not  restrict  us  to  too  small  a  margin. 
I  am  very  desirous  that  whatever  we  do  shall  be  done  creditably  to  the 
Government  and  to  the  service. 

The  Chairman.  You  would  not  want  a  boat  that  would  not  be 
sufficient  for  the  Government  service.  But  please  find  out  what  it 
would  cost  and  let  us  know. 

Mr.  Gardner.  How  many  days  in  a  year  do  you  employ  this  boat 
at*T5aday? 

Mr.  Sargent.  Every  day,  sir.  That  boat  is  obliged  to  serve  twenty- 
four  hours  a  day. 

Mr.  Gardner.  And  three  hundred  and  sixty-five  days  in  a  year? 

Mr.  Sargent.  Yes,  sir. 

Now  the  last  item,  Mr.  Chairman,  of  $75,000  for  sundry  additions  to 
the  buildings.  If  the  language  can  be  changed,  as  we  have  suggested, 
so  that  we  can  make  alterations  and  repairs  and  improvements  on  our 
property,  and  so  that  we  can  use  the  funds  upon  the  approval  of  the 
Secretary  of  the  Department,  that  ^75,000  item  can  be  eliminated 
upon  that  basis. 

The  Chairman.  It  can  be  eliminated? 

Mr.  Sargent.  Yes;  providing  you  change  the  language  of  the  bill  so 
that  we  are  privileged  to  make  such  alterations,  repairs,  and  improve- 
ments to  the  property  as  may  be  necessary  for  the  service  from  time 
to  time. 
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The  Chairman.  If  we  did  that  you  would  build  this  boat? 

Mr.  Sargent.  No;  I  am  not  referring  to  the  boat.  I  am  referring 
to  the  last  item  for  sundry  additions  to  the  Government  buildings  at 
Ellis  Island,  etc.,  $75,000. 

The  Chairman.  Yes;  I  understand  that.  That  $76,000  would,  in 
your  opinion,  be  sufficient  to  make  the  necessary  alterations  and 
repairs,  and  so  forth? 

Mr.  Sargent.  No,  sir;  I  understand  that  that  is  only  for  additions. 

The  Chairman.  Let  me  ask  you.  How  much  money  do  you  say  we 
limited  you  to  last  year?  Was  it  $20,000?  How  much  deficiency  do 
you  call  for? 

Mr.  Sargent.  One  hundred  thousand  dollars  asked  for  in  the  defi- 
ciency bill;  that  is,  to  make  up  what  we  were  not  privileged  to  expend, 
under  the  decision  of  the  Comptroller,  for  going  on  with  the  necessary 
repairs  during  the  season. 

The  Chairman.  How  much  have  you  actually  expended,  Mr.  Com- 
missioner? 

Mr.  Sargent.  $32,424.41. 

The  Chairman.  That  is  what  you  have  expended  up  to  date? 

Mr.  Sargent.  That  is  for  repairs  to  equipment  and  incidental 
repairs.     That  is  not  alterations  or  improvements. 

Now,  there  are  certain  alterations  that  can  be  made  in  the  present 
structure.  For  instance,  we  made  several,  to  which  this  defaciency 
applies,*  in  order  to  meet  the  congested  conditions.  For  instance, 
where  there  was  a  great  open  space  not  utilized  at  all,  we  took  and 
put  in  iron  girders,  and  built  a  room  to  accommodate  a  large  number 
of  people.  We  then  went  into  another  end  of  the  building  where 
there  was  a  large  space  not  utilized,  and  we  put  in  nine  iron  girders, 
and  made  that  into  a  room  that  will  hold,  witnout  crowding,  al^ut  300 
people.    Those  were  alterations. 

There  is  another  alteration  over  there  that  we  want  to  make,  in  order 
to  give  the  doctors  the  necessary  light  and  facilities  in  making  proper 
examinations  that  are  absolutely  needed;  and  it  is  in  line  witn  tnat 
that  we  ask  the  privilege  of  these  appropriations. 

If  the  language  of  the  bill  is  such  that  alterations  and  repairs  and 
all  these  little  necessary  things  can  be  done  out  of  that  money,  under 
the  authority  of  the  Secretary  of  the  Department,  with  his  approval, 
we  can  go  ahead  then  and  do  the  work  that  is  necessary.  That  will 
be  satisftictory. 

The  Chairman.  Yes;  if  we  limit  it  to  $76,000,  as  suggested  here, 
you  could  still  go  ahead  and  do  the  work  you  contemplate? 

Mr.  Sargent.  We  can  do  the  work  for  which  the  |75,000  is  appro- 
priated— sundry  additions  to  the  Government  buildings  at  Ellis  Island, 
either  already  erected  or  to  be  constructed.  Now,  when  you  come  to 
repairs 

The  Chairman.  When  you  mean  "constructed"  you  mean  those 
authorized? 

Mr.  Sargent.  Yes;  and  those  you  might  authorize. 

The  Chairman.  You  would  not  construe  that  to  mean  that  you  can 
go  ahead  and  construct  new  buildings  without  specific  authority? 

Mr.  Sargent.  No,  sir.  The  item  reads:  "For  such  sundry  addi- 
tions to  the  Government  building  at  Ellis  Island,  either  already 
erected  or  to  be  constructed,  as  m  the  opinion  of  the  Secretary  of 
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Commerce  and  Labor  shall  be  necessary,  $75,000/'  That  is  the  lan- 
guaffe  of  the  estimate.  You  have  already  given  us  appropriadons  for 
constructing  a  building  which  we  have  not  yet  built. 

The  Chairman.  Now,  Mr.  Commissioner,  if  you  had  this  appropri- 
ation  for  the  enlargement  of  the  ferry  house,  and  the  appropriation 
for  the  water  main,  and  for  your  filtering  plant  that  you  talked  aboot, 
and  dredging,  and  your  boEtt,  and  additions,  etc.«  to  the  extent  of 
$75,000,  in  view  of  this  litigation  that  we  have  and  the  troubles  that 
we  have  ahead  of  us,  you  could  ^et  along  for  the  next  year,  could  you  i 

Mr.  Saroknt.  Oh,  my  dear  sir;  we  can  get  along,  certainly.  1  am 
not  going  to  say  we  could  not  get  along,  Mr.  Chairman,  because  we 
could. 

The  Chairman.  In  your  juc^ment,  is  it  not  better  that  the  Govern- 
ment should  wait  until  this  litigation  should  be  settled  before  we  pro- 
vide for  any  extension  of  the  new  building  on  the  property  where  the 
title  is  in  litigation  if 

Mr.  Sargent.  In  view  of  the  opinion  submitted  by  the  Department 
of  Justice  to  the  Secretary  of  the  Department  of  Comnrerce  and  Labor 
that  no  further  work  should  be  done,  I  could  not  state  otiier  than  that  it 
would  be  better.  But  for  the  good  of  the  service,  from  the  conditions 
that  confront  us  at  Ellis  Island — the  fact  that  we  have  to-day  a  large  num- 
ber of  people  in  the  hospitals  at  New  York,  and  we  have  been  informed 
that  we  can  not  continue  to  send  them  there — in  view  of  the  fact  that 
we  must  provide  for  those  contagious  cases,  and  the  additional  fact 
that  we  are  put  to  all  kinds  of  inconvenience,  there  by  virtue  of  not 
having  any  space,  I  sav  in  the  interest  of  humanity  the  appropriation 
should  be  mMe  available  so  that  if  the  Department  of  Justice  should 
advise  the  Department  of  Commerce  and  Labor  that  they  were  safe 
in  going  aheaa  and  making  these  improvements  we  could  go  right 
along.  It  is  a  long  time  before  you  gentlemen  will  come  together 
again  to  make  appropriations. 

The  Chairman.  We  meet  again  in  December. 

Mr.  Sargent.  The  allowing  of  the  appropriation  by  Congress  does 
not  mean  of  itself  that  that  appropriation  is  going  to  be  used,  because 
it  is  not  going  to  be  used  any  more  than  was  the  appropriation  for  the 
new  island  and  the  new  hospital,  unless  it  can  be. 

Now,  if  yon  will  read  the  report  of  the  committee  that  was  appointed 
b^  the  President^  and  that  made  an  investigation  at  Ellis  Island,  you 
will  see  that  they^  dwell  especially  on  the  cramped  conditions  over 
there.  And  for  the  interest  ot  those  people  who  come  there,  and  on 
account  of  the  conditions  under  wbjcn  we  work,  I  would  urge  the 
conoBiittee  to  make  the  appropriation.  But  in  answer  to  your  question, 
as  you  put  it  to  me,  I  could  not  say  other  than  I  did.  From  my  point 
of  view,  Mr.  Chairman,  the  work  should  be  provided  for*  That  is, 
the  appropriation  should  be  provided  for  to  be  available  when  thi^ 
obstacle  is  removed.  ' 

Mr.  GiLLETT.  Does  the  expense  of  the  Immigration  Service  include 
the  Chinese-exclusion  service,  too  i 

Mr.  Sargent.  No,  sir;  only  the  expenses  of  the  immigration  serv- 
ice at  Ellis  Island. 

Mr.  GARimBR.  What  is  done  with  the  surplus  beyond  your  expenses  ? 

Mr.  Sargent.  It  is  covered  into  the  Treasury. " 

Mr.  GiLUETT.  How  mtich  was  it  last  year? 
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Mr.  Basoent.  Our  balance  on  hand  at  the  close  of  the  fiscal  year 
ending  June  30,  1903,  was  $1,276,482.69. 

Mr.  GiLLETT.  But  the  fair  way,  of  course,  would  be  to  offset  a^inst 
that  income  the  balance  of  the  expenses  throughout  the  United  states. 

Mr.  Sargent.  The  expense  throughout  the  United  States  was 
$826,314.66.    That  is,  for  the  entire  United  States. 

Mr.  GiLLBTT.  Were  there  much  other  receipts  from  the  remainder 
of  the  United  States? 

Mr.  Sargent.  Oh,  yes. 

Mr.  GiLLKTT.  How  much  outside?    I  mean  the  total  receipts. 

Mr.  Gardner.  $1,416,515.14. 

The  Chairman.  1  will  ask  you  this,  Mr.  Commissioner:  We  put  on 
this  provision  that  limits  you  to  $20,000.  If  that  limitation  is  stricken 
out  altogether,  then  you  could  go  ahead,  out  of  this  fund  you  have, 
and  make  all  necessary  repairs  to  buildings? 

Mr.  Sargent.  If  you  will  fix  the  language  in  the  bill  to  provide  that 
alterations,  repairs,  and  improvements,  and  all  that,  shall  be  paid  out 
of  the  immigration  fund,  then  we  will  be  in  a  position  to  make  such 
alterations  and  improvements  as  we  can  at  our  present  statioifi. 

Mr.  Benton.  Tnat  language  would  not  cover  the  building  of  a  boat, 
would  it? 

Mr.  Sargent.  No,  sir.  That  is  an  independent  appropriation.  We 
had  the  language  in  the  legislative  bill  just  as  we  wantea  it,  but  it  was 
stricken  out. 

Mr.  Gillett.  This  year? 

Mr.  Sargent.  Yes,  sir.  On  page  125  of  the  Book  of  Estimates  for 
the  coming  fiscal  year  appears  this  language:  '^  Which,  together  with 
other  expenses  of  regulatmg  immigration,  including  the  cost  of  repairs 
to  Government  property  at  the  several  immigrant  stations,  shall  be 
paid  from  the  permahent  appropriation  for  expenses  of  regulating 
immigration." 

That  is  the  way  we  had  it  in  the  estimates,  and  that  language  was 
eliminated.  We  used  to  have  this  authority.  This  authority  was 
alwavs  in  existence  until,  through  a  clerical  error,  the  word  "repairs" 
was  inserted  in  the  estimate  for  the  construction  of  certain  new  build- 
ings for  1908.  1  suppose  we  were  ourselves  responsible  for  that 
error,  because  we  put  m  that  word  "repairs;"  and  that  is  where  the 
Comptroller  got  a^g  to  han^  his  hat  on. 

Mr.  Gillett.  You  put  it  in  your  estimates?  It  used  to  be  there, 
you  say?    What  was  it  that  changed  that? 

Mr.  Sargent.  An  error- 

Mr.  Gillett.  What  was  the  error? 

Mr.  Sargent.  By  inserting  the  $20,000  for  "repairs"  in  the  bill  of 
laat  year — "for  sundries,  additions,  repairs,  ana  alterations  to  the 
Government  property  at  Ellis  Island  as  from  timie  to  time,  in  the  judg- 
ment of  the  Secretary  of  the  Treasury,  may  be  deemed  necessary, 
i20,000;"  and  then  they  ruled  on  that. 

Mr.  GnXETr.  They  ruled  that  in  as  mu<^h  as  you  specif  cally  mefi- 
tioeed  repairs  yon  could  not  ase  other  funds  for  repairs? 

Mr.  Sargent.  Yes,  sir.  In  our  estimates  we  put  in  the  language 
that  woirid  give  us  authority  to  make  such  repairs  on  the  property  as 
would  be  necessary,  subject,  of  course,  to  the  approval  of  the  Secre- 
tary. For  some  reason  or  other  they  struck  it  out  and  left  it  as  it  was 
last  year. 
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Mr.  GiLLETT.  Did  the  Comptroller  rule  that  that  would  apph^  to 
subsequent  appropriation  bills  I 

Mr.  Sabgent.  Ye«,  sir;  unless  we  made  provision.  We  made  it  in 
two  ways.  We  first  asked  tliat  this  language  be  incorporated  into  the 
bill,  and  when  we  found  that  did  not  go  we  asked  for  a  stated  appro- 
priation, because  there  are  matters  that  are  coming  up  that  have  to  be 
attended  to.  For  instance,  if  our  electric-light  plant  gives  out,  or  our 
engines  break  down,  we  have  to  make  repairs,  n  e  had  a  gale  of  wind 
that  came  near  taking  our  roof  off.  We  have  to  make  these  repairs 
and  trust  to  Congress  to  get  us  out  of  the  difficulty. 

Mr.  Benton.  IIow  long  have  you  been  with  that  service  there  J 

Mr.  Sargent.  I  was  placed  in  charge  of  the  Bureau  of  Immigration 
on  the  2d  day  of  July,  a  year  ago,  and  I  will  have  been  two  years  in 
the  service  on  the  2d  day  of  July  next. 

Mr.  Benton.  Do  you  feel  you  have  a  familiarity  with  the  work 
there? 

Mr.  Sargent.  I  feel  that  I  have,  so  far  as  my  abilit}'^  admits  it,  I 
have  made  a  study  of  the  subject  and  1  submit  my  report  and  mj-  state- 
ments this  morning  for  what  they  may  be  worth.  I  regard  the  service 
as  one  of  the  most  important  branches  of  the  entire  Government  sen'- 
ice.  It  is  growing  daily,  and  I  feel  it  my  duty  humanely  to  make  the  l>est 
provision  possible  for  these  people  coming  here.  My  recommenda- 
tions have  all  been  based  upon  that  proposition. 

SAN   FRANCISCO,  CAL. 

The  Chairman.  If  there  are  no  further  questions  we  will  go  to  the 
next  item,  on  pa^e  71 — the  item  at  the  bottom  of  the  page:  ""  ban  Fran- 
cisco, Cal.,  immigrant  station:  For  the  erection  of  builduigs,  etc., 
$200,000."  If  you  will  explain  that  item  to  us,  Mr.  Commissioner,  we 
shall  be  glad. 

Mr.  Sargent.  At  San  Francisco  we  have  no  facilities  whatever  for 
the  detention  of  aliens,  either  Japanese,  Koreans,  or  Chinese,  which, 
of  course,  represent  the  largest  bulk  of  our  immigration  at  that  point. 
If  we  have  any  detained  immigrants  we  must  put  them  in  the  custody 
of  the  local  authorities  in  the  jails  or  the  missions.  We  have  no  place 
for  our  (Chinese  that  we  hold  there  under  continement,  except  in  the  loft 
of  a  dock,  and  the  conditions  that  prevail  there  are  not  creditable  to 
the  United  States  Government. 

The  Chairbian.  During  the  six  months  ending  January  1,  for  exam- 
ple, how  man}^  immigrants  were  detained  therel 

Mr.  Sargent.  I  presume  there  is  no  time  that  we  have  more  than 
60  detained  people  there;  that  is,  what  would  be  termed  immigrants. 
We  have  of  Chmase  about  a  hundred  a  month,  on  the  average,  in  the 
detention  shed,  which  is,  of  course,  provided  by  the  steamship  com- 
pj^nies,  although  we  have  to  keep  our  officers  and  guards  there  to 
prevent  escapes.  The  present  immigration,  while  it  is  not  very  large 
at  the  port  of  San  Francisco,  suffers  from  lack  of  facilities  for  an 
efficient  service.  I  feel  that  San  Francisco  should  have  an  immigrant 
station. 

The  Chairman.  Two  hundred  thousand  dollars  would  build  a  palatial 
hotel  for  200  people. 

Mr.  Sargent.  Two  hundred  thousand  dollars  would  be  used  not 
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only  in  the  building,  but  in  the  means  of  access  to  it;  and  in  San  Fran- 
cisco j-ou  have  to  put  your  building  on  an  island,  in  all  probability, 
and  you  would  have  to  provide  wharfage  and  a  great  many  expenses 
out8i<de  of  the  mere  building.     The  station  would  not  be  very  large. 

Mr.  GiLLETT.  This  says,  "for  the  erection  of  buildings,"  etc., 
$200,000. 

Mr.  Sar(ient.  Yes,  sir. 

Mr.  GiLLETT.  That  would  include  the  approaches  or  anything  that 
you  speak  of? 

Mr.  Sabgent.  Well,  it  might  not  be  permitted  to  be  used  for  any- 
thing but  a  building.  We  have  in  mind,  in  our  recommendation,  the 
establishment  of  a  station — a  necessary  station,  so  that  it  would  be 
utilized  the  same  as  the  one  we  have  at  Honolulu  that  we  are  building 
at  the  present  time.  While  that  was  only  for  a  building,  we  neces- 
sarily had  to  get  the  requisite  land  to  put  it  on  and  to  put  the  neces- 
sar}'^  grading  and  piling,  etc.,  and  we  are  using  that  appropriation  in 
that  way. 

The  Chairman.  Will  you  write  us  a  letter  giving  in  detail  iust  what 
you  think  is  absolutely  necessary  for  the  proper  conduct  of  that  work 
there  at  San  Francisco — how  much  is  necessarj^  to  secure  an  island, 
and  what  it  will  cost  for  approaches,  and  what  you  contemplate  spend- 
ing for  buildings?    Or  can  you  give  us  the  inmrmation  here? 

jlr.  Sargent.  I  have  a  copy  of  a  letter  here,  written  to  Senator 
Frye,  chairman  of  the  Committee  on  Comtnerce,  which  I  wrote  in 
answer  to  a  letter  which  he  wrote  to  me,  asking  for  information.  In 
my  report  I  set  forth  the  reasons  as  clearly  as  I  can.  I  want  to  add 
just  a  little  more  about  this  station  at  San  Francisco.  We  are  going 
to  have,  in  a  few  years,  a  large  immigration  to  the  port  of  San  I^ran- 
cisco,  because  I  am  satisfied  in  my  own  mind  that  there  will  be  legisla- 
tion asked  of  Congress,  and  that  Congress  will  consider  it,  which  will 
necessitate  an  increased  immigration  at  that  port  from  the  Orient. 

Now,  at  the  present  time  we  have  to  do  all  our  work  on  a  ship.  We 
hold  all  people  on  shipboard  until  we  make  our  inspection. 

We  have  no  facilities  whatever  for  inspecting  aliens  except  on  the 
ship  either  as  to  first  and  second  cabin  people  or  those  in  the  steerage. 
We  meet  the  boat  out  in  the  bay  and  ao  as  much  work  of  inspecting 
first-class  passengers  as  we  can  as  they  come  up  the  bay.  But  the  sec- 
ond and  third  class  people  we  have  to  hold  on  the  ships,  l)efore  they 
are  permitted  to  land,  until  we  make  the  necessary  inspection.  If 
there  are  any  detained  people  they  must  remain  on  tBe  ship  until  such 
time  as  their  cases  may  be  inquired  into,  or  we  must  take  them  to  some 
iail  or  some  mission  house  for  confinement,  because  under  the  law  we 
have  to  hold  these  people,  and  it  takes  some  time  for  the  doctors  to 
determine  their  cases. 

Mr.  GiLLETT.  Can  they  not  go  to  the  sheds  of  the  steamboat  com- 
panv? 

Mr.  Sargent.  No,  sir;  they  have  no  sheds.  But  I  should  say  that, 
by  virtue,  perhaps,  of  my  talk  with  the  steamship  company,  I  did  get 
them  to  make  some  few  "wholesome  changes  in  tne  sheds  where  they 
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allowed  the  Chinese  to  be  kept.  It  occurreci  to  me  th9<t  ijn  view  of  our 
prosperity  we  could  afford  to  ask  Cong^resa  for  this  appropriation  for 
8an  Francidco. 

The  Chairman.  Give  us  a  short  statement  there,  Mr.  Commissiooer, 
of  what  the  earnings  have  been  for  the  entire  country. 

Mr.  Sargent.  I  have  given  it  for  New  York  and  for  the  whole 
country. 

Mr.  Gardner.  Their  surplus  over  all  expenses  is  over  a  nullion 
dollars. 

Mr.  Benton.  I  think  he  explained  that  while  you  were  out  for  a 
moment,  but  I  did  not  so  understand  you,  Mr.  Commissioner. 

Mr.  G11.1.ETT.  You  mean  that  is  the  surplus  that  is  g9.thered  trom 
year  to  year,  and  not  the  surplus  of  a  single  year? 

Mr.  Sargent.  Yes;  I  mean  the  surplus  that  has  accumulated. 

Mr.  GiLLBTT.  What  is  it  in  a  single  year  if 

Mr.  Sargent.  The  total  -receipts  for  a  year  were  H.416,515.14. 
That  is,  throughout  the  entire  country.  The  total  expenditures  were 
$826,814.66.  That  includes  $50,000  that  we  returned  to  the  Treasury 
Department  in  payment  of  appropriations  made  for  the  Ellis  Iskod 
structure. 

The  Chairman.  Now,  Mr.  Commissioner,  this  Ixead  tax  or  this  fund 
of  which  you  ^ive  the  figures — this  money  is  kept  in  the  Treasury  for 
a  separate  fund  and  is  used  for  no  other  purpose  than  immigration  i 

Mr.  Sargent.  It  can  be  used  for  no  other  purpose. 

The  Chairman.  And  now  we  have  a  balance  of 

Mr.  Sargent.  On  June  30  last  the  balance  was  $1,276,482.69. 

The  Chairman.  That  is  the  balance  to  the  credit  of  the  service  for 
the  fiscal  year? 

Mr.  Sargent.  Yes,  sir. 

The  Chairman.  That  is  he  net  balance  we  have  on  the  whole  deal 
up  to  date? 

Mr.  Sargent.  No;  our  total  balance  is  $1,429,876.69. 

The  Chairman.  That  was  our  balance  on  the  wliole  deal,  you  say  ? 

Mr.  Sargent.  Yes;  we  closed  the  business  on  June  30  witli  that  to 
our  credit. 

The  Chairman.  In  other  words,  your  receipts  in  all  the  time  pa^ 
up  to  date  have  been  that  much  more  than  your  expenditures? 

Mr.  Sargent.  Yes,  sir;  $50,000  reverted  back  into  the  Treasury  in 
payment  of  appropriations  that  had  been  made  for  the  construction  of 
the  Ellis  Island  building,  the  present  structure. 

The  Chairman.  Unless  you  have  something  further  to  suggest,  Mr. 
Commissioner,  I  think  that  is  all. 

Mr.  Sargent.  1  have  only  this  to  suggest:  I  hope  the  conmiittee 
will  consider  the  value  of  the  Immigration  Service,  and  be  as  lil>eral 
to  us  as  you  can — considering  it  from  the  best  standpoint  you  can.  It 
occurs  to  me  that  inasmuch  as  the  money  has  been  earned  by  the 
Immigration  Service,  and  inasmuch  as  it  can  be  u«ed  for  no  other  pur- 
pose, and  inasmuch  as  the  balance  in  the  Treasur}'^  that  we  have  can  be 
used  for  this  purpose,  and  in  the  light  of  the  facts  that  I  have  presented 
in  my  annual  report,  from  a  business  standpoint  the  committee  can,  it 
seems  to  me,  afford  to  give  us  appropriations  for  such  things  as  will 
be  of  value  to  the  Service  and  creditable  to  the  Government. 

I  am  tr}' ing  to  bring  the  immigration  service  out  of  the  unfortunate 
position  w^hich  it  once  occupied,  where  it  seemed  in  the  eyes  of  the 
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inoomisg  aliens  that  we  were  all  highway  robbers  here,  and  every 
alien  who  came  to  our  shores  was  fleeced  or  attempted  to  be  fleeced 
b^  the  immigi-ation  authorities.  I  want  to  establish,  if  I  can,  in  the 
minds  of  these  people  the  idea  that  the  best  friends  they  have  got 
when  they  come  to  America  are  the  first  people  into  whose  hands  they 
fall,  and  those  people  are  the  authorities  of  the  United  States  con- 
nected with  the  immigration  service. 

The  Chairman.  We  want  to  thank  you,  Mr.  Commissioner,  for  you 
successful  administration  up  to  date. 

Mr.  Sargent.  I  do  not  aesire  any  compliments,  but  I  simply  want 
to  tell  3^ou  what  my  position  is  in  asking  for  these  appropriations. 

Department  of  Commerce  and  Labor, 

Bureau  of  Immigration, 

Washin^ton^  March  7,  i90i. 
Hon.  J.  A.  Hemenway, 

Chairman  Com7aitt€e  on  Appropriatums^ 

House  of  Rejrresentatives^  Washington^  D.  C\ 
Sir:  As  requested  by  vou  at  the  session  of  the  subcommittee  on  the 
sundry  civil  bill  on  Friday  last  I  have  secured  additional  information 
in  regard  to  item  9  of  Document  No.  392,  which  covers  the  estimate 
of  $75,0(X)  for  the  purchase  or  construction  of  a  tugboat  to  be  used  as 
a  boarding  cutter  by  the  immigration  officials  at  New  York. 

I  am  informed  that  the  last  appropriation  for  a  revenue  cutter  of 
about  the  same  size  and  character  as  that  required  for  this  service 
was  $50,000,  but  as  the  construction  of  the  vessel  progressed  it  was 
found  necessary  to  ask  for  $20,000  additional  to  complete  the  same, 
making  $70,000  in  all.  Owing  to  the  increase  in  the  cost  of  materials 
and  labor,  I  believe  that  the  estimate  of  $75,000  will  be  barely  suffi- 
cient to  cover  this  item,  and  I  therefore  feel  compelled  to  urge  that 
it  be  allowed  to  stand  as  recommended  and  that  an  appropriation  to 
cover  the  same  be  provided  for. 

In  this  connection  I  desire  to  inform  vou  that  the  Immigration 
Service,  since  the  transfer  of  the  Bureau  from  the  Treasury  Depart- 
ment to  the  Department  of  Commerce  and  Labor,  is  entirely  separate 
and  apart  from  the  Customs  Service,  and  that  no  revenue  cutter  is 
available  for  making  inspections  under  the  immigration  laws;  further, 
that  the  construction  of  a  boat  for  this  purpose  will  obviate  the  neces- 
sity of  continuing  the  present  arrangement  of  chartering  a  vessel  at  a 
cost  of  $75  per  diem. 

Respectfully,  F.  P.  Sargent, 

Com  nilssloner-  General, 


Department  of  Commerce  and  Labor, 

Bureau  of  Immigration, 
Washington^  March  8^  190Ii„ 
Hon.  J.  A.  Hemenway, 

Chairman  Committer  on  App^'opriations^ 

Ilmise  of  Representatives^  Washington,,  1).  C. 
Sir:  In  further  reference  to  the  estimate  for  the  purchase  or  con- 
struction of  a  tug  for  use  as  a  boarding  cutter  in  the  immigration  serv- 
ice at  the  port  of  New  York,  I  have  tne  honor  to  inform  you  that  the 
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running  expenses  of  the  tug  which  is  now  under  charter  and  perform- 
ing this  service  is  as  follows: 

1  pilot,  at  $126  per  month $125 

2  deck  hands,  at  $30  per  month 60 

1  deck  hand,  at  $45  per  month *. 45 

1  engineer,  at  $85  per  month 1 85 

2  firemen,  at  $35  per  month 70 

1  cook,  at  $35  per  month 35 

Total 420 

In  regard  to  the  operating  expenses,  I  am  advised  that  the  total 
cost,  including  coal,  oil,  ana  wear  and  tear  upon  the  machinery  of  a 
similar  vessel,  if  purchased  by  the  Government,  would  not  exceed 
from  fortj"-five  to  fifty  dollars  per  diem. 

This  information  is  supplemental  to  that  which  was  furnished  in  m^^ 
letter  of  the  7th  instant  in  regard  to  the  minimum  cost  of  a  boarding 
cutter  of  the  character  necessar}'  to  meet  the  requirements  at  New 

Respectfully,  F.  P.  Sargent, 

Comnusaifmer-  Oeiiet^al, 

Maboh  7,  1904. 

ENFORCEMENT  OF  THE  CHINESE  EXCLUSION  ACT. 

STATEMEHT   OF   ME.  F.  P.  8ARGEHT,   C0MHI88I0HEE-GENERAL 

OF  imnGEATIOH. 

The  Chairman.  Mr.  Commissioner,  please  turn  to  page  156  of  the 
bill,  where  you  will  notice  that  you  omit  this  language:  *'to  the  col- 
lector of  customs  at  Port  Townsend  as  additional  compensation,  one 
thousand  dollars  per  annum  shall  be  paid."  Do  you  know  why  that  is 
left  out? 

Mr.  Saiigent.  Because  since  July  1  the  entire  enforcement  of  the 
Chinese-exclusion  law  has  been  transferred  to  the  Bureau  of  Immigra- 
tion. We  have  no  necessity  for  the  continuation  of  that  dutv  upon 
the  collector  of  customs  at  Port  Townsend,  inasmuch  as  the  collectors 
of  customs  have  no  further  duties  to  perform  in  connection  with  the 
Chinese-exclusion  service. 

The  Chairman.  That  should  go  out? 

Mr.  Sargent.  Yes,  sir:  we  think  so. 

The  Chairaian.  Down  further  this  CvStimate  reads:  '^Pmvided^  That 
so  much  of  the  amount  hereby  appropriated,  or  hereafter  appropriated 
for  similar  pui-poses,  as  may  be  necessary  shall  be  available  for  the 
establishment  and  maintenance  of  the  BertiUon  system  of  identification 
at  the  various  ports  of  entry,"  etc. 

Mr.  Sargent.  That  is  taken,  I  judge,  from  the  old  act. 

The  Chairman.  That  has  the  effect  of  making  this  permanent  law, 
instead  of  carrying  it  eveiy  year  in  these  appropriation  bills?  Is  that 
the  idea? 

Mr.  Sargent.  We  have  made  no  recommendation  as  to  that.  Some- 
body else  has  been  in  here  since  I  have  been  here  on  this  matter*.  The 
Bertillon  system  has  been  introduced  since  the  appropriatioPj  of  last 
year,  and  it  is  now  working.  f 

The  Chairman.  Is  it  effective?  y 
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Mr.  Sargent.  Yes,  sir. 

The  Chairman.  And  you  want  it  continued? 

Mr.  Sargent.  Yes,  sir;  as  a  provision  of  the  service.  You  gave  us 
the  money  last  year,  and  this  lan&;uage  was  added  to  the  bill  so  that 
we  might  use  that  money  to  introouce  the  Bertillon  system. 

The  Chairman.  That  is  a  system  of  measurement  by  which  you  may 
recognize  people  hereafter? 

Mr.  Sargent.  Yes,  sir.  The  Chinese  laborers  are  recognized  by 
that  system. 

The  Chairman.  On  page  157  you  will  see  from  the  figures  set  out 
that  you  have  increased  yx>ur  recommendation  as  to  the  amount  of 
money  required  for  the  enforcement  of  the  Chinese  exclusion  act,  from 
11500,000  for  the  fiscal  year  1904  to  $600,000  for  1905;  and  then  you 
leave  out  the  next  item  following  that,  relating  to  the  enforcement  of 
the  alien  contract-labor  laws,  $150,000.     Why  is  that  left  out? 

Mr.  Sargent.  Because  we  were  denied  the  appropriation  that  was 
made  last  year  of  that  same  amount,  for  the  enforcement  of  the  alien 
contract-labor  laws,  bv  the  Comptroller's  decision,  and  now  we  are 
required  to  pay  out  of  our  immigration  fund  all  expenses  incident  to 
the  enforcement  of  that  law;  and  the  money  you  appropriated  last 
year  for  that  purpose  has  not  been  drawn  upon. 

The  Chairman.  And  you  have  sufficient  funds  in  the  immigration 
fund  to  take  care  of  those  expenses? 

Mr.  Sargent.  We  think  so.  We  have  been  able  to  do  it  so  far,  so 
that  no  reference  is  made  to  that  appropriation.  Under  the  present 
law  the  Comptroller  holds  we  must  pay  that  expense  from  the  immi- 
gration fund — that  it  is  a  part  of  the  immigration  laws. 

The  Chairman.  And  the  amount  appropriated  was  not  expended  ? 

Mr.  Sargent.  No,  sir;  not  drawn  upon. 

The  Chairman.  Now,  you  ask  for  an  increase  of  $1(X),000  in  your 
fund  for  the  enforcement  of  the  Chinese-exclusion  act.  Why  do  you 
do  that? 

Mr.  GiLLETT.  Why  did  you  not  have  to  use  any  of  that  appropriation 
for  the  enforcement  of  the  alien  contmet-labor  laws  of  last  year? 

Mr.  Sargent.  It  was  believed,  on  the  passage  of  the  new  act,  that 
the  language  was  such  that  we  had  no  rignt  to  draw  upon  that  fimd, 
and  prior  to  the  beginning  of  the  fiscal  year,  July  1,  we  asked  for  a 
decision  of  the  Comptroller,  and  he  so  decided;  so  that  we  did  not  have 
the  funds  available  at  all  for  our  purposes. 

Mr.  GiLLETT.  What  did  you  draw  on — on  the  immigration  fund — 
last  year? 

Mr.  Sargent.  Yes,  sir;  the  last  fiscal  year. 

Mr.  GiLLETT.  Did  we  not  have  to  make  a  special  appropriation  to 
enable  you  to  use  even  that  immigi*ation  fund? 

Mr.  Sargent.  I  think  not,  sir. 

Now,  Mr.  Chairman,  in  answer  to  your  question,  the  $100,000  addi- 
tional for  the  enforcement  of  the  Chinese  exclusion  act  is  asked  because 
on  the  1st  day  of  Juljr  there  was  turned  over  to  the  Bureau  of  Immi- 
gration the  entire  Chmese  service,  both  that  part  of  it  which  was  here- 
tofore conducted  by  the  Internal-Revenue  Department  and  that  part 
which  was,  prior  to  July  1,  conducted  by  the  customs  officers  of  the 
country.  That  all  now  falls  upon  our  Service,  the  Immigration  Ser- 
vice; that  is  to  say,  the  Chinese  portion  of  it.  That  has  increased 
our  work  at  least  50  per  cent.    It  has  required  a  large  additional  force 
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for  our  Service  to  take  the  positions  which  were  formerly  filled  by  the 
internal-revenue  officers  in  all  parts  of  the  country.  It  has  also 
required  the  establishment  of  a  larffe  additional  number  of  Chiaese 
officers  in  the  interior,  from  whom  the  Chinamen  set  their  certificates 
when  thev  desire  to  pass  out  of  the  countrv,  and  that  incree«e«  the 
volume'  of  our  business,  so  that  it  makes  it  absolutely  necessary  to 
have  that  increased  appropriation. 

I  will  give  you  a  few  figures  on  that. 

For  the  fiscal  year  1903  Congress  appropriated  the  sum  of  $500,000 
for  the  enforcement  of  the  Chinese  exclusion  law.  Of  this  sum  there 
has  been  expended,  up  to  the  1st  day  of  March,  approximately  $3^,000^ 
leaving  an  unexpended  balance  for  the  remaining  four  months  of  the 
fiscal  year  of  $180,00^). 

The  expenditure  mentioned  is  composed  of  the  following  approxi- 
mate items: 

Salaries  of  oflSciale $138,000 

Traveling  and  other  expenses  of  said  officers 30, 000 

Deportation  of  Chinese  found  unlawfally  in  the  United  States,  including  the 

traveling  expenses  of  guards  and  United  States  marshals  and  subsistence. .  43, 000 
Miscellaneous  charges,  such  as  rentals,  supplies,  furniture,  etc Ill,  000 

It  will  thus  be  seen  from  the  foregoing  figures  that  the  appropria* 
tion  will  be  practically  exhausted*  even  at  the  present  rate  of  expendi- 
ture, by  the  close  of  the  current  fiscal  year. 

For  the  next  ensuing  fiscal  year,  1904,  an  additional  $100,000  is 
desired,  making  a  total  for  the  purpose  indicated  of  $600,000. 

As  justifying  the  recommendation  for  this  increased  amount,  atten- 
tion is  directed  to  the  fact  that  under  the  provisions  of  the  bill  creating 
the  Department  of  Commerce  and  Labor,  the  duties  in  oonnection 
with  the  enforcement  of  the  Chinese  exclusion  act  theretofore  dis- 
charged by  customs  officers  and  officers  of  the  internal  revenue  were 
transferred  to  officers  of  the  Department  of  Commerce  and  LalM>i% 
under  the  control  of  the  Commissioner-General  of  Immigration.  This 
provision  of  the  act  referred  to  did  not  become  operative  until  the 
beginning  of  the  current  fiscal  year,  and  accordingly  since  then  ap> 
pomtments  have  been  made,  and  continue  to  be  made  from  time  to 
time  as  the  emergency  requires,  of  officers  to  perform  the  said  duties. 

Thus  far  this  year  we  have,  at  the  present  time,  over  300  Chinamen 
held  by  the  courts  on  the  northern  border,  and  the  probabilities  are 
that  the  greater  number  will  be  deported  by  order  of  tne  United  States 
Supreme  Court.  We  expect  a  decision  now  in  a  few  days,  so  that  we 
win  have  to  provide  for  the  deportation  back  to  China,  and  that  means 
a  large  expenditure. 

The  Chairman.  How  many  have  been  deported  this  year? 

Mr.  Sargent.  Since  July  1  last  the  total  number  of  such  appoint- 
ments has  been  148,  consisting  of  inspectors,  interpreters,  clerks, 
watchmen,  etc.  The  aggregate  salaries  of  such  appointees  alone  would 
amount  to  about  |75,0U0  per  annum,  leaving  out  of  consideration  trav- 
eling expenses  and  other  costs  incidental  to  the  work  of  investigation 
for  which  they  are  appointed.  Doubtless  other  such  officers  will  be 
needed  during  the  coming  year. 

The  act  of  May  5, 1892,  as  amended  by  the  act  of  November  8, 1893, 

Brovides  for  the  arrest  of  Chinese  persons  found  unlawfully  in  the 
United  States,    This,  therefore,  is  an  express  obligation  imposed  by  law 
upon  executive  officers  of  the  Bureau  of  Immigration.    The  investiga* 
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tiont^  ina4e  thus  far  by  those  officers  who  have  been  designated  at  interior 
points  in  the  United  States  show  the  presence  of  a  very  large  number 
of  Chinese  laborers  who  have  ^ined  entrance  t6  the  United  States  and 
are  now  resident  herein  in  violation  of  law.  The  cost  of  arresting 
and  deporting  such  persons  further  emphasizes  the  necessity  of  an 
increased  appropriation.  As  furnishing  some  light  upon  this  item  of 
expense,  attention  is  called  to  the  fact  that  there  have  been  384  Chinese 
persons  deported  from  the  United  States  since  the  1st  of  July  last,  at 
a  cost  of  SiS^OOO  in  round  figures.  So  many  arrests  and  such  a  result- 
ant outlay  have  occurred  during  the  process  of  locating  officers  to  take 
the  place  of  the  customs  and  internal-revenue  officers. 

As  above  indicated,  information  from  these  officers  leads  inevitably 
to  the  conclusion  that  there  are  very  many  Chinese  laborers  unUwf  ulh'^ 
in  the  United  States,  who  have  either  been  smuggled  in,  or  have,  under 
a  lesjs  careful  administration  of  the  law  when  the  available  official  force 
waj$  smaller,  managed  to  cross  the  boundaries  of  this  country  without 
the  knowledge  of  Sie  officers. 

Doubtless,  when  the  law  has  been  enforced  as  to  such  unlawful  resi- 
dents who  have  accumulated  at  many  and  various  plcices  in  the  interior 
of  this  country  during  a  number  of  years,  the  cost  of  enforcing  the 
Chine^^e  exclusion  laws  will  be  materially  reduced;  but  for  the  coming 
fiscal  year  it  is  safe  to  assume  that  the  proper  discharge  of  the  duties 
imposed  upon  officers  by  the  Chinese-exclusion  laws  will  require  the 
expenditure  of  at  least  »600,0()0. 

The  Chairman.  Have  you  the  figures  there  as  to  the  number 
deported  this  year? 

Mr.  Saroknt.  We  have  deported  this  year  since  the  1st  of  July — 
pardon  me;  I  thought  I  had  it  right  here.  I  can  give  it  last  year,  how- 
ever.    And  I  want  to  give  \  ou  the  cost  of  depoitation  of  Chinamen. 

Per  capita  cost  for  deportation  of  Chinamen, 

Providence,  R.  I.,  to  Hongkong $108. 00 

Norfolk,  Va. ,  to  Hongkong 101 .  00 

New  Orieanti,  La,,  to  Hongkong , 100. 00 

3oeton,  Mass.,  to  Hongkong 108.00 

Helena  or  Butte,  Mont.,  to  Hongkong 59. 40 

Bpokane,  Wash.,  to  Hongkong 47. 90 

Taoonia  or  Heattle,  Wash.,  to  Hongkong 37. 50 

Portland,  Oreg.,  to  Hongkong 37.60 

San  Francisco,  Cal.,  to  Hongkong , 45. 00 

We  have  to  i)ay  for  the  deportation  of  every  Chinaman  that  we 
find  unlawfullv  in  the  country,  or  every  one  that  attempts  to  get  in 
here  unlawfully.  We  have  to  paj-  the  expenses  of  each  marshal  in 
conducting  Chinamen  to  San  Francisco  and  return,  and  the  pre^sent 
rate  from  Providence,  R.  I.,  to  San  Francisco  and  return  is  $210.  We 
usually  send  from  50  to  100  Chinamen  at  a  time — gather  them  up  and 
start  them  in  train  lots — in  order  to  save  the  expense  of  marshals  and 
guides.  That  is  one  of  the  large  items  of  expenditure.  As  I  said,  we 
have  nearly  300  Chinamen  now  in  custody  which  in  all  probability  will 
be  returneii.  They  are  now  lighting  the  Government  through  the  dif- 
ferent courts,  and  the  cases  have  now  reached  the  Supreme  ('ourt. 
We  were  compelled  to  provide  facilities  for  holding  the  contraband 
Chinamen  who  attempt  to  come  through  Canada  into  the  United  States 
at  different  points  on  the  border,  and  a  great  deal  has  been  spent  in 
making  those  provisions.     We  ask  for  f  100,000  increase  because  we 
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believe  it  will  be  absolutely  necessary,  if  we  are  going  to  enforce  the 
laws,  that  this  additional  appropriation  be  made. 

i  have  just  this  morning  received  information  which  confirms  pre- 
vious information  expressed  in  my  annual  report  that  we  are  going 
to  change  our  basis  of  operations  shortly  in  the  future  from  the 
Canadian  border  to  the  Mexican  border.  A  new  line  of  steamships 
have  been  opened  up  to  Mexico  and  we  have  a  report  this  morning 
from  Mexico  City  of  the  landing  of  300  Chinamen  at  Manzanillo  Har- 
bor on  the  12th  of  February.  They  are  building  a  railway  to  connect 
those  ports — Manzanillo  llarbor  and  Salina  Cruz  Harbor — and  we 
have  the  information  that  the  greater  number  of  these  people  imme- 
diately start  for  the  United  States  after  they  reach  Mexico. 

There  are  other  little  incidents  there  in  connection  with  the  Chinese 
service  that  require  large  expenditures,  because  we  have  to  light  our 
own  people.  For  example,  there  are  people  in  our  own  country  who 
are  not  in  sympathy  with  the  law,  and  they  put  every  possible  obstacle 
in  the  way  of  tlie  Government  in  its  enforcement  of  tne  law.     Smug- 

fling  is  one  of  the  most  unpleasant  infractions  of  the  l9w  that  we 
ave  to  contend  with.  I  mean  the  smuggling  of  Chinamen  into  the 
country.  They  use  the  sleeping  cars  for  that  purpose,  and  the  high- 
wavs  and  every  other  means  to  get  the  Chinamen  into  this  country. 
Only  two  days  a^o  we  took  out  of  a  refrigerator  car  a  Chinaman  w6o 
was  put  into  the  ice  locker  and  shut  up  and  froze  to  death.  The  car 
had  been  sidetracked  and  he  could  not  get  out.  On  it  being  shown 
that  this  man  was  dead,  we  have  got  the  mf ormation  of  his  friends  who 
tried  to  get  him  in  here,  and  we  learned  that  he  paid*  a  merchant  in 
Chicago  1160  on  his  guaranty  to  bring  him  from  St.  Thomas,  Canada, 
to  the  United  States.  We  take  them  out  of  the  Pullman  sleepers  ana 
out  of  the  bunks  where  the  bedding  is  kept  on  Pullman  sleepers,  and 
it  requires  constant  vigilance  on  the  part  of  our  oflScers. 

If  we  are  going  to  enforce  the  law,  gentlemen — and  I  presume  that 
the  Government  desires  that  the  law  be  enforced,  because  two  years 
ago  vou  gave  me  1200,000  additional  to  what  had  theretofore  been  given, 
on  the  presentation  of  the  facts  then  existing — I  have  found  on  close 
figuring  that  we  will  have  very  hard  work  to  get  through  this  year 
with  our  present  appropriation  of  $500,000,  and  with  the  additional 
work,  as  1  say,  that  has  been  necessitated  by  the  transfer  of  such  work 
as  was  formerly  done  by  the  collectors  of  customs  and  the  internal- 
revenue  agents,  $100,000  will  not  be  more  than  we  absolutely  need  in 
the  ensuing  fiscal  year,  providing  the  Government  desires  us  to  do  the 
work  laid  out.  Certainly  we  shall  have  to  greatly  increase  our  work 
on  the  Mexican  border. 

Mr.  Benton.  Is  it  a  fact  that  the  transportation  companies  assist  in 
this  smuggling? 

Mr.  Sargent.  I  could  not  declare  that  with  any  positive  assuram^e. 

Mr.  Benton,  You  seem  to  strongly  hint  it  in  your  annual  report? 

Mr.  Sargent.  What  I  say  there  I  nave  the  evidence  in  my  posses- 
sion to  substantiate.  I  believe  it  is  just  the  same  in  bringing  Chinese 
here  as  in  any  other  relation.  While  a  transportation  company  would 
deny  that  they  were  violating  the  law,  yet  it  is  none  the  less  true  that 
thev  bring  these  people  here. 

I'he  Chairman.  When  a  Chinaman  proves  he  is  native  born,  is  he 
entitled  to  vote? 
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Mr.  Sargent.  Yes,  sir;  he  is  an  American  citizen  then. 

The  Chairman.  Are  the  Chinamen  who  are  allowed  to  be  in  here 
allowed  to  vote? 

Mr.  Sargent.  I  presume  so.  Having  been  born  here,  they  are 
entitled  to  the  rights  of  citizenship.  That  is  the  contention  that  has 
often  been  made. 

Mr.  Benton.  If  that  is  true,  and  you  think  it  is  an  evil,  do  you  not 
think  that  Congress  ought  to  have  the  benefit  of  your  information  so 
that  we  can  amend  that  law  'i 

Mr.  Sargent,  (congress  has  it,  and  I  call  attention  in  my  report  to 
this  particular  feature.  In  the  case  of  these  300,  or  nearly  300,  that 
are  held  to-day,  they  are  all,  perhaps,  with  but  few  exceptions,  alleged 
to  be  native  born.  Some  of  them  have  been  up  here  in  the  detention 
station  for  five  months  while  lawyers  and  courts  were  juggling  with 
their  cases.  But  we  have  finally  got  the  matter  up  to  the  United 
States  Supreme  Court.  If  the  Gov^ernment  desires  the  law  to  be 
enforced  we  must  have  more  money  with  which  to  do  it. 

The  Chairman.  Mr.  Commissioner,  you  have  mentioned  to  us  the 
amount  of  additional  work  that  has  been  added  to  your  Bureau  by 
reason  of  the  order  taking  from  the  customs  service  and  other  services 
of  the  Government  all  of  this  work  and  giving  it  to  you. 

Mr.  Sargent.  Yes,  sir. 

The  Chairman.  Was  this  work  performed  properly  by  the  customs 
service  and  other  services  of  the  Government  before  it  was  turned 
over  to  you? 

Mr.  Sargent.  We  think  not,  sir.  We  believe,  for  example,  that  a 
certificate  for  a  Chinaman  to  enter  this  country  should  be  issued  under 
the  authorities  at  Washington.  These  certificates  are  now  scattered 
all  through  the  country  everywhere,  and  there  were  more  abuses  by 
the  issue  of  fictitious  certificates  and  duplicated  certificates  than  in  any 
other  one  wav.  We  are  constantly  finding  Chinamen  who  have  cer- 
tificates in  their  possession  which  subsequent  investigation  prove  to 
be  fraudulent.  I  oelieve  the  certificate  should  be  issued  at  Washing- 
ton bv  the  bureau  having  charge  of  the  Chinese  administration,  so 
that  if  there  was  any  violation  it  could  be  traced  home. 

The  Chairman,  rrior  to  this  order  who  had  authority  to  issue  them? 

Mr.  Sargent.  Anv  internal-revenue  oflSce. 

The  Chairman.  The  internal  revenue  and  the  customs  service? 

Mr.  Sargent.  The  Internal-Revenue  OflSce.  The  certificates  were 
issued  by  internal-revenue  ofiicers.  The  collectors  of  customs  enforced 
the  law.  The  Commissioner  of  Immigration  is  charged  by  the  Gov- 
ernment with  the  enforcement  of  the  law,  and  I  contend  that  he  should 
have  the  privilege  of  using  his  own  force  in  the  enforcement  of  that 
law.  The  collectors  of  customs  were  under  the  control  of  the  Treas- 
ury Department.  We  were  to  pass  under  the  control  of  the  Depart- 
ment of  Commerce  and  Labor,  and  that  was  one  of  the  strong  arguments 
which  I  set  forth  for  the  transfer  of  that  work  to  the  Bureau  of  Immi- 
gration, so  that  it  could  be  under  the  immediate  charge  of  the  oflBcers 
m  charge  of  the  immigration  service. 

In  the  enforcement  of  the  law  to-day,  if  the  Chinaman  loses  his  cer- 
tificate he  applies  to  Washington  here.  We  have  an  original  certifi- 
cate upon  which  he  was  registered,  and  in  that  way  we  can  trace  it  up 
and  prevent  fraud  to  a  great  extent. 


142  SU17DBY    CIVIL   BILL. 

The  Chairman.  Will  you  put  on  the  record  the  number  that  were 
deported  last  year  and  this  year,  and  send  up  to  us  a  letter  covering 
those  points?  If  there  are  any  other  statements  you  want  to  make 
you  can  send  them  up  also* 

Mr.  Saroent.  Very  well. 

Memorandum  at^pjd^iaental  to  a  mem<yrandum  al/ready  ^uhnUted  regard- 
ing the  appropriation  for  enforcemeni  of  Ckinese-exdusion  law^  fiscal 
year  1905. 

Of  the  148  additional  employees  appointed  since  July  1,  1903,  and 
whose  salaries  alone,  as  pointea  out  in  the  memorandum  to  which  this 
is  supplemental,  will  aggregate  about  $75,000  per  annum,  26  were  90 
appointed  for  duty  at  the  recently  opened  ports  of  entry  on  the  Cana- 
dian border,  and  122  as  the  direct  result  of  the  necessity  arising  for 
their  services  by  reason  of  the  transfer  of  this  Bureau  from  the  Treas- 
ury Department  to  the  I>epartment  of  Commerce  and  Labor,  the 
collectors  of  customs  and  collectors  of  internal  revenue  who  had  there- 
tofoi*e  assisted  in  the  enforcement  of  the  Chinese-exc^iusion  laws  having 
been  relieved  by  that  transfer  from  all  such  duty. 

During  the  fiscal  year  ended  June  30,  1903,  073  Chinese  persona 
were  deported  to  China  under  the  terms  of  the  law  at  a  total  cost  of 
$80,373.45,  an  average  cost  per  capita  of  $119.42. 

During  the  present  fiscal  year  to  date  there  have  been  384  such 
deportations  at  a  total  cost  of  $43,261.70,  an  average  cost  per  capita  of 
$112.66. 

The  cost  of  deporting  Chinese  is  made  up  not  only  of  the  amount 
of  passs^e  paid  from  ports  of  this  country  to  ports  of  China,  but  of 
the  amount  paid  for  transporting  such  Chinese  to  seaports  of  this 
country  accompanied  by  United  States  deputy  marshals  and  guards, 
and  the  return  transportation  of  such  deputies  and  guards. 

The  Bureau  is  informed  that  there  are  now  ready  for  deportation 
between  60  and  70  Chinese  persons,  and  between  the  present  time  and 
the  close  of  the  current  fiscal  year  there  will  in  all  probability  be  as 
many  as  150  to  deport  under  orders  of  the  courts. 

There  are  now  pending  before  the  various  courts  about  250  cases. 

F.  P.  Sargeni*, 

DEPAftTMENt  OF  COMMERCE  AND  LaBOR, 

Bureau  op  Immigration, 
March  7,  190^. 


Department  of  Commerce  and  Labor, 

Bureau  OF  Immigration, 
Washingto?^  March  7,  190^ 
Hon.  J.  A.  Hemenway,  M.  C, 

Chairman  Corfimittee  on  Appropriations^ 

House  ofMepresentativee. 
Dear  Sir:  In  compliance  with  your  request  I  have  the  honor  to 
hand  ^ou  herewith  a  memorandum,  supplemental  to  the  one  ali^ady 
submitted,  giving  information  regardmg  expenses  incidental  to  the 
enforcement  of  the  Chinese-exclusion  laws. 
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Figures  in  detail  r^arding  the  adnjission  of  Chinese  by  the  courts, 
on  tEe  ground  of  American  birth,  are  now  being  eooipiled  from 
various  reports,  and  will  he  furnished  you  within  a  few  days. 

In  view  of  the  facts  set  forth  in  the  memoranda  above  mentioned  I 
beg  to  earnestly  submit  that  the  bill  as  drawn,  carrying  an  appropria- 
tion of  $600,000,  should  be  passed. 

Very^  truly,  yours,  F.  P.  Sargent, 

Cojiimissioner'  General. 


Friday,  March  ^,  190^.. 

LIGHT-HOUSES,  BEACONS,  AND  FOG  SIGNALS. 

STATEMENT  OF  LIEUT.  COL.  D.  W.  LOCKWOOD,  EKGINEEK  SEC- 
RETAKT,  ACC0MPAKIS]>  BY  CAPT.  CHAlLLSS  ¥.  HUTCHIKS, 
XT.  S.  NAVT,  NAVAL  SECKETAKT. 

The  Chairman.  1  will  state  that  we  will  only  take  up  such  items  as 
this  committee  has  jurisdiction  to  deal  with,  those  authorized  by  law, 
and  those  that  contemplate  improvement  or  repair  to  some  existing^ 
work. 

RAM  ISLAND  LEDGE   LIGfiT  STATION,  MAINE. 

The  first  item  is  on  page  72  of  the  bill,  **Kam  Island  Ledge,  Port- 
land Harbor.  Maine:  For  completing  construction  of  a  lignt-house 
and  fog  signal  on  Ram  Island  Ledge  at  the  entrance  to  Portland  Harbor, 

Colonel  LocKWooD.  That  is  to  complete  the  original  estimate.. 

The  Chairman.  Do  you  need  this  money  for  work  necessary  to  com- 
plete this  structure? 

Colonel  LocKWOOD.  Yes,  sir. 

The  Chairman.  What  is  the  condition  of  that  work  now? 

Colonel  LocKWooD.  The  tower  is  between  30  and  40  feet  up,  and  it 
will  be  completed  and  the  light  installed  by  the  fall  or  during  the  fall. 

THE  GRATES  LlOHt  STATION,   MASftACHUSETTS. 

The  Chairman.  The  next  item  is  on  page  74  of  the  bill :  ' '  The  Graves 
light  station,  Broad  Sound  Channel,  Boston  Harbor,  Massachusetts: 
For  completion  of  a  first-order  light  and  fog  signal  at  the  The  Graves. 
on  a  granite  tower,  to  mark  the  entrance  to  the  new  Broad  Sound 
Channel  in  Boston  Harbor,  9113,000."  The  limit  was  $188,000,  and 
you  have  had  $75,000  and  ask  for  $113,000.  What  is  the  condition  of 
that  work? 

Colonel  LocKwooo.  The  tower  is  42  feet  above  high  water,  and  it 
is  expected  to  complete  the  light  and  to  put  it  in  commission  during 
the  coming  year. 

The  CttAiKMAH.  So  you  will  need  all  of  this  money  ? 

Colonel  LocKWOOD.  Yes,  sir. 


The  Chaibman.  The  next  item  is  on  p^ge  75  of  the  bill,  '^Tbrogs 
Neck  light  station,  New  York:  For  moving  tlie  light  station  now  in 
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front  of  the  batteries  of  Fort  Schuyler  to  another  site  at  Fort 
Schuyler,  Throgs  Neck,  $10,780."  I  believe  that  is  necessary,  because 
the  present  light  is  in  front  of  a  gun  batterj\ 

Colonel  LocKWOOD.  They  can  not  fire  the  guns  in  the  battery  with- 
out endangering  the  light  and  breaking  the  lens  and  all  that  sort  of 
thing. 

The  Chairman.  This  work  can  be  done  for  110,780? 

Colonel  LocKWOOD.  Yes,  sir. 

The  Chairman.  Will  that  work  be  completed  during  the  next  year  ? 

Colonel  LocKWOOD.  If  the  money  is  appropriated  it  should  be  done 
ven^  readily. 

The  Chairman.  Is  that  light  necessary? 

Colonel  LocKWOOD.  Yes,  sir;  it  is  a  very  important  light. 

ROCKLAND  LAKE  LIGHT  STATION,    NEW  YORK. 

The  Chairman.  The  next  item  is  on  page  76  of  the  bill,  "Rockland 
Lake  light  station.  New  York:  For  rebuilding  the  ice  breaker  to 
protect  Rockland  Lake  light-house  in  Hudson  River,  New  York, 
^6,450."     What  is  the  necessitj;  for  that  item? 

Colonel  LocKWOOD.  The  station  is  out  in  the  water,  and  the  pressure 
of  the  ice  there  during  winter  when  we  have  severe  weather  is  crowd- 
ing it  over.  The  tower  is  inclined  now.  and  the  object  of  this  ice 
breaker  is  to  protect  it  against  the  pressure  of  the  ice. 

The  Chairman.  Is  this  appropriation  necessary? 

Colonel  LocKWOOD.  Yes,  sir. 

Mr.  GiLLETT.  Have  you  got  to  build  a  new  ice  breaker  every  ten 
years? 

Colonel  LocKWOOD.  No;  that  ice  breaker  was  not  the  proper  kind 
for  that  locality;  it  was  not  heavy  enough. 

STATEN  ISLAND  LIGHT-HOUSE   DEPOT,   NEW  YORK. 

The  Chairman.  The  next  item  is  on  page  77  of  the  bill,  "Staten 
Island  light-house  depot,  New  York:  For  continuing  repairs  and 
improvements  in  erecting  a  carpenter  shop,  a  boathouse,  a  blacksmith 
shop,  a  buoy  shed  on  the  north  wharf,  a  watchhouse  at  the  lower  gate, 
and  a  watchhouse  at  the  upper  gate  at  the  general  light-house  depot 
at  Tompkinsville,  Staten  Island,  New  York,  $17,800."  Please  explain 
the  necessity  for  this  work  at  that  point. 

Colonel  LOCKWOOD.  For  a  number  of  years  Congress  has  been 
making  appropriations  for  reorganizing  the«old  depot  to  make  it  suit- 
able for  the  requirements  of  the  service.  The  old  buildings  were  too 
small.  In  the  case  of  the  carpenter  shop,  it  is  a  constant  menace  from 
tire.  The  oil  house  and  some  of  the  other  important  buildings  have 
been  completed,  and  these  are  the  ones  required  to  put  the  station  in 
proper  shape. 

Tne  Chairman.  Will  this  appropriation  complete  the  work  there? 

Colonel  LocKwooD.  Practically;  yes,  sir. 

SAN  JUAN  light-house   DEPOT,   PORTO  RICO. 

The  Chairman.  The  next  item  is  on  page  79  of  the  bill,  *' Light- 
house depot,  San  Juan,  P.  R.     To  secure  a  site,  and  for  the  erection 
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of  a  dock  and  storehouse,  with  arrangements  for  n^aking,  repairing, 
painting,  and  storing  buoys,  and  for  the  storage  of  illuminating  oil 
and  other  supplies,  Il5,0d0."  Please  explain  the  necessity  for  this 
work. 

Colonel  LocKWOOD.  The  depot  is  required  for  the  purpose  stated  in 
the  Book  of  Estimates. 

The  Chaibman.  What  is  the  purpose  as  stated  in  the  Book  of  Esti- 
mates? 

Colonel  LocKWOOD.  It  is  for  the  storage  of  buoys  and  the  repairing 
and  the  repainting  of  them;  the  storage  of  oil  and  all  the  various  sup- 
plies that  are  required  in  the  light-house  service  on  the  island.  There 
IS  nothing  there  now  but  a  temporary  place. 

The  Chairman.  How  many  light-houses  would  you  supply  from 
this  point? 

Colonel  LocKwooD.  All  the  light-houses  on  the  island— I  can  not 
say  how  many  there  are — and  the  adjacent  islands  owned  by  the 
Government. 

The  Chairman.  This  is  the  general  storehouse  for  all  the  lights 
houses  for  Porto  Rico  and  the  adjacent  islands? 

Colonel  LocKWOOD.  Yes,  sir;  it  will  also  be  required  in  connection 
with  Guantanamo  to  a  certain  extent.  That  has  been  recently  trans- 
ferred to  the  light-house  department. 

Mr.  GiLLETT.  Do  you  store  the  supplies  for  Guantanamo  over  in 
Porto  Rico? 

Colonel  LooKwooD.  That  is  the  nearest  point  to  a  general  storehouse. 

Mr.  GiLLETT.  I  supposed  that  you  would  have  one  at  Guantanamo? 

Colonel  LocKWOOD.  We  will  possibly  have  a  small  one  there,  but 
the  main  supply  depot  for  the  West  Inaian  section  would  be  at  Porto 
Riex). 

The  Chairman.  Can  you  not  tell  us  somewhere  near  the  number  of 
lights  you  have  there? 

Colonel  LocKWOOD.  1  can  probably  tell  you  from  the  report.  It  is 
not  really  so  inuch  the  number  of  lights  as  the  way  in  which  they  are 
located.  There  are  24  lights;  there  are  15  light-houses,  and  altogether 
66  buoys. 

Mr.  GiLLETT.  Have  you  decided  whereabouts  you  are  going  to  buy 
the  land? 

Colonel  LocKWooD.  If  we  can  get  it  from  the  Navy  Department  we 
will  occupy  that  land. 

Mr.  GiLLETT.  Where  are  you  going  to  buv  it? 

Colonel  LocKWOOD.  It  is  in  San  Juan,  right  in  the  city. 

Mr.  GiLLETT.  Whereabouts  in  the  city? 

Colonel  LocKWOOD.  I  can  not  tell  you' exactly;  I  do  not  know. 

The  Chairman.  Is  there  not  some  Government  reservation  that 
this  depot  can  be  placed  on  ? 

Colonel  LocKWOOD.  We  hope  to  be  able  to  get  some  land  from  the 
Navy  Department. 

The  Chairman.  Who  kjiows  about  this  item  and  who  made  this 
recommendation  ? 

Colonel  LocKWOOD.  The  engineer  and  inspector  of  the  third  district 
in  New  York. 

The  Chairman.  Did  they  make  the  recommendation  in  writing,  or 
how? 

Colonel  LocKWOOD.  In  writing. 

8  c  B 10 
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The  Chairman.  You  can  look  at  the  recommendation,  then,  and 
give  us  some  definite  information  why  this  should  be  done,  and  why 
the  site  should  be  purchased. 

Colonel  LocKwooD.  Captain  Hutchins  suggests  that  they  may  not 
have  to  purchase  a  site. 

Captain  Hutchins.  I  understand  that  we  can  get  that  site  for 
nothing. 

The  Chairman.  If  it  is  not  necessary  to  purchase  a  site,  how  much 
money  would  you  need  for  the  erection  of  a  storehouse,  dock,  etc.  ? 

Colonel  LocKWOOD.  Probably  $10,000. 

The  Chairman.  You  are  getting  along  very  nicely  with  temporary' 
quarters? 

Colonel  LocKwooD.  No,  sir;  we  are  having  a  great  deal  of  trouble. 

FORT  WASHINGTON   LIGHT  STATION,  POTOMAC  RIVER. 

The  Chairman.  The  next  item  is  on  ^age  83  of  the  bill,  ''  Fort 
Washington,  Potomac  River,  Marvland:  l^or  building  a  new  towei\ 
$1,600.'^ 

Colonel  LocKWOOD.  The  present  tower  is  merely  a  little  sort  of  a 
box,  and  the  lantern  is  entirely  inadequate. 

PATAPSCO   river  LIGHT  STATION,  MARYLAND. 

The  Chairman.  I  desire  to  call  your  attention  to  the  light  station  in 
Patapsco  River,  Marvland.  Y'ou  are  familiar  with  the  light  station 
bein^  constructed  at  l^atapsco  River  i 

Colonel  LocKwooD.  Yes,  sir.  That  is  the  one  that  is  called  the  new 
Baltimore  light. 

The  Chairman.  What  is  the  condition  of  that  work  now? 

Colonel  LocKWooD.  The  contracts  have  been  let  for  the  material 
and  for  sinking  the  caisson. 

The  Chairman.  Is  there  a  limit  on  the  amount  that  can*  be  expended 
on  that  work  ? 

Colonel  LocKWOOD.  The  original  authorization  was  for  $60,000,  but 
that  has  been  increased  $60,000,  as  I  understand  it. 

The  Chairman.   Will  you  need  $60,000  this  year? 

Colonel  LocKWOOD.  Yes,  sir;  in  order  to  carry  out  the  contmcts 
already  entered  into. 

The  Chairman.  This  money  will  be  needed  in  order  to  carry  out  the 
contracts  already  entered  into,  and  therefore  it  is  necessary  'i 

Colonel  Lock  WOOD.  Yes,  sir.  • 

WASHINGTON    (d.  c),  LIGHT-HOUSE   W^HARF. 

The  Chairman.  The  next  item  is  on  page  84  of  the  bill, '' W^ashing- 
ton  (D.  C),  light-house  wharf:  For  rebuilding  the  light-house  wharf, 
$30,000?'' 

Colonel  LocKW^ooD.   Yes,  sir;  it  is  practically  useless  as  it  is  now. 

The  Chairman.  What  use  have  you  for  it? 

Colonel  LocKwooD,  It  is  principally  used  for  the  storage  of  buoys 
for  the  Potomac  River  and  lower  down  the  coast. 

The  Chairman.  How  long  since  you  stored  anything  there? 
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Colonel  LocKwooD.  There  are  buoys  there  all  the  time;  that  is,  spar 
buoys. 

The  Chairman.  You  have  been  getting  along  without  that  for  a  good 
many  years  if 

Colonel  LocKwooD.  Yes,  sir. 

HILLSBORO   INLET   LIGHT   STATION,  FLORIDA. 

The  Chairman.  The  next  item  is  on  pa^e  87  of  the  bill,  ''Hillsboro 
Inlet  light  station,  Florida:  For  completing  construction  of  a  first- 
order  light  station  at  or  near  Hillsboro,  ea^t  coast  of  Florida,  $20,000." 
What  is  the  condition  of  that  work  now  ? 

Colonel  LocKWooD.  I  dt)  not  think  that  any  further  appropriation 
will  be  needed  during  the  present  fiscal  year.  There  has  been  some 
trouble  about  acquiring  a  site,  and  it  has  been  very  slow  work. 

OYSTER   BAYOU   LIGHT   STATION,  LOUISIANA. 

The  Chairman.  On  page  88  of  the  bill,  at  the  bottom  of  the  page, 
there  is  the  item:  "Oyster  Bayou  light  station,  Louisiana:  For  com- 
pleting the  light-house  at  the  naouth  of  Oyster  Bayou,  near  the  Louis- 
iana coast,  in  the  Gulf  of  Mexico,  in  addition  to  the  $5,000  appropri- 
ated in  the  act  approved  June  28,  1902,  $1,000  T' 

Colonel  LocKwooD.  That  is  for  the  Oyster  Bayou  station  ? 

The  Chairman.  Yes,  sir. 

Colonel  LocKwooD.  It  has  been  practically  impossible  to  construct 
that  light  with  the  appropriation  that  was  made. 

The  Chairman.  This  act  authorizes  that  the  appropriation  be  limited 
to«5,000? 

Colonel  LocKWOOD.  Yes,  sir.  The  original  act  was  $5,000,  and  a 
structure  sufficientlv  strong  can  not  be  constructed  for  that  money. 

The  Chairman.  Do  3'ou  remember  whether  it  was  an  act  of  Congress 
or  simply  an  appropriation  bill  which  limited  the  cost  to  $5,000? 

Colonel  LocKWooD.  I  can  not  say. 

The  Chairman.  What  have  you  done  as  to  the  work? 

Colonel  LocKWOOD.  It  has  been  partially  constructed,  but  that  much 
money  is  necessary  in  order  to  complete  tfie  superstructure  and  to  put 
in  the  lantern. 

The  Chairman.  Did  you  let  it  by  contract? 

Colonel  LocKwooD.  No,  sir. 

The  Chairman.  The  Government  undertook  to  do  the  work  itself? 

Colonel  LocKWooD.  Yes,  sir.  It  is  very  difficult  to  get  those  small 
works  done  under  contract. 

SABINE  BANK   LIGHT   STATION,  TEXAS. 

The  Chairman.  The  next  item  is,  ''  Sabine  Bank  light  and  fog-signal 
station,  Texas:  For  completing  the  light  and  fog-signal  station  on 
Sabine  Bank,  in  the  Gulf  of  Mexico,  off  Sabine  Bank,  in  addition  to 
the  $40,000  appropriated  by  the  act  approved  March  3, 1901,  $10,000.'' 

Colonel  LocKWOOD.  Yes,  sir. 

The  Chairman.  What  is  the  condition  of  that  work? 

Colonel  LocKwooD.  The  Light-House  Board  advertised  for  bids  for 
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constructing  the  caisson — it  is  to  be  a  caisson  structure — and  for  sink- 
ing it:.  No  reliable  bid  was  received  for  sinking,  so  that  part  has  to 
be  done  by  hired  labor.  The  materials  for  the  structure  are  all  on 
hand  at  Sabine  Pass,  and  the  work  remaining  to  be  done  is  to  assemble 
the  material  and  sink  the  caisson. 

The  Chairman.  The  Government  is  doing  this  work? 

Colonel  LocKWOOD.  It  is  putting  the  caisson  down.  It  purchased 
the  materials  by  contract.  But  one  bid  was  received  at  the  first  let- 
ting, and  the  man  who  bid  could  not  justify  it,  could  not  get  anybody 
to  go  on  his  bond  and  he  would  not  sign  a  contract,  so  we  have  had 
practically  no  bids  for  the  work  from  anybody  who  was  reliable. 

The  Chairman.  What  class  of  work  does  your  Board  do  without 
contract? 

Colonel  LocKwooD.  It  does  pretty  much  everything  in  the  way  of 
light-house  construction.  This,  however,  was  a  case  that  was  rather 
technical,  involving  the  sinking  of  a  caisson  by  the  pneumatic  process, 
and  it  was  deemed  advisable  to  let  that  by  contract  in  order  to  avoid 
the  acquirement  of  the  plant  that  would  be  needed,  and  on  that  account 
the  attempt  was  made  to  have  it  done  in  that  way,  but  the  work  is  pro- 
gressing now,  the  caisson  is  being  constructed  and  is  already  launched 
or  will  be  in  a  short  time,  and  it  is  proposed  to  take  it  out  in  May,  I 
think,  when  the  weather  is  generally  best  in  that  section,  and  sink  it. 

The  Chairman.  You  knew  at  the  time  of  the  construction  of  this 
work  that  it  could  not  be  done  within  the  limit? 

Colonel  LocKWOOD.  The  engineer  said  that,  as  near  as  he  could 
determine,  if  there  were  no  accidents  and  everything  went  along  all 
right  he  could  do  the  work  for  this  monej%  but  it  was  not  deemed  safe 
to  start  with  it  and  take  the  caisson  out.  We  can  leave  it  where  it  is 
if  the  amount  available  will  not  put  it  in  place,  but  we  want  additional 
funds  to  guarantee  the  completion  of  it  when  started. 

The  Chairman.  But  you  went  ahead  and  purchased  the  material. 
Did  you  know  at  the  time  you  purchased  the  materials  that  the  work 
coula  not  be  completed  within  the  limit? 

Colonel  Lock  WOOD.  No;  I  could  not  say  that,  for  the  reason  that 
there  were  two  features  in  connection  with  it;  one  was  the  cost  of  the 
material  and  the  other  was  the  construction  and  sinking  of  the  caisson. 
The  one  could  be  figured  exactly,  the  other  always  admits  of  quite  a 
percentage  for  contmgencies — that  is,  the  risk  attending  the  sinking 
and  the  variation  in  tne  cost  of  excavating  and  getting  it  down.  It 
may  be  that  the  light  can  be  established  for  the  $40,0(X).  It  is,  how- 
ever, regarded  by  the  Board  as  a  safe  precaution  to  have  a  little  more 
money. 

FORT  SAN  JACINTO   LIGHT-HOUSE   DEPOT,  TEX. 

The  Chairman.  The  next  item  is  on  page  90  of  the  bill:  "  Fort  San 
Jacinto  light-house  depot,  Tex. :  For  establishing  a  light- house  depot 
at  Fort  San  Jacinto,  Galveston  Harbor,  Texas,  fl8,000."  Where  do 
you  take  care  of  this  material  now  which  you  propose  to  put  at  this 
depot? 

Colonel  LocKWOOD.  They  encroach  on  the  War  Department  there 
and  keep  the  materials  wherever  they  can.  There  is  no  regular  place 
for  them. 

The  Chairman.  The  War  Department  has  the  ground  there  so  that 
you  can  occupy  it  ? 
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Colonel  LooKwooD.  Yes,  sir.  If  you  will  notice,  it  says:  ''To  keep 
8pare  buoys  and  light-house  supplies  needed  at  Galveston  and  below." 
As  a  matter  of  fact,  the  only  depot  on  the  Gulf  in  the  Eighth  district 
is  at  Port  Eads.  That  is  in  tne  Mississippi  River,  and  the  usual  method 
has  been  for  the  tender  to  take  buoys,  supplies,  and  everything  of  that 
kind  with  her  when  she  leaves  for  the  west,  and  it  is  too  much  of  a  load. 

The  Chairman.  Do  you  not  keep  a  supply  here? 

Colonel  LocKwooD.  Nothing  like  what  we  ought  to  keep.  You  see 
that  the  site  which  the  War  Department  has  given  us  is  sort  of  a  water 
site. 

The  Chairman.  One  department  of  the  Government  has  given 
another  department  a  site  and  you  want  a  building— $18,000? 

Colonel  LocKwooD.  It  is  to  build  a  wharf.  That  is  the  main  item 
of  cost. 

The  Chairman.  You  have  a  good  wharf  that  goes  into  the  War 
Department's  site  there  now? 

Colonel  LocKWOOD.  No;  there  is  really  no  good  wharf;  nothing  for 
this  purpose.  I  can  not  explain  exactly  where  this  is  without  a  chart. 
It  is  somewhere  near  the  inner  end  of  the  jetty  toward  Galveston. 

Mr.  GiLLETT.  Is  that  near  the  place  where  they  want  an  appropria- 
tion for  a  sea  wall  in  the  fortification  bill? 

Colonel  LocKwooD.  Yes,  sir;  near  that. 

Mr.  GiLLETT.  Right  at  that  place,  practically? 

Colonel  Lockwood.  I  think  it  is  at  the  extreme  north  end  of  that 
locality;  I  think  the  site  of  the  batteries  is  a  little  further  seaward. 

LITTLE  GULL  ISLAND   LIGHT  STATION,  MICHIGAN. 

The  Chairman.  The  ijext  item  is  on  page  92  of  the  bill,  ''Little 
Gull  Island,  light  and  fog-signal  station,  Michigan:  For  establish- 
ing a  light  and  fog-signal  station  on  or  near  Little  Gull  Island,  St. 
Martins  Passage,  entrance  to  Green  Bav,  Lake  Michigan,  Michigan, 
$20,000."     What  has  been  done  on  that  work? 

Colonel  Lockwood.  Nothing  at  all.  That  work  has  been  authorized, 
but  no  appropriation  has  ever  been  made. 

The  Chairman.  You  do  not  want  any  appropriation? 

Colonel  Lockwood.  The  Board  has  been  recommending  a  light 
there  since  1893,  and  before  that.  The  district  oflScers  have  recom- 
mended right  along  that  a  light  be  established  there.  It  probably  is 
not  as  important  as  a  good  many  others. 

The  Chairman.  Not  so  important  as  a  great  many  others  asked  for? 

Colonel  Lockwood.  No,  sir. 

ninth   light-house    district  depot,  WISCONSIN. 

The  Chairman.  The  next  item  is  on  page  93  of  the  bill,  "Depot  for 
the  Ninth  light-house  district,  Wisconsin:  For  establishing  a  light- 
house depot  for  the  Ninth  light-house  district  at  Milwaukee,  Wis., 
$75,000."    We  had  that  matter  up  last  year. 

Colonel  Lockwood.  This  matter? 

The  Chairman.  Yes,  sir. 

Colonel  Lockwood.  I  think  so. 

The  Chairman.  Did  we  a|)propriate  anything? 

Colonel  Lockwood.  No,  sir. 
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The  Chairman.  How  do  you  take  care  of  this  material  now? 

Colonel  LocKwooD.  At  present  most  of  it  is  taken  care  of  at  a  rented 
slip  in  the  Milwaukee  River  and  a  part  of  it  at  the  old  light-house 
depot  originally  on  the  north  pier,  near  the  inner  end,  going  into  the 
Milwaukee  River:  part  of  it  there  and  part  of  it  in  the  rented  slip. 
The  Government  is  paying,  1  think,  for  that  slip  $1,000  or  $1,200  a 
year. 

The  Chairman.  Out  of  what  appropriation  do  j^ou  pay  that  mone^^  ? 

Colonel  LocKwooD.  Repairs. 

The  Chairman.  You  can  pay  rent  out  of  appropriation  for  repairs? 

Colonel  LocKWOOi).  That  is  in  connection  with  repairs  to  light- 
houses; the  depot  is  for  supplies  and  repairing  materials.  I  am  quUe 
certain  it  is  paid  for  in  that  way. 

Mr.  GiLLETT.  Why  do  you  need  *75,000? 

Colonel  LocKWOOD.  It  is  to  buy  the  site  on  the  water  and  the  slip 
and  to  construct  the  necessar}^  buildings. 

The  Chairman.   Where  is  your  nearest  depot  to  that  point? 

Colonel  LocKwooD.  There  is  one  over  at  St.  Joseph,  across  the  lake. 

The  Chairman.  How  far  is  that? 

Colonel  LocKWOOD.  I  think  it  is  75  miles. 

The  Chairman.  And  where  is  the  next  nearest  one  ? 

Colonel  LocKwooD.  There  is  no  other. 

The  Chairman.  Is  there  not  one  at  Chicago? 

Colonel  LocKwooD.  There  is  really  no  depot  there  at  all.  There  is 
a  slip  there.  The  light-house  tender  ties  up  at  the  Illinois  Central 
wharf. 

The  Chairman.  Then  it  is  75  miles  to  the  nearest  station  i 

Colonel  IjOckwood.  Yes,  sir;  but  that  is  a  depot  for  buoys.  This 
is  an  engineer  depot  for  the  purpose  of  making  repairs  to  all  the  light«$ 
in  the  district,  storing  material,  and  it  is  where  all  the  repair  work  is 
actually  started. 

The  Chairman.  Where  do  you  make  those  repairs  now  i 

Colonel  LocKWOOD.  They  do  most  of  the  work  at  this  rented  place 
we  have. 

CONNEAUT   harbor   light  station,  OHIO. 

(See  also  page  160.) 

The  Chairman.  The  next  item  is  on  page  95,  ''Conneaut  Harbor 
light  station,  Ohio:  For  completing  a  light-house  on  the  new  pierhead 
for  the  front  light,  etc.,  $600."  This  work  has  already  been  author- 
ized and  is  in  the  course  of  construction? 

Colonel  LocKWOOD.  Yes,  sir. 

The  Chairman.  You  have  sent  in  a  document  and  you  add  to  the 
recommendation  alreadv  made,"' addition  to  and  remodeling  of  keeper's 
dwelling  at  Conneaut  Harbor,  Ohio,"  $8,400? 

Colonel  LocKwooD.  That  money,  I  think,  is  already  appropriated, 
and  the  S600  is  additional. 

Mr.  Pierce.  The  §8,4(10  has  already  been  appropriated? 

Colonel  LocKWooD.  Yes,  sir. 

Mr.  Pierce.  And  you  want  $600  additional? 

Colonel  LockwooD.  Yes,  sir.  It  seems  to  me  that  it  was  proposed 
to  change  the  reading  of  that  act. 

The  Chairman.  You  want  to  add  the  w^ords  ''addition  to  and  remod- 
eling of  keeper's  dwelling?" 
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Colonel  LocKWooD.  That  is  a  part  of  the  original  work  when  the 
appropriation  was  asked  for,  but  it  was  worded  in  such  a  way  that  the 
Board  did  not  think  it  was  safe  to  go  ahead  without  further  authority 
from  Congress. 

The  Chairman.  Have  you  a  keeper's  dwelling  there  now? 

Colonel  LooKWOOD.  Yes,  sir;  but  there  is  a  complete  reorganization 
of  the  light  station  on  accc»unt  of  the  change  in  the  piers  that  the 
Engineer  Department  has  made. 

The  Chairman.  How  much  of  a  keeper's  dwelling  have  you  there 
now? 

Colonel  LocKwooD.  Icould  not  say;  I  have  never  been  there.  Colonel 
Bingham,  who  is  the  engineer,  is  here,  and  he  can  give  you  detailed 
information  about  that  which  the  Board  has  not  given. 

DETROIT   RIVER  LIGHTS,  MICHIGAN. 

The  Chairman.  The  next  item  is  on  page  96  of  the  bill,  "Detroit 
River  light-houses,  Michigan:  For  preserving  and  protecting  the  light 
stations  on  Detroit  River,  Michigan,  namelv,  Grosse  Isle  south  chan- 
nel range,  Mamajuda  range,  Grassy  Islandf  south  channel  range,  and 
Grassy  Island  north  channel  range,  Michigan,  $20,000. 

Colonel  LocKwooD.  Yes,  sir;  that  is  to  protect  the  sites  of  the  lights 
already  established  by  riprap. 

The  Chairman.  How  many  lights  have  you  there? 

Colonel  LocKwooD.  There  are  four  ranges,  two  lights' to  a  range, 
eight  lights,  and  in  two  cases  the  causeways  leading  to  the  shore  have 
to  be  protected,  due  to  the  fact  that  the  sites  are  low  and  the  steamers 
are  continually  washing  them  down,  and  the  Board  has  been  protecting 
them  to  a  limited  extent  from  the  general  appropriation  for  repairs, 
but  to  insure  the  safety  of  them  for  all  time  it  has  been  deemed  advis- 
able to  thoroughlv  complete  that  work. 

Mr.  GiLLETT.  How  long  have  they  stood  there'll 

Colonel  LocKWOOD.  The  lights  have  been  there,  some  of  them,  for  a 
great  many  years;  I  can  not  say,  ever  since  navigation  on  the  Detroit 
River  became  important. 

Mr.  GiLLETT.  How  long;  how  many  years? 

Colonel  LocKWooD.  FQrty  or  fifty  years. 

SPECTACLE  REEF  LIGHT   STATION,  MICHIGAN. 

The  Chairman.  The  next  item  is  on  page  97  of  the  bill,  "  Spectacle 
Reef  light  station,  Michigan:  For  reconstructing  the  foundation  of 
the  light  and  fog-signal  station  on  Spectacle  Reef,  Lake  Huron,  Mich- 
igan, $^3,900." 

Colonel  LocKWOOD.  That  is  one  of  the  very  important  lights  on  the 
lake.  When  originally  constructed  it  was  proposed  to  make  the  tower 
of  granite,  but  for  some  reason  or  other — lack  of  funds— we  were  com- 
pelled to  make  it  of  limestone,  and  the  ice  piles  up  in  that  locality  to 
such  an  extent  that  the  tower  had  to  be  protected  by  a  timber  crib 
that  was  put  in  by  General  Poe  when  the  li^ht  was  built.  That  has 
now  gone  to  pieces  to  such  an  extent  thai  it  is  liable  to  go  out  at  any 
time.  1  have  visited  that  work,  and  know  it  is  in  a  very  feeble  condi- 
tion. The  timber  has  rotted  and  the  stone  disappeared,  and  it  is  pro- 
posed to  put  in  a  concrete  base  to  take  the  place  of  this  old  pier  and 
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to  establish  on  it  the  fo^-signal  station  and  certain  other  features  that 
have  to  be  taken  care  of  on  the  crib  as  it  now  stands. 

The  Chairman.  Have  you  had  estimates  made  for  this  work? 

Colonel  LocKwooD.  les,  sir;  the  estimates  have  been  made  and 
carefully  gone  over  a  number  of  times.  It  is  expensive  work  because 
it  has  to  be  of  concrete. 

The  Chairman.  The  timber  cribs  are  still  standing  there? 

Colonel  LoCKWOOD.  Oh,  well,  1  say  they  are  timber  cribs,  but  part 
have  gone,  and  there  is  real  danger  of  their  going  out  and  taking  the 
whole  fog-signal  apparatus  with  them. 

The  Chairman.  How  much  will  it  cost  to  replace  them? 

Colonel  LocKWOOD.  I  do  not  know. 

The  Chairman.  What  additional  work  do  you  propose  to  do;  what 
do  you  propose  to  add  to  this  station  ? 

Colonel  LocKWOOD.  Do  you  mean  in  the  way  of  a  foundation? 

The  Chairman.  Do  you  propose  to  add  any  additional  fog  signals 
or  lights  to  the  station,  or  do  you  propose  just  to  protect  what  you  now 
have? 

Colonel  LocKwooD.  As  is  stated  here,  it  is  to  furnish  a  site  for  a 
fog  signal,  coal  cellars,  and  make  a  boat  landing. 

The  Chairman.  Have  you  a  boat  landing  there  now? 

Colonel  LocKWOOD.  They  run  alonside  the  crib  and  get  up  the  best 
they  can. 

The  Chairman.  Have  you  any  coal  cellars  there  now? 

Colonel  LocKWOOD.  No,  sir;  the  coal  has  to  be  taken  care  of  in  the 
best  way  they  can. 

The  Chairman.  What  do  you  need  coal  for? 

Colonel  LocKWdoD.  To  run  the  fog  signal. 

The  Chairman.  You  now  have  a  fog  signal  there? 

Colonel  LocKWOOD.  Yes,  sir;  it  is  a  wooden  structure  on  top  of  this 
crib.     This  is  in  process  of  construction  now. 

The  Chairman.  You  can  do  this  work  out  of  your  general  fund  for 
repairs? 

Colonel  LocKWOOD.  Not  as  extensive  a  work  as  that.  It  would  take 
about  all  the  monev  assigned  to  that  district  for  the  general  work  of 
the  district  to  fix  that. 

The  Chairman.  How  much  of  the  work  have  3^ou  completed  now  ? 

Colonel  LocKWOOD.  I  can  not  say  that  the  work  has  gone  anN'^  fur- 
ther than  the  assembling  of  the  material  and  getting  the  plant  ready 
for  putting  it  there. 

The  Chairman.  In  other  words,  you  have  purchased  the  material  i 

Colonel  IjOCKWOOD.  Portions  of  it. 

The  Chairman.  You  are  doing  that  much  out  of  your  funds  for 
repairs? 

Colonel  LocKWooD.  No,  sir;  out  of  a  previous  appropriation,  which 
was  made  on  March  3,  1903.  There  was  an  appropriation  of  $54,000 
for  that  work. 

Mr.  GiLLETT.  When  that  appropriation  was  made  was  it  not  expected 
to  be  a  complete  appropriation  i 

Colonel  Lock  WOOD.  It  was  intended  at  that  time  that  this  money 
would  rebuild  the  most  exposed  side,  the  side  toward  the  Straits  of 
Mackinac. 

The  Chairman.  That  appropriation  was  for  the  reconstruction  of 
the  foundation  of  the  fog  signal.  That  indicated  that  the  whole  foun- 
dation was  to  be  reconstructed? 
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Colonel  LoGKWOOD.  The  origiDal  estimate  that  was  made  by  the 
engineer  who  preceded  the  present  one  was  a  very  different  affair 
from  this,  and  nis  estimate  was  something  like  that. 

The  Chairman.  That  is  what  we  are  trying  to  drive  at.  In  other 
words,  the  Light-House  Board  has,  since  the  appropriation  was  made 
as  they  requested  it  to  be  made  and  on  the  estimates  they  furnished, 
changed  their  plans? 

Colonel  LocKWOOD.  To  a  certain  extent. 

The  Chairman.  Why  have  you  changed  the  plans?  Why  did  you 
not  follow  the  plans  you  submitted  to  Congress,  and  constinict  the 
work  within  the  appropriation  ? 

Colonel  LocKwooD.  Upon  investigation  it  was  found  that  the  plan 
that  had  been  proposed  by  the  original  engineer  was  not  suitable  for 
the  purpose,  and  before  undertaking  that  work  the  plans  were  revised 
and  this  present  plan,  which  was  deemed  much  more  suitable  for  the 
station,  was  decided  upon. 

The  Chairman.  In  what  particulars  did  the  two  plans  differ? 

Colonel  LorKWOOD.  The  original  plan  was  much  smaller  and  it 
included  a  steel  protection  on  the  outside.  It  was  to  be  a  sort  of  steel 
structure  filled  with  eonci-ete,  and  this  is  to  be  simply  concrete. 

The  Chairman.  Does  your  Board  think  that  after  Congress  has 
appropriated  for  works  of  this  kind  you  have  the  authority  to  go 
anead  and  use  that  appropriation  on  (lifferent  plans  and  then  come 
back  with  an  uncompleted  piece  of  work  and  ask  for  additional 
appropriation  ? 

Colonel  LocKWOOD.  But  this  was  a  case  where  it  was  deemed  highly 
advisable  to  change  the  plan,  which  was  not  deemed  suitable  after  it 
was  gone  over  again. 

The  Chairman.  Then,  was  it  not  proper  to  submit  the  new  plan  to 
Congress  and  ascertain  whether  they  were  willing  to  appropriate  a 
certain  amount  of  money  to  carry  out  the  new  project,  in  place  of 
spending  the  money  already  appropriated  and  then  asking  for  an  addi- 
tional appropriation  i 

Colonel  LocKW^ooD.  I  suppose  that  is  right. 

The  Chairman.  Has  it  been  the  practice  of  the  Board  to  change 
plans  after  securing  appropriations? 

Colonel  LocKwooD.  1  do  not  think  that  has  been  the  practice  of  the 
Board. 

The  Chairman.  How  important  is  this  light;  what  is  the  occasion 
for  it;  how  important  is  it? 

Colonel  LocKWOOD.  It  is  the  light  that  is  built  out  from  the  shore 
on  a  reef  in  a  direct  line  with  the  Straits  of  Mackinac  and  all  the  com- 
merce that  goes  up  and  down  the  lakes  through  the  Straits  of  Mackinac; 
it  is  one  of  the  most  important  lights  on  Lake  Huron. 

The  Chairman.  You  are  sure  if  this  appropriation  were  made  there 
would  be  no  additional  difficulty  as  to  show  how  it  should  be  done? 

Colonel  LocKWOOD.  No,  sir." 

The  Chairman.  You  are  not  likely  to  change  engineers  between 
now  and  the  completion  of  this  work? 

Colonel  LocKWOOD.  No,  sir.  So  far  as  I  am  concerned  I  am  willing 
to  pledge  my  word  as  to  the  present  plan  and  everything  connected 
wiui  it. 

Mr.  GnJLETT.  Suppose  we  did  not  ^ive  you  an}^  additional  appro- 
priation, what  would  j'ou  do — go  on  with  tfie  old  plan? 

Colonel  LocKwooD.  No,  sir.     I  do  not  think  that  is  advisable  at  all. 
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because  one  of  the  most  difficult  features  in  connection  with  these 
isolated  stations  is  to  be  able  to  set  alongside  of  them  and  leave  mate- 
rials; otherwise  they  can  not  land  there. 

DETOUR  LIGHT  STATION,  MICHIGAN. 

The  Chairman.  The  next  item  is,  ^'Detour  Light  Station,  Michigan: 
For  purchase  of  a  lens,  which  will  show  a  fixed  light  varied  bj'  a  flash, 
at  Detour  Light  Station,  mouth  of  St.  Marys  River,  Michigan,^^,UOO." 
You  want  to  improve  that  light? 

Colonel  LocKWOOD.  Yes,  sir;  to  make  it  more  efficient. 

The  Chairman.  What  is  the  necessity  for  that? 

Colonel  LocKWOOD.  It  is  the  main  light  for  vessels  going  up  to 
Lake  Superior  through  the  Soo.  They  make  that  light  going  through 
the  canal.  There  is  much  complaint  there  that  it  is  not  aistinctive 
enough  and  they  are  not  certain  of  it.  It  is  a  small'  light,  one  of  the 
oldest  on  the  lake,  and  this  is  to  give  it  a  chamcteristic  that  can  not  be 
mistaken. 

EAGLE  RIVER  LIGHT  STATION,    MICHIGAN. 

The  Chairman.  The  next  item  is  on  page  98  of  the  bill,  '•Eagle 
River  light  station,  Michigan  :  For  moving  the  light  fi'om  Eaele  River 
to  Sands  Hills,  $38,000."  I  assume  that  you  can  not  build  it  for 
$20,000  or  you  would  not  ask  for  more? 

Colonel  LocKWOOD.  No,  sir;  the  estimates  show  that  it  can  not  be 
built  for  the  original  sum. 

The  Chairman.  So  that  is  the  reason  that  it  has  not  been  constructed; 
you  can  not  construct  it  for  $20,000? 

Colonel  Lock  WOOD.  Yes;  that  is  right. 

PORTAGE  lake   SHIP  CANALS  PIERHEAD  LIGHT,  MICHIGAN. 

The  Chairman.  The  next  item  is,  '*  Portage  Lake  ship  canals  pier- 
head, Lake  Superior,  Michigan:  For  moving  the  light  and  fog  signal 
at  Portage  Lake  ship  canals  pierhead.  Lake  Superior,  Michigan,  from 
the  pier  where  they  now  are  to  the  end  of  the  breakwater  when  it  shall 
become  necessary,  $55,000."  Why  not  leave  them  where  they  are 
now? 

Colonel  LocKWooD.  If  the  engineers  will  leave  the  piers  as  thev  are 
the  lights  would  answer,  but  they  keep  changing  them.  The  point  is 
that  they  have  to  be  moved  to  suit  the  character  of  the  entrance;  but 
they  change  the  piers,  extend  them,  etc.;  and  then  the  lights  have  to 
be  moved  also. 

The  Chairman.  The  item  says  "when  it  shall  become  necessary?" 

Colonel  LocKWOOD.  Yes,  sir. 

The  Chairman.  Is  it  necessary  now? 

Colonel  LocKWooD.  It  is  not  absolutely  necessary.  That  might  go 
over  for  another  year,  I  think. 

PIGEON   POINT  LIGHT  STATION,  CALIFORNIA. 

The  Chairman.  The  next  item  is  on  pa^e  101  of  the  bill,  "Pigeon 
Point  light  station,  California:  For  enlarging  the  light-house  site  at 
Pigeon  Point  light  station,  California,  $5,000^' 
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Colonel  LocKWOOD.  Yes,  sir. 

The  Chairman.  Do  you  really  need  the  property  ? 

Colonel  LocKwooD.   Yes,  sir. 

The  Chairman.  How  much  ground  will  .you  get  for  this  appropri- 
ationf 

Colonel  LocKWOOD.  I  can  not  tell  you.  That  is  information  which 
I  can  not  give  now. 

jeOINT  CONCEPTION   LIGHT   STATION,  CALIFORNIA. 

The  Chairman.  The  next  item  is  on  page  103  of  the  bill.  •'  Point 
Conception  light  station,  California:  For  building  an  oil  nouse  at 
Point  Conception  light  station,  California,  $1,500?  " 

Colonel  LocKWOOD.  The  reason  for  that  is  that  at  the  present  time 
the  cost  of  the  oil  houses  at  the  different  stations  is  limited  by  Con- 
gress to  $550  each.  This  is  an  isolated  station,  it  is  hard  to  get  at, 
the  expense  of  construction  is  great,  and  the  engineer  figured  it  will 
cost  $1,500  to  make  a  suitable  structure  there  for  the  storage  of  oil. 
That  is  a  matter,  the  oil  houses,  that  causes  a  great  deal  of  concern  to 
the  Board.  In  the  old  time  of  sperm  oil  and  lard  oil  they  could  be 
kept  anywhere,  but  we  can  not  keep  mineral  oil  that  wav.  It  has  to 
be  stored  separately,  where  it  will  not  be  exposed  to  tlie  chances  of 
fire,  and  it  is  delivered  in  such  a  way  that  it  can  be  packed  away  in 
these  little  oil  houses  that  the  Board  has  been  building  from  time  to 
time  without  much  trouble  and  with  ffreat  economy  of  space,  but  there 
ought  to  be,  at  all  of  these  places  wnere  there  are  lignts,  oil  houses 
sepamte  and  distinct  from  every  other  building  at  the  station. 

BATTERY   POINT  FOG  SIGNAL,  WASHINGTON. 

The  Chairman.  The  next  item  is  on  page  104  of  the  bill,  "Batteiy 
Point,  Washington:  For  completing  the  fog  signal  at  Battery  Point, 
Washington,  $6,000."     You  have  not  yet  secured  the  site? 

Colonel  LocKWOOD.  No,  sir;  we  can  not  secure  it  for  the  present 
appropriation. 

LIGHTHOUSE  ESTABLISHMENT. 

SUPPLIES  OF  LIGHT-HOUSES. 

The  Chairman.  The  first  item  is  on  page  105,  "Supplies  of  light- 
houses," and  there  was  appropriated  last  year  $475,000.  How  much 
of  that  appropriation  have  you  on  hand  ? 

Captain  Hutchins.  I  do  not  know  how  much  we  have  left  of  that 
appropriation,  but  since  this  appropriation  of  $475,000  we  have  93 
new  light-houses  and  beacon  lights,  and  we  have  6  more  tenders,  all 
of  which  have  to  be  paid  for  out  of  this  appropriation. 

The  Chairman.  What  amount  of  money  did  you  have  on  hand  at 
the  close  of  the  fiscal  year  1903. 

Captain  Hutchins.  I  do  not  remember;  about  $6,000.  I  am  not  cer- 
tain about  that. 
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REPAIRS  OF  LIGHT-HOUSES. 

The  Chairman.  The  next  item  is  on  page  106  of  the  bill,  "  Repairs 
of  light-houses,"  and  you  had  $700,000  for  the  current  year? 

Colonel  LocKwooD.'  Yes,  sir. 

The  Chairman.  How  much  of  that  appropriation  have  you  on  hand 
now? 

Colonel  LocKWOOD.  We  have  now  $30,000.  You  will  understand 
that  the  Board  does  not  use  up  that  appropriation  too  closely  for  fear 
of  some  accident  at  the  end  of  the  year,  and  then,  besides,  any  balance 
that  is  left  over  is  available  for  certain  purposes  for  two  years  after- 
wards in  regard  to  repairing  certain  vessels  and  floating  property. 

SALARIES  OF  KEEPERS  OF  LIGHT-HOUSES. 

The  Chairman.  The  next  item  is  on  page  107  of  the  bill,  '*  Salaries 
of  keepers  of  light-houses,"  and  ^you  had  J816,000.  How  are  3'ou 
getting  along  witn  that  appropriation? 

Captain  Hutchins.  We  only  have  enough  money  to  just  get  along 
this  year.  There  ha«  been  a  cry  all  over  the  Pacific  coast  and  all 
through  the  lakes  for  an  increase  in  the  salaries  of  the  light-house 
keepers.  It  is  one  continuous  cry,  and  it  comes  from  the  leading  men 
of  our  country.  Members  of  Congress  and  Senators,  and  also  a  few, 
not  so  many,  in  the  East.  We  have  investigated  the  matter  and  find 
they  are  underpaid.  Our  inspectors  and  engineers  have  been  per- 
mitted to  go  into  the  matter  and  report  to  the  Board.  The  papers  are 
on  tile.  At  some  places  they  make  increases  and  at  other  placets 
decreases  in  trying  to  regulate  them  so  they  will  satisfy  everybody 
and  the  increase  would  amount  to  $39,994  over  last  year's  appropria- 
tion. 

Mr.  GiLLETT.  How  much  decrease  was  there? 

Captain  Hutchins.  There  is  an  increase  of  about  $40,000  over  the 
appropriation  of  last  year. 

Mr.  GiLLETT.  You  said  that  there  were  some  decreases'^ 

Captain  Hutchins.  There  were  some  decreases  from  what  they  are 
now  getting. 

Mr.  GiLLETT.  I  do  not  suppose  there  were  many. 

Captain  Hutchins.  Tou  would  be  surprised.  *  They  took  it  awav 
from  one  fellow  and  gave  it  to  another — one  man  doing  harder  work 
than  another. 

The  Chairman.  You  are  not  bothered  with  many  resignations? 

Captain  Hutchins.  No;  not  many. 

EXPENSES  OF   LIGHT  VESSELS. 

The  Chairman.  The  next  item  is  "  Expenses  of  light  vessels,"  and 
you  had  $600,000  last  vear.  Are  vou  getting  along  with  that  amount 
all  right? 

Captain  Hutchins.  The  inspector  of  the  thirteenth  district,  that  is 
at  Portland,  Oreg.,  asked  for  some  $22,000  the  other  day,  which  we 
were  unable  to  give  to  him.  We  are  shorter  on  ''Expenses  of  light 
vessels"  than  anything  else.     There  were  three  light-house  vessels 
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which  drifted  away  one  day  in  Long  Island  Sound,  This  has  been  a 
very  severe  winter  on  the  Light-House  Establishment,  and  it  will  cost 
us  a  great  deal  of  money. 

The  Chairman.  How  about  your  appropriation;  have  you  still  any 
money? 

Captain  Hutchins.  If  the  balance  is  not  enough  to  do  the  work,  we 
have  to  get  along  the  best  we  can  with  the  balance  on  hand.  Mr. 
Chairman,  we  are  building  six  light-ships,  two  of  them  to  go  to  the 
Pacific  coast  and  four  on  this  coast;  quite  an  increase.  To  take  those 
two  out  to  the  Pacific  coast  we  have  asked  Senator  Perkins  to  straighten 
that  out.  We  have  the  money,  only  we  wanted  to  use  it  to  get  the 
vessels  out  there,  and  the  cost  will  be  about  $25,000. 

EXPENSES  OF  FOG  SIGNALS. 

The  Chairman.  The  next  item  is  "Expenses  of  fog  signals,"  and  I 
see  you  ask  for  the  same  amount  that  was  appropriated  for  the  cur- 
rent year? 

Colonel  LocKWOOD.  Yes,  sir. 

The  Chairman.  Can  you  get  along  with  less  than  $205,000? 

Colonel  LocKwooD.  There  is  a  constantly  increasing  call  for  those 
aids  and  that  is  the  smallest  amount  the  Board  thinks  it  can  get  along 
with  safely. 

LIGHTING  OF  RIVERS. 

The  Chairman.  The  next  item  is  ''Lighting  of  rivers."  You  have 
been  getting  along  with  $300,000  for  quite  a  while? 

Captain  Hutchins.  If  you  will  allow  me,  last  year  we  asked  for 
$330,0CK).  •  I  appeared  before  the  subcommittee  of  the  Senate  and  was 
asked  about  that.  We  want  to  protect  the  Alaskan  waters.  There  is 
a  cry  there  all  the  time,  and  we  want  to  put  up  the  ordinary  post 
lights,  some  of  which  cost  $15,  probably  most  of  them. 

The  Chairman.  Who  will  take  care  of  them? 

Captain  Hutchins.  We  will  have  to  hire  keepers,  and  the  lights 
have  to  be  attended  to  by  tenders. 

The  Chairman.  That  would  be  an  endless  job? 

Captain  Hutchins.  We  will  have  to  do  it,  and  if  you  can  give  us 
$330,000  we  can  get  along.  We  made  a  mistake  in  asking  for  $350,000, 
as  I  ascertained  this  morning. 

Mr.  Gardner.  That  $30,000  additional  would  take  care  of  the 
Alaskan  waters? 

Captain  Hutchins.  Yes,  sir.  It  is  surprising  the  number  of  peti- 
tions and  letters  that  have  been  written  on  that  subject. 

SURVEY  OF  LIGHT-HOUSE  SITES. 

The  Chairman.  The  next  item  is  ''Survey  of  light-house  sites, 
$1,000."     Do  you  expend  that  $1,000? 

Colonel  LocKW^ooD.  Yes,  sir;  we  expend  it  sometimes. 

The  Chairman.  And  sometimes  you  do  not  expend  it? 

Colonel  LocKwooD,  Yes,  sir.  It  has  been  in  the  estimates  and  the 
$1,000  has  been  appropriated  for  a  good  many  years. 
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OIL  HOUSES  FOR  LIGHT  STATIONS. 

The  Chairman.  The  next  item  is  ''Oil  houses  for  light  stations." 
That  appropriation  is  for  oil  houses  limited  to  $550  each  ? 

Colonel  LocKWOOD.  Tes,  sir;  for  each  station.  For  a  number  of 
years  Congress  has  allowed  $10,000  for  the  stations  and  it  is  very  diffi- 
cult to  divide  that  $10,000  into  ten  or  twelve  parts  and  get  anything 
for  the  stations.  Forty  thousand  dollars  would  pretty  nearly  finish  up 
the  construction. 

PORTO  RICAN   light-house  SERVICE. 

The  Chairman.  The  next  item  is  "Porto  Kican  light-house  serv- 
ice," and  you  had  $75,000  last  year.  Do  you  expend  $75,000  in  Porto 
Rico  on  light-houses? 

Captain  Hutchins.  We  have  not  been  able  to,  from  the  fact  that 
we  have  no  tender.  The  most  important  thing  for  the  Light-House 
Establishment  is  to  get  a  tender  for  the  work. 

The  Chairman.  What  did  you  expend  at  Porto  Rico  during  the  last 
year? 

Captain  Hutchins.  I  am  not  quite  able  to  say  what  we  have  expended. 
Our  tender  is  now  down  there  and  it  is  quite  expensive  and  all  the 
coast  has  had  to  be  buoyed.  Our  fleets  are  down  there  and  we  had  to 
buoy  around  Culebra  Island,  and  it  takes  a  great  deal  of  money  to  do 
the  work. 

Mr.  Gillett.  We  do  not  own  Culebra. 

Captain  Hutchins.  Yes,  sir;  that  is  the  great  naval  base  down  there. 
We  have  to  keep  putting  down  buoys  and  it  is  very  expensive,  but  it 
would  be  very  much  more  expensive  to  have  one  of  our  ))attle  ships 
run  on  the  rocks.  Then  the  light-house  inspector  has  no  office  or 
house  and  he  has  to  hire  a  place.  There  is  no  place  to  put  our  buo3's 
or  anvthing.  W"e  could  not  make  out  with  our  appropriation  and  we 
even  liad  to  go  to  the  Navy  and  get  the  loan  of  a  vessel  to  use  and  had 
to  fit  the  vessel  out.  We  have  got  to  give  that  vessel  back  in  a  few 
weeks.  We  tried  to  charter  a  vessel,  and,  in  fact,  the  one  loaned  us 
went  ashore  and  knocked  a  hole  in  her  bottom.  This  is  our  main  base 
in  the  West  Indies.  The  Navy  Department  asked  us  to  put  down 
some  buoys  at  Guantanamo,  but  we  said  no.  It  will  take  15  buoys 
and  2  lights.  There  is  a  light- house  keeper  and  then  we  have  to  build 
a  wharf  there.  That  is  a  very  large  place  for  the  Navy.  All  that 
came  under  the  Porto  Rican  light-house. 

HAWAIIAN  light-house  SERVICE. 

The  Chairman.  The  next  item  is  ''Hawaiian  light-house  establish- 
ment: To  maintain  existing  lights  on  the  Hawaiian  Islands,  $25,000  r' 

Captain  Hutchins.  We  nave  asked  for  that  appropriation  for  several 
years.  The  other  day  the  Delegate  from  the  Hawaiian  Islands  came 
in  and  said  that  Hawaii  was  a  Territory.  Nobod}'  seemed  to  know 
that  it  was  a  Territorj%  and  to  determine  the  matter  w^e  got  up  a 
letter  for  the  Secretary  of  Commerce  and  Labor,  addressed  to  ^he 
Comptroller  of  the  Treasury,  asking  if  we  paid  out  anv  money  f^oni 
our  general  appropriations  for  Territories  and  States  which  had  been 
named  specifically  whether  he  would  approve  the  vouchers,  and '  he  said 
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he  would.  That  settled^  the  question.  Then  the  President  issued  his 
proclamation  in  regard  to  the  Hawaiian  Islands,  and  all  matters  went 
through.  We  will  have  to  take  that  out  of  our  general  appropriation. 
That  is  loaded  on  to  us  now.  There  are  about  28  lights  out  there  and 
there  will  have  to  be  a  great  many  more.  The  buoy  work  has  all  been 
done  by  private  parties;  the  Government  did  some,  but  very  little. 

Mr.  GiLLETT.  Then  they  have  been  doing  it  themselves  up  to  now? 

Captain  Hutchins.  Yes^  sir. 

The  Chairman.  You  can  continue  to  pay  what  is  necessary  out  of 
the  general  fund  ? 

Captain  Hutchins.  We  have  to  have  an  engineer  and  naval  oflScer 
and  a  clerk  and  messenger,  and  then  we  will  have  to  get  quarters,  and 
we  will  have  to  have  some  sort  of  place  to  store  our  supplies  out  of 
the  weather.     It  rains  there  more  than  half  the  j- ear. 

Colonel  LocKWOOD.  This  item  was  put  in  the  bill  before  the  decision 
of  the  Comptroller  was  obtained. 

The  Chairman.  Then  it  can  be  stricken  out? 

Colonel  LocKwooD.  I  do  not  see  any  reason  why  it  can  not. . 

Mr.  Benton.  Is  there  any  harbor  in  the  Hawaiian  Islands  besides 
Honolulu? 

Captain  Hutchins.  There  are  not  many  harbors;  they  are  merely 
anchorages  and  it  is  very  diflScult  to  land. 

Mr.  Benton.  It  is  shallow? 

Captain  Hutchins.  No;  the  water  is  rather  deep. 

GUANTANAMO   LIGHT-HOUSE   SERVICE. 

The  Chairman.  We  have  a  document,  No.  421,  in  regard  to  Guan- 
tanamo  and  you  ask  for  $30,000? 

Colonel  LocKWooD.  Yes,  sir. 

The  Chairman.  Can  not  you  pay  that  out  of  your  general  fund? 

Colonel  LocKWOOD.  No,  sir. 

The  Chairman.  Why  i 

Colonel  LocKWOOD.  It  comes  under  the  same  head  as  the  work  at 
Porto  Rico. 

The  Chairman.  You  do  not  require  $30,000  for  the  one  point  down 
there? 

Colonel  LocKWOOD.  That  is  the  estimate. 

The  Chairman.  What  do  you  want  to  do  with  it? 

Colonel  LocKWOOD.  We  have  to  rebuild  the  quarters  for  the  light 
keepers  and  establish  two  river  ranges  with  quarters  for  them,  build  a 
dock,  storehouse,  coal  shed,  and  oil  house. 

The  Chairman.  1  thought  you  were  going  to  supplv  this  point  from 
Porto  Rico? 

Colonel  LocKWOOD.  We  have  not  any  depot  at  Porto  Rico  3'et,  but 
we  can  supply  it  there.  We  have  no  tender  for  that  locality.  We 
have  no  buov  depot  at  San  Juan,  but  we  can  supply  these  places  from 
there.  I  think,  on  the  whole,  I  will  change  my  mind  in  regard  to  that 
matter  and  that  Guantanamo  could  be  better  attended  to  with  a  depot 
of  its  own. 

The  Chairman.  And  then  cut  out  the  Porto  Rican  depot? 

Colonel  LocKWOOD.  No,  sir;  the  Porto  Rican  depot  is  for  Porto 
Rico  and  Culebra. 

Mr.  GiLLETT.  You  say  that  you  need  a  wharf.     Can  not  the  Navy 
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conneaut  1-. 

"tght  station,  ohio. 

STATEMENT   OF  COL.  T.  A.  Bllfbw 

THE  TENTH  LIGHT-aP^^^»  OFFICEE  IN  CHABOE  OF 
^TOUSE  DISTEICT. 

The  Chairman.  On  page  95,  in  the  cenl^       ^   .    _„   , 
jjj^pj^j. ^r  of  the  bill  there — Conneaut 

Colonel  Bingham.  Yes;  I  am  glad  you  m  .  ,  ,      . 

lY^Q^l^  ^Lve  going  to  ask  me  about 

The  Chairman.  .You  want  $600  there?     aV,,^      ^     ^    ^ 
more  than  $600  there  ?  ,  \  hat  for  ?     Do  you  want 

Colonel  Bingham.  In  the  first  place  there  isV 
two  things.  This  lower  is  really  the  thing  thi!^  mix-up  between  these 
think  it  is  the  best  to  arrange  it.  There  were  3K  ^®  ^"^-  T}^^}  ?^'  ^ 
law  approved  June  28,  1902,  and  the  intention  w«?^^^  provided  in  a 
only  take  care  of  the  light-house— there  are  two\«  ^hat  it  should  not 
also  repair  the  keeper's  dwelling.  When  1  took  ho^rrangements— but 
one  of  the  things  to  he  done  was  to  make  the  plans  juH^^^r^"?^  there, 
estimates  Tor  the  keeper's  dwelling,  and  we  were  all  reaoj^!!^"?^  ^"^ 
bids  when  1  discovered  the  law  did  not  cover  the  keeper's  dweliifc|jB|l*^^>* 
only  the  two  range  lights;  and  then  1  also  found  that  Colonel  Syni*>  hut 
before  he  left  last  year,  had  applied  to  Washington  and  asked  ->^s, 
Light-House  Board  to  get  the  wording  of  the  law  made  to  cove^  ^"^ 
lignt-house  keeper's  dwelling.  It  did  go  to  the  Senate,  but  somebr **  the 
failed  to  get  through,  and  the  only  object  of  this  is  to  adjust  thj^ow  it 
so  it  will  enable  anv  balanc^e  that  may  be  left  over  from  the  two/^Ht  law 
lights  to  be  applied  to  the  keeper's  dwelling,  which  was  the  o^ 'i-ange 
intention.  .^  tigmal 

The  Chairman.  You  seem  to  want  more  monev.  '^^ 

Colonel  Bingham.  We  want  $600,  with  the  little  we  can-<l 
our  '^Repairs  to  light-houses."    When  1  first  took  hold,  oj^"  get  from 
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and  the  Light-House  Board  use  the  same  wharf,  or  do  you  each  have 
to  have  your  own  wharf? 

Colonel  LocKWooD.    Yes,  air;   that  is  my  opinion.     The    Light-       i 
House  Board  would  store  oils  and  paints  around  its  depot,  and  it  would 
be  a  sort  of  nuisance  to  a  naval  station. 

Mr.  GiLLETT.  It  is  so  that  the  Light-House  Board  and  the  Navy       i 
can  not  use  the  same  wharf?  > 

Colonel  LocKWOOD.  They  do  sometimes,  but  they  are  not  obliged  to. 
They  help  each  other  out  whenever  thev  can;  there  is  no  question 
about  that,  but  I  think  it  gives  better  results  where  they  are  separated.       ' 

LIGHTS  ON  channels  OF  GREAT  LAKES.  I 

I 

The  Chairman.  "  Maintenance  of  lights  on  channels  of  Great  Lakes." 
That  is  the  same  appropriation,  J^,000.     You  need  that  appropriation 

'^t,000,  doyouil  I 

^j^^^lj|toin  Hutchinson.  Yes,  sir.  i 

all.       ^^^I4JRMan.  Gentlemen,  we  are  obliged  to  you.     I  guess  that  is 
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did  not  know  the  details.  They  arranged  it  by  getting  $600  more; 
and  that  seemed  the  surest  way  out. 

The  Chairman.  If  we  give  j^ou  this  language  of  the  bill  or  that  in 
the 

Colonel  Bingham.  That  would  be  the  better. 

The  Chairman.  What  kind  of  a  dwelling  have  you  got  for  the 
keeper  up  there  now  ? 

Cfolonel  Bingham.  Got  a  wooden  house,  but  it  is  in  bad  repair. 

Mr.  Alexander.  On  wheels,  is  it  not? 

Colonel  Bingham.  No,  not  exactly.  By  building  out  two  rooms  on 
the  side  we  can  divide  the  whole  building  differently — make  room  for 
the  assistant  keeper,  which  has  alreadj^  been  provided  f or  b}^  the  law. 

The  Chairman.  Do  you  think  if  this  money  left  over  is  made  avail- 
able, and  you  have  $600,  you  can  do  this? 

Colonel  Bingham.  Yes,  sir;  I  know  we  can. 

The  Chairman.  Do  you  think  it  ought  to  be  done? 

Colonel  Bingham.  IJndoubtely;  I  should  not  have  asked  for  it, 
otherwise,  Mr.  Chairman.  I  do  not  want  that  $600  if  you  change  the 
wording  of  this  law.  I  will  get  through.  This  letter  asking  for  a 
change  in  the  law  was  written  by  me  after  I  had  learned  all  about  the 
thing. 

CLEVELAND   WEST  BREAKWATER  LIGHT  STATION,  OHIO. 

The  Chairman.  ''Cleveland  west  breakwater  light  station." 
Colonel  Bingham.  That  is  a  very  important  matter.  In  the  first 
place,  Cleveland  is  a  pretty  large  harbor.  There  is  a  great  deal  of 
tonnage  goes  in  and  out,  not  as  much  as  Buffalo,  but  at  toe  same  time 
it  is  very  important,  and  the  fog  signal  there  works  almost  every  da}'^ 
in  the  year  during  tne  season  of  navigation. 

It  is,  therefore,  an  important  place,  and  when  I  went  to  inspect  it 
last  spring  I  found  the  fog-signal  house  and  light  tower  and  all  were 
on  a  foundation  which,  when  they  were  built,  was  all  very  good,  but 
it  is  a  pile  of  rocks  surrounded  by  piles.  They  stick  up  above  water 
and  this  pilet)f  rock  has  gradually  settled  and  forced  the  piles  out 
sideways.  You  can  see  the  whole  thing  settling  down.  The  Govern- 
,  ment  Had  already  got  a  matter  of,  well,  fifteen  thousand  or  twenty 
thousand  dollars'  worth  of  propert)^  on  top  of  this  rock,  whose  impor- 
tance is  very  immediate  all  the  time,  and  therefore  this  foundation 
should  be  put  in  good  shape— and  it  will  cost  at  least  $5,000 — and  in 
planning  for  this  piece  of  work  I  naturally  plan  to  make  it  last  for- 
ever, partly  because  the  breakwater  there  has  now  been  finished  with 
concrete  and  will  last  for  a  very  long  time.  It  is  not  very  expensive, 
but  it  will  cost  $5,000. 

BUFFALO  LIGHT-HOUSE    DEPOT,  NEW  YORK. 

The  Chairman.  On  page  96  "Buffalo  light-house  depot,  New  York: 
For  depot-keeper's  dwelling,  $4,(X)0."  That  requires  legislation. 
The  next  item  is  '^  Buffalo  light-house  depot.  New  York:  For  continu- 
ing the  construction  of  the  light-house  depot  at  Buffalo,  N.  Y.,  $74,000." 

Mr.  Alexander.  Does  that  other  item  follow  i 

The  Chairman.  The  other  item  is  out.  We  note  the  restriction. 
It  has  got  to  be  authorized  by  law. 

8  c  B 11 


162  SUNDRY    CIVIL    BILL. 

Mr.  Alexander.  What  is  that? 

Mr.  Benton.  The  keeper's  dwelling. 

The  Chairman.  The  next  item,  though,  *' Buffalo  light-house  deppt/' 
is  the  one  we  want  to  hear  you  on. 

Mr.  Alexander.  Then  there  is  another  there,  for  your  boat,  what 
is  that? 

Colonel  Bingham.  That  is  not  in.     That  is  the  Engineer  Department. 

Mr.  Alexander.  The  engineer's  boat  slip,  that  comes  up  in  the 
sundry  civil  bill,  does  it  not^ 

The  Chairman.  There  is  no  estimate  here  at  all  for  that.  It  is  a 
matter  that  will  have  to  go  before  the  Committee  on  Rivers  and 
Harbors. 

Mr.  Alexander.  That  is  just  what  I  want  to  say,  Mr.  Chairman, 
and  that  is  why  I  w^antod  to  be  here  simultaneously  with  Colonel  Bing- 
ham. Now,  it  is  no  part  or  parcel  in  connection  with  the  River  and 
Harbor  Committee. 

The  Chairman.  Let  us  understand  what  it  is  you  want. 

Mr.  Alexander.  We  have,  of  course,  an  engineer's  boat  there. 
There  is  absolutely  no  place  to  put  it.  The  only  dockage  that  the 
Government  has  is  right  along  tne  west  jetty,  so  that  there  are  only 
about  from  150  to  200  feet  for  all  the  commerce  in  Buffalo  Harbor. 
It  passes  there,  so  that  if  they  tie  it  up  against  the  wall  they  are  tying 
it  up  right  in  the  channel. 

Tne  Chairman.  What  do  they  use  the  boat  for? 

Colonel  Bingham.  It  is  the  inspection  boat  for  the  harbor  and  such 
small  work  around  the  harbor  as  is  necessary.  Then  we  have  also 
two  or  three  scows,  and  such  things. 

Mr.  Alexander.  They  have  absolutely  no  place  to  put  it. 

The  Chairman.  You  say  it  is  used  in  connection  with  your  work  up 
there '( 

Mr.  Alexander.  It  is  used  in  connection  with  work;  yes.  But 
what  Colonel  Bingham  wants,  and  what  he  ought  to  have,  is  a  little 
slip  dredged  to  put  this  boat  in,  very  similar  to  the  slip  he  want** 
dredged  to  put  the  light-house  boat  m,  and  while  the  Light-House 
Board  will  plainly  get  an  appropriation  under  this  sundry  civil  bill, 
and  under  the  jurisdiction  of  your  committee  I  was  fearful  you  would 
suggest  the  other  item  should  go  to  the  Committee  on  Rivers  and  Har- 
bors, vl  want  to  come  here  and  say  that  we  can  not  have  any  jurisdic- 
tion over  it  because  it  has  nothing  whatever  to  do  with  channeling;  it 
is  simply  to  make  a  dock  and  keep  a  boat.  There  is  plentv  of  room 
behind  what  we  call  the  wall,  or  jetty,  there.  By  a  little  dredging  it 
will  make  a  splendid  slip  both  for  this  and  the  light-house  boat. 

Now,  I  have  talked  that  over  with  eTudge  Burton  and  other  members 
of  our  committee,  and  I  do  not  see  how  we  can  bring  it  into  the  river 
and  harbor  bill.  1  do  not  see  how  we  can  get  jurisdiction.  Under 
what  head  can  we  put  it^  It  is  not  a  clear  channel  for  commerce;  it 
has  not  anything  to  do  with  commerce.  It  is  simply  to  put  this  engi- 
neer boat  into  a  slip  where  it  can  remain  during  the  winter,  and  ^vhere 
it  can  be  hauled  up  when  it  is  not  in  use;  but  it  w^ould  be  a  streteh  of 
jurisdiction  for  the  Committee  on  Rivers  and  Harbors  to  say,  ^'  We  will 
dig  that  slip  there;  because  that  boat  is  used  by  the  United  8tates 
engineer  for  all  his  work  around  there,  we  will  build  a  slip  for  him.'" 

The  Chairman.  Let  me  ask  you,  Colonel  Bingham;  you  nave  under 
the  Chief  of  Engineers  a  general  fund  for  the  care  of  these  boats  ^ 
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Colonel  Bingham.  No,  sir.  It  comes  out  of  the  funds  appropriated 
for  the  place,  generally  a  certain  amount  being  set  aside  tor  what  is 
called  '*  maintenance." 

Mr.  Alexander,  "Maintenance  of  harbor." 

The  Chairman.  Now,  then,  out  of  your  "maintenance  of  harbor" 
can  you  not  take  money  enough  to  dredge  out  this  place  and  put  your 
boat  in  it? 

Colonel  Bingham.  No,  sir;  not  very  well,  because  it  involves,  in 
order  to  do  it,  more  than'  the  maintenance  should  stand.  It  is  like 
building  a  great  storehouse.  For  instance,  at  present  we  are  doing 
much  work  by  contract;  we  do  not  need  much  floating  plant.  We 
have  this  steamer,  we  have  a  big  scow  and  other  scows,  rowboats,  and 
things.  Our  other  boats  have  been  lying  around  in  the  canal;  one  is 
now  in  ice  in  the  canal.  We  have  to  get  a  watchman  to  watch  them 
and  we  have  got  no  place  to  pull  them  out  for  minor  repairs  unless 
we  go  to  a  dry  dock.  The  Government  has  no  place  in  Buffalo  to  tie 
boats  up. 

The  Chairman.  How  is  this  maintenance  sum  set  aside?  What  does 
it  come  from? 

Mr.  Alexander.  It  is  appropriated  by  the  River  and  Harbor 
Committee. 

The  Chairman.  Pardon  me  a  minute.  Where  did  you  get  your 
boat? 

Colonel  Bingham.  That  I  do  not  know,  Mr.  Chairman.  I  suppose 
it  came  out  of  the  fund  for  improving  Buffalo  Harbor — probably  funds 
set  aside  for  these  expenses. 

Mr.  Alexander.  1  do  not  know  when  it  was  bought — how  many 
years  ago  it  was  bought. 

Colonel  Bingham.  Four  or  five. 

Mr.  Alexander.  Longer  than  that. 

Colonel  Bingham.  Not  over  that. 

The  Chairman.  It  strikes  me  that  out  of  your  maintenance  fund 
there  you  have  a  right  to 

Colonel  Bingham.  If  I  can  talk  fast  enough  and  not  worry  you,  I 
would  like  to  show  you  the  scheme. 

Mr.  Alexander.  The  reason  I  broke  in,  I  ought  to  explain.  We 
have  a  meeting  of  the  Judiciary  Committee  at  4  o'clock,  and  I  have 

frot  to  be  there;  that  is  why  I  wanted  this  matter  taken  up  before  the 
ight-house  matter  was  taken  up,  so  that  I  could  get  back. 

(Colonel  Bingham  explained  scheme  on  map.) 

The  Chairman.  If  vou  can  point  out  to  us,  Colonel,  a  way  in  which 
we  can  do  these  two  tilings  and  still  make  money  for  the  Government, 
we  shall  be  glad. 

Colonel  Bingham.  As  a  matter  of  actual  practical  business,  of  course, 
Mr.  Chairman,  it  would  be  cheaper  to  build  these  two  slips  together 
than  to  build  them  separately.  There  is  no  question  about  it,  and  I 
expect  to  save  money  on  this  estimate  of  $74,000  anyway.  Of  course 
I  can  double  it,  if  you  so  provide,  and  if  I  have  the  whole  amount  to 
be  put  in  one  contract,  of  course  better  terms  might  be  had.  If  you 
can  advertise  for  the  construction  of  two  slips  at  $74,000  each,  making 
a  total  of  $150,000,  instead  of  only  one,  you  could  no  doubt  obtain 
more  advantageous  bids. 

I  am  only  pleading,  however,  for  one — for  the  one  you  can  give  me. 
We  need  it  very  badly.  There  are  two  light-house  tenders  in  and  out 
of  Buffalo,  namely,  the  one  of  the  engineer's  and  the  inspector's,  and  I 
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keep  the  engineer  tender  very  busy  carrving  supplies  of  the  roughest 
kind  and  the  largest  bulk — cement,  bricks,  di-aina^e  material,  piping, 
iron,  lumber,  and  so  on.  We  are  going  to  build  a  pier  at  Ashtabula  and 
Conneaut  this  summer,  and  all  that  material  will  have  to  go  on  the 
engineer's  tender.  We  have  no  place  to  store  and  load.  The  inspector 
gets  two  or  three  loads  of  oil  in  a  year.  We  have  to  get  it  all  carted 
from  the  railroad,  3  or  4  miles,  to  the  depot.  If  I  can  get  this  scheme 
done  his  boat  can  run  in  and  the  oil  can  be  delivered  on  the  boat. 

It  will  save  time  and  money.  In  the  winter  time  his  boat  has  got 
to  ffo  up  to  Detroit  to  winter,  because  they  have  a  big  basin  up  there^ 
and  then  we  squeeze  in.  I  have  to  hire  a  place  in  the  slip  in  which  to 
winter.  This  slip  would  not  only  be  adapted  for  the  work,  but  it 
would  also  do  for  winter  storage. 

Mr.  Benton.  Is  this  what  you  call  a  slip  [holding  up  a  blueprint]  if 

Colonel  Bingham.  It  is  a  part  of  the  lignt-house  depot;  it  is  a  part 
of  the  plan  approved  by  the  Light-House  Board. 

The  Chairman.  This  item  for  1^75,000,  for  continuing  the  construc- 
tion of  the  light-house  depot  at  Buffalo,  is  the  item  under  which  you 
would  build  this  slip  i 

Colonel  Bingham.  Yes;  and  acquire  an  additional  site. 

The  Chairman.  Is  that  the  amount  you  want,  or  does  your  document 
ask  for  more  i 

Colonel  Bingham.  That  is  the  only  one.  That  is  our  estimate, 
$74,000. 

The  Chairman.  I  do  not  see  how  we  can  interfere  with  the  other, 
or  deal  with  the  other  when  we  have  no  jurisdiction.  It  might  be 
preferable  to  increase  this  estimate  a  little,  if  necessaiy,  to  get  both 
t)oats  in. 

Colonel  Bingham.  As  long  as  I  am  there,  it  will  be  iLsed  for  both 
departments,  and  no  questions  asked. 

The  Chairman.     \A  hat  is  the  w^idth  of  this? 

Colonel  Bingham.  One  hundred  and  fifty -three  feet,  I  think. 

The  Chairman.  That  would  be  amply  large  enough  to  let  both  boats 
in,  and  take  care  of  them  there  i 

Colonel  Bingham.  Oh,  yes:  temporarily  it  will  answer  the  purposes 
of  both. 

The  Chairman.  So  there  is  no  special  hurry  about  the  other,  any  wa\'  i 

Colonel  Bingham.  It  is  under  another  department. 

The  Chairman.  As  a  rule,  one  man  is  to  have  charge  of  the  same 
department  i 

Colonel  Bingham.  Yes,  sir. 

The  Chairman.  There  is  no  reason  why  you  should  not  get  along 
together.     [  Laughter.  ] 

Colonel  Bingham.  No.  I  write  letters  to  myself,  and  disapprove 
and  approve  them  right  along.  I  have  done  that  two  or  three  tiiiies, 
and  put  them  on  file.     [Laughter.]  / 

The  Chairman.  Well,  is  there  anything  else  in  this  bill  in  \^hich 
you  are  concerned? 

Colonel  Bingham.  No,  sir;  I  think  not.  There  are  two  or  fthree 
subjects  I  would  like  to  get  money  for,  but  I  am  not  allowed  w  talk 
about  them,  because  I  understand  this  committee  has  not  jurisdiction 
over  them. 

The  Chairman.  We  are  glad  we  have  not  jurisdiction,  On^'olonel, 
because  you  have  such  winning  ways,  and  we  might  be  tem{|  )ted  to 
yield  to  you. 
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March  4,  1904. 

COAST  AND  GEODETIC  SURVEY. 

STATEMENT  OF  MB.  0.  H.  TITTMANN,  SUPEEINTEHDENT  OF  THE 
UNITED  STATES  COAST  AND  GEODETIC  SUETET. 

FIELD  EXPENSES. 

The  Chair3Ian.  On  page  115  of  the  bill  before  you,  ''For  field 
expenses;  for  surveys  and  necessary  resurveys  of  the  Atlantic  and 
Gulf  coaat  of  the  United  States,  including  the  coasts  of  outlying  islands 
under  the  jurisdiction  of  the  United  States/'  etc.,  you  had  $70,000 
last  year? 

Mr.  TiTTMANN.  Yes,  sir. 

The  Chairman.  Was  that  sum  expended? 

Mr.  TiiTMANN.  Yes,  sir. 

The  Chairman.  You  want  $70,000  for  the  next  fiscal  year? 

Mr.  TiTTiHANN.  Yes,  sir. 

The  Chairman.  Is  that  necessary  to  continue  your  work? 

Mr.  TiTTMANN.  Yes.  In  fact,  we  are  eking  out  the  eastern  coast 
appropriation  bj'  the  provision  which  allows  us  to  ta,ke  from  the  western 
coast  not  over  10  per  cent  of  this  amount  and  to  add  it  to  the  Atlantic 
coast  appropriation.     It  is  very  necessary. 

The  Chairman.  This  work,  1  suppose,  will  always  continue  and  never 
be  complete  ? 

Mr.  TiTTMANN.  I  think  it  will  never  be  complete.  I  think  it  will 
always  continue.  The  evidence  in  regard  to  that  abroad  is  the  same. 
They  are  doing  more  surveying  than  they  ever  did  before.  The  Eng- 
lish Admiralty  says  so,  and  all  others,  and  the  reason  is  that  the  condi- 
tions in  regard  to  surveys  have  changed  just  as  much  as  other  conditions. 
The  surveys  that  were  formerly  sufficient  are  now  entirely  inadequate 
on  account  of  the  greater  draft  of  vessels.  I  should  like,  if  you  will 
permit  me,  to  put  before  you  here  a  letter  of  the  Secretary  of  the 
Navy  that  has  a  bearing  on  this  very  matter.  It  calls  on  the  Secretary 
of  the  Department  of  Commerce  and  Labor  to  ask  for  increased  appro- 
priation for  the  Coast  Survey. 

The  Chairman.  We  will  be  glad  to  have  you  give  us  all  the  infor- 
mation you  can  now  in  regard  to  your  estimates. 

Mr.  TiTTMANN.  I  have  this  letter  here  and  it  is  very  short;  I  have 
a  copy  of  it,  I  mean.     This  is  the  letter: 

Navy  Department, 
Washimjton,  D.  C,  Noreinber  17.  1903. 
Sir:  I  have  the  honor  to  call  your  attention  to  the  need  of  survey- 
ing various  harbors  on  the  coast  of  the  United  States,  and  more  par- 
ticularly in  Alaska,  the  Aleutian  and  the  Philippine  Islands,  Porto  Kico, 
and  the  neighboring  waters.  There  are  many  harbors  of  strategic  or 
military,  rather  than  commercial  importance,  which,  if  properly  sur- 
veyed, would  be  valuable  to  our  squadrons  in  time  of  war,  but  which 
are  so  little  known  that  the  navigator  is  deterred  from  entering  them. 
I  have  the  h6nor  to  request,  if  compatible  with  the  interests  of  your 
Department,  that  the  resources  of  the  Coast  Survey  may  be  augmented, 
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and,  if  necessary,  additional  appropriations  asked  from  Congress  to 
enable  it  to  carry  out  the  required  surveys.  I  inclose  herewith  a  list 
of  some  of  the  more  important  harbors  referred  to. 

I  have  the  honor  to  be,  sir,  your  obedient  servant, 

W.  H.  Moody,  Secretary, 
The  Secretary  of  Commerce  and  Labor. 

The  following  is  a  list  of  desirable  surveys  to  be  made  for  the  Navy: 

Aleutian  Archipelaao, — Kiska  Island  and  its  approaches.  This 
should  include  all  of  tne  Rat  Island  group  and  Amatignak  Island  of 
the  Andreanof  group,  in  the  following  order  of  importance:  First, 
Kiska  Island,  including  Little  Kiska  and  Tanadak  Island  and  the  sur- 
rounding waters;  second,  the  south  shore  of  Anchetka  Island;  third. 
Rat  Island  and  adjoining  islets;  fourth,  the  southeast  and  the  south- 
west-sides of  Amatignak  Island;  fifth,  the  sunken  rocks  and  breakers 
we^it  of  Kiska  Island;  sixth,  remaining  islands  of  the  Rat  group. 

Pffrti)  Rivan  waters, — ''The  Sound, '  Culebra  group.  The  passage 
through  Vieques  Sound  westward  from  Culebm,  passing  south  of  the 
Barrier  Reefs  and  north  of  Ilodgkins  Shoal,  Palominos,  and  Cape  San 
Juan. 

United  States  iraters, — Frenchmans  Bay,  including  Eastern  Bav. 
Eggemoggin  Reach  and  its  approaches.  First,  bj^  way  of  Blue  Hill 
Bay  and  Green  Island  Passage;  second,  entering  by  way  of  Jericho 
Sound;  third,  by  wa}"  of  West  Penobscot  Ba}'.  Casco  Bay,  includinff 
Broad  Sound,  Luckses  Sound,  and  Husseys  Sound.  Nantucket  and 
Vineyard  Sounds,  including  Great  Round  Shoal  Channel. 

In  all  these  surveys  in  Porto  Rican  and  Cnited  States  waters,  it  is 
important  that  all  submarine  elevations  approaching  the  surface  from 
deep  water  toward  a  battle  ship's  draft  should  be  swept  so  that  it  may 
be  certain  that  there  is  no  unknown  pinnacle  on  which  a  deep-water 
vessel  would  touch. 

In  Nantucket  Sound  the  site  of  all  previous  wrecks  in  the  channel 
should  be  swept,  for  while  they  may  have  disappeared  and  now  present 
no  menace  for  vessels  of  usual  draft  navigating  these  waters,  some  part 
of  them  may  still  exist  that  would  make  it  dangerous  for  a  battle  ship 
using  the  sounds. 

Key  West  Harbor.  (It  is  believed  that  the  survey  of  this  harbor  is 
now  underway.) 

Note. — This  list  does  not  include  the  Philippine  Islands,  but  is 
limited  to  nearer  waters  in  order  that  the  estimates  mav  be  prepared 
without  delay.  A  separate  list  of  surve3^s  desirable  in  the  Philippines 
will  be  transmitted  later. 

I  will  not  read  the  list,  but  it  ends  up  b}^  saying: 

^'This  list  does  not  include  the  Philippine  Islands,  but  is  limited  to 
nearer  waters  in  order  that  the  estimates  may  be  prepared  without 
delav.'' 

Tlie  Chairman.  How  many  harbors  does  he  give  us  there? 

Mr.  TiTTMANN.  He  gives  a  list  of  harbors  in  the  Aleutian  Archipel- 
ago; something  in  the  Porto  Rican  waters,  and  mentions  those  in  the 
United  States  waters  that  are  of  special  importance  to  the  battle  ships, 
of  course.  Nantucket  Sound  is  also  mentioned,  and  to  show  you  the 
point  involved,  1  will  just  explain  by  reading  this  sentence: 

''In  Nantucket  Sound  the  site  of  all  previous  wrecks  in  the  channel 
should  be  swept,  for  while  they  may  have  disappeared,  and  now  pre- 
sent no  menace  for  vessels  of  usual  draft  navigating  these  waters,  some 
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part  of  them  may  still  exist  that  would  make  it  dangerous  for  a  battle 
ship  using  the  sounds." 

That  is  a  locality  that  has  been  as  accuratc*ly  surveyed  as  any  other 
locality.  The  meaning  of  the  Secretary's  request  is  that  instead  of 
going  along  and  sounding  with  a  lead,  as  we  used  to  do,  we  put  an 
apparatus,  say  at  a  distance  of  30  feet  or  25  feet  below  the  ship, 
and  simply  sweep  over  the  ground,  to  and  fro,  not  touching  the 
bottom,  you  understand,  but  at  a  tixed  depth,  until  we  can  say  that 
any  ship  drawing  as  much  water  as  the  depth  of  our  sweep  can  go 
there  without  any  danger.  Of  course  we  can  not  do  that  for  the 
whole  coast;  there  would  be  no  end  to  it.  So  we  have  to  choose 
particular  places.  For  example,  the  British  Admiralty  made  an 
admirable  survey  around  Culebra.  We  followed  it  with  a  second 
vsurvey,  but  always  with  a  lead,  and  two  years  ago  we  instituted  the 
sweep,  and  now  we  are  called  upon  by  the  Navy  Department  to  make 
another  survej%  using  the  sweep. 

The  Chairman.  So  all  the  appropriations  you  have  asked  for  this 
year — I  believe  you  only  asked  for  current  law — are  absolutely  neces- 
sary for  the  continuance  of  your  work  during  the  next  tiscal  year? 

Sir,  TiTTMANN.  Absolutely,  Mr.  Chairman. 

The  Chairman.  Have  vou  anv  other  statement  to  make  in  regard  to 
the 

Mr.  TiTTMANN.  I  should  like  to  make  a  statement.  The  appropria- 
tions for  the  Coast  and  Geodetic  Survey  have  been  increased,  but  cer- 
tainly not  in  the  same  ratio  as  those  for  other  bureaus.  If  we  go  back, 
for  instance,  to  1871,  1872,  1873,  1874,  1875,  1876,  the  appropriations 
were  larger  than  they  are  now,  or  quite  as  large.  That  does  not 
appear  from  the  statement  which  is  before  you,  on  page  128,  owing  to 
the  fact  that  there  is  included  in  our  present  appropriation  a  sum,  a 
little  in  excess  of  ^5200,000,  which  was  formerly  paid  by  the  Nav}';  but 
now  it  apparently  swells  our  appropriation.  The  increase  in  our  appro- 
priation is  therefore  not  so  great  as  it  seems,  but  only  apparent. 

Mr.  GiLLETT.  When  was  that  done? 

Mr.  TiTTMANN.  That  was  done  at  the  outbreak  of  the  Spanish  war  at 
the  suggestion  of  the  Secretary  of  the  Navy  and  Secretaiy  of  the 
Treasury,  so  while  we  have  had  an  increase  it  is  by  no  means  as  great 
as  it  appears.  Now,  Mr.  Chairman,  on  page  118  appears  the  first  sug- 
gested change,  an  omission  of  paragraph  for ''Tne  expenses  of  the 
attendance  of  the  American  delegate  at  the  meeting  of  the  Interna- 
tional Geodetic  Association."  Some  of  these  changes  and  omissions 
are  due  to  the  fact 

The  Chairman.  This  you  want  left  in,  do  you? 

Mr.  TiTTMANN.  Yes,  sir. 

The  Chairman.  Would  not  that  put  the  appropriation  back  to 
where  it  was  last  year? 

Mr.  TiTTMANN.  Where  it  was  last  year.  It  had  been  provided  for 
in  another  bill,  but  did  not  pass. 

REPAIRS   AND  MAINTENANCE   OF  VESSELS. 

The  Chairman.  Page  119  of  the  bill  *'For  repairs  and  maintenance 
of  vessels,"  you  ask  for  an  addition  of  $5,400.     JPlease  explain  that. 

Mr.  TiTTMANN.  If  you  will  look  at  the  first  column  of  the  appro- 
priations and  estimates  on  page  120,  you  will  see  that  the  appropria- 
tions for  1901,  1902,  1903,  and  1904  were  $29,600.     elust  before  that 


168  BUNDRY    CIVIL    BILL. 

there  was  a  deficienc}-  of  $15,000.  In  1902  there  was  another  defi- 
ciency of  $25,(M)0.  For  1904  you  gave  me  permission  to  spend  $10,000 
on  the  Cosfffos.  which  was  also  chargeable  to  repairs  and  maintenance. 
As  we  did  not  spend  all  of  the  $10,000,  the  total  excess  was  about 
$47,000,  an  average  of  about  $12,000  a  year,  and  we  are  incurring  a 
deficiency  now.     If  we  take  a  ship  and  put  her  on  the  ways,  and  they 

fiull  her  apart  to  see  what  repairs  are  necessary,  we  are  in  this  position: 
f  the  repairs  exceed  the  amount  appropriated,  we  have  to  say,  "Nail 
her  up,  so  that  she  will  not  sink,  and  lay  her  up,"  or  we  liave  to  say, 
"Go  ahead  and  repair  her."  The  amount  askea  for  is  verj'^  small.  I 
myself  have  refused  to  listen  to  my  subordinates,  who  have  urged  an 
increase  on  nie  for  a  long  time,  because  I  thought  it  would  be  con- 
ducive to  economy  to  say  j^ou  can  not  have  more  than  that,  but  I  am 
convinced  we  can  not  get  along  with  the  old  appropriation,  and  that 
is  why  I  have  asked  you  to  increase  it  by  that  amount. 

VESSEIi^   FOR  USE   IN   THE   PHILIPPINES. 

The  Chairman.  On  page  120,  "For  two  new  vessels  for  use  in  the 
Philippine  Archipelago,"  vou  ask 

Mr.  TiTTMANN.  We  ask  $!>50,000. 

The  Chairman.  Explain  fully  why  it  is  that  you  desire  these  vessels. 

Mr.  TiTTMANN.  One  of  our  most  useful  and  principal  vessels,  the 
Pathfiiider^  which  was  built  for  use  in  the  Aleutian  Islands,  has  l.>een 
in  the  Philippines  ever  since  we  sent  our  people  over  there,  and  has 
done  very  effective  work,  but  we  need  her  in  Alaska.  We  have  an 
agreement  with  the  Philippine  government  that  the  cost  of  surveying 
tnere  should  be  divided  between  us,  the  Philippine  government  to  bear 
about  one-half  of  the  expense  and  we  bear  the  other  half.  That  is 
verv  different  from  what  we  did  in  Porto  Kico,  because  there  we  bore 
it  all.  The  demand  for  surveys  is  very  great.  We  have  an  office  over 
there.  I  have  about  thirteen  of  our  most  efficient  young  men  over 
there. 

Mr.  Benton.  In  the  Philippines? 

Mr.  TiTTMANN.  In  the  Philippines.  They  are  pushing  the  work  as 
best  they  can.  They  have  been  in  the  habit  of  going  to  out-of-the- 
way  places  and  doing  this  work  with  little  boats,  which  is  a  very  eco- 
nomical way,  and  wherever  we  can  we  prefer  to  do  that,  because  a  ship 
is  always  expensive;  but  we  will  now  reach  parts  of  the  coast  which 
we  can  not  handle  in  that  way,  because  there  are  no  places  to  live  and 
no  suitable  boats  to  be  hired,  and  it  is  impossible  to  conduct  the  work 
in  that  way. 

Mr.  Benton.  What  sized  boat  will  this  $250,000  make? 

Mr.  TiTTMANN.  I  suppose  about  140  feet  long  and  about  :ii)  feet 
beam;  not  a  very  large  boat,  but  with  a  considerable  coal  capacity, 
Mr.  Benton. 

The  Chairman.  How  much  water  will  it  draw? 

Mr.  TnTMANN.  I  suppose  this  will  dmw  eight  or  nine  feet. 

The  Chaikman.  Is  not  that  a  tremendous  sum  of  money  for  two 
boats  i 

Mr.  TiTTMANN.  These  are  two  ships. 

The  Chairman.  I  understand  about  $125,000  apiece? 

Mr.  TiTTMANN.  You  see,  we  have  made  a  provision  in  there  for  out- 
fitting  and  defraying  expenses  of  their  transfer  to  Manila.  While  this 
does  not  restrict  us  and  compel  us  to  use  part  of  the  monej'  in  that 
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way,  it  is  what  we  have  in  mind  and  will  do  if  we  can,  but  we  have 
had  estimates  for  vessels  of  about  this  size,  and  we  know  that  they  can 
hardly  be  built  for  less. 

Mn  Benton.  What  would  be  the  difference  between  a  boat  of  that 
size  and  a  river  boat,  such  as  they  run  on  the  Hudson  and  Mississippi? 
What  ought  to  be  difference  in  cost,  and  whv? 

Mr.  TiTTMANX.  Well,  that  is  a  little  diifecult  for  me  to  answer, 
because  1  do  not  know  enough  about  the  construction  of  the  river 
boats. 

Mr.  Benton.  They  are  not  sheathed  up  on  the  side,  perhaps? 

Mr.  TiTTMANN.  And  very  lightly  constructed.  We  used  to  call 
them  **cracker-bcjx''  style,  while  ours  have  to  be  very  solidly  built. 
They  are  buffeted  by  the  waves  and  encounter  storms.  The  Philip- 
pine government  had  vessels  about  this  size  builtfor  the  coa«t-guard 
service  there,  under  contract,  in  Japan,  which  I  think  only  cost  in  the 
neighborhood  of  about  $75,000  or  $80,000;  but  they  condemned  a  lot 
of  tnem  and  refused  to  receive  them,  and  since  those  were  built  things 
have  become  much  more  expensive  there,  too.  Our  plan  was  to  build 
them  over  here.  I  think  it  will  be  more  expensive  here  than  it  will 
be  on  the  other  side,  but  you  can  not  have  tnem  built  in  the  Philip- 

Sines.  They  would  have  to  be  built  at  Hongkong,  Shanghai,  or  m 
apan.     But  I  think  thev  should  be  built  here  and  taken  over  there. 

The  Chairman.  What  boats  have  you  there  now  in  your  service? 

Mr.  TiTTMANN.  We  have  the  Pathiindey^  which  is  our  *' crack"  ship, 
and  a  small  vessel  furnished  by  the  Philippine  government,  called  the 
Research,  That  is  all  we  have  there  at  present,  and  we  want  to  take 
the  Pathfinder  back  to  Alaska,  where  she  belongs,  because  in  Alaska 
we  can  o'nlv  work  for  about  three  months,  and  we  ought  to  be  able  to 
put  a  large  force  there. 

The  Chairman.  What  have  you  now  in  Alaska?  What  do  you  use 
up  there? 

Mr.  TiTTMANN.  We  have  the  Gedneij^the,  Macartlnir^  and  PatferHtm 
this  vear.     Of  course,  they  are  not  up  there  now. 

I  do  not  know,  Mr.  Chairman,  that  I  should  make  a  suggestion  in 
regard  to  this,  because  I  do  not  know  what  your  wish  ma}'  be  in 
regard  to  this  appropriation  for  ships;  but,  as  a  matter  of  fact,  we 
could  get  along,  if  you  authorized  us  to  do  it,  with  $100,000  this  year. 
In  the  sundry  civil  act  of  18J)T,  when  we  built  the  Pathfindtr^  the 
wording  was  something  like  this:  Appropriating  the  sum,  let  us  say, 
of  $75,000  and  authorizing  us  to  contract  for  more,  so  that  if  it  were 
a  question  of  the  size  of  the  appropriation  at  present,  that  would  be 
all  that  we  would  need  this  year. 

OFFICERS  AND  MEN   FOR  VESSELS. 

The  Chairman.  Now,  in  the  next  item,  ''Officers  and  men,  vessels, 
Coast  and  Geodetic  Survey,''  you  add,  ''including  pay  and  subsistence 
of  professional  seamen  serving  as  executive  officers  and  mates  on  ves- 
sels of  the  Sui-vey." 

Mr.  TiTTMANN.  It  is  simply  uniting  two  paragraphs.  They  were 
inserted  consecutively  when  tHe  appropriation  was  first  made.  I  know 
of  no  reason  why  it  should  not  be  done. 

The  Chairman.  You  just  carry  the  two  amounts  together? 

Mr.  TiTTMANN.  It  will  be  more  convenient  for  us  to  have  them  car- 
ried together. 
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I 

ASSISTANTS,  FIELD  FOBCE. 

The  Chairman.  On  page  121,  ''For  pay  of  assistants,  to  be  employed 
in  the  field  or  oflBce,  as  the  superintendent  may  direct,"  you  ask  for 

Mr.  TiTTMANN.  Altogether,  Mr.  Chairman,  for  an^  increase  of  10 
assistants.  That  is,  in  these  estimates  and  supplementary  ones,  which 
the  Secretar}'^  approved  and  which  were  forwarded  to  you. 

The  Chairman.  Now,  what  salaries  do  you  ask  for  the  10  assistants  i 
I  see  vou  changed  it  in  the  estimates  here,  and  asked  for  1  additional 
at  *1,800. 

Mr.  TriTMANN.  One  additional  at  $1,800,  and  1  at  $1,400. 

The  Chairman.  Two  at  $1,200? 

Mr.  Tittmann.  Instead  of  an  increase  of  2  at  $1,200,  I  have  asked 
for  an  increase  of  8.  That  is,  in  the  lowest  grade  of  the  assistants. 
In  addition  to  the  estimates  which  are  printed  here  6  additional  one« 
were  asked  for  in  the  supplemental  estimates.  That,  of  course,  would 
mean  that  we  would  promote  those  men  who  have  had  training  to  the 
new  places  and  get  the  men  in  at  the  bottom. 

The  Chairman.  Can  not  you  get  along  with  j^our  present  forced 

Mr.  Tittmann.  Mr.  Chairman,  our  appropriation  is  absolutely  spe- 
cific. We  really  can  not  meet  the  demands  that  are  made  upon  u.s. 
The  Secretary  of  the  Navy,  for  in.stance,  suggests  that  we  ask  for 
increased  appropriations.  They  would  not  avail  me;  I  have  not  asked 
for  larger  sums,  save  in  men,  because  our  output  depends  upon  having 
eflicient  men  who  can  do  the  work,  and  we  must  train  them.  We  can 
not  respond  immediatel}"  to  a  demand  like  that.  The  best  thing  that 
we  can  do  is  to  shove  in  all  the  people  that  we  have,  and  get  new  ones, 
so  that  we  can  at  least  meet  these  demands  a  year  hence. 

The  Chairman.  Are  there  an}^  additional  questions,  gentlemen?  If 
not,  we  will  go  to  the  next  item,  "Pay  of  office  force." 

OFFICE   FOKCE. 

Mr.  Tittmann.  Will  you  pardon  me  if  I  say  something  about  the 
list  of  aids  here  that  are  on  that  same  line  ? 

The  Chairman.  That  is  all  right.     Go  ahead. 

Mr.  Tittmann.  1  have  recently  noticed — I  think  it  was  in  the  last 
report  of  the  Civil  Service  Commission  that  they  spoke  of  the  diffi- 
cult}^ of  getting  people  to  fill  some  technical  positions,  and  among  them 
they  mentioned  especially  the  difficulty  of  getting  the  aids  for  the 
Coast  Survey.  I  have  also  here  a  commercial  point  of  view  of  the 
same  matter.  Here  is  a  circular  of  a  correspondence  school  which 
speaks  of  the  various  engineering  positions  under  the  Government 
tnat  are  open.  They  treat  of  our  aid  position  in  the  Coast  and  Geodetic 
Survey,  give  a  full  account  of  it,  and  wind  up  by  saying,  '*  We  consider 
this  the  least  desirable  of  engineer  examinations."^ 

The  reason  is  that  we  require  these  men,  whom  we  offer  $720  a  year, 
to  be  graduates  of  our  engineering  schools  simply  because  they  must 
have  certain  qualifications,  and  it  is  very  difficult  to  get  gi*aduates 
from  an  institute  of  technology,  or  Cornell,  or  any  scientific  school 
of  standing,  that  will  come  in  at  $7:^0  a  year.  I  do  not  see  why  they 
should  not,  because  in  the  end  they  will  do  well. 

Mr.  GiLLETT.  When  the}'  first  come  in  ? 
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Mr.  TiTTMANN.  When  they  first  come  in  they  ffet  $720.  These  are 
men  who  have  spent  three  or  four  thousand  dollars  on  their  education. 

The  Chairman.  Before  they  are  competent  to  act  as  aids  they  must 
have  graduated  from  some  engineering  school  'i 

Mr.  TiTTMANN.  As  a  rule  onl}'^  graduates  can  pass  the  examination. 

The  Chairman.  And  these  men  that  you  start  at  $720,  as  a  rule,  are 
graduates  from  an  engineering  school  ? 

Mr.  TiTTMANN.  Yes,  sir. 

Mr.  GiLLETT.  What  are  their  duties'^  What  do  they  do  the  first 
year  ? 

Mr.  TiTTMANN.  The  first  year  they  learn  their  business. 

Mr.  GiLLETT.  \\Tiat  is  the  nature  of  that^ 

Mr.  TiTTMANN.  We  put  them  on  board  ship.  They  learn  the  duties 
of  navigating  officers  on  board  ship.  Then,  when  the  vessel  reaches 
the  place  of  work,  they  assist  in  the  triangulation,  in  the  astronomical 
work,  in  the  magnetic  work,  but  the}^  have  to  be  taught.  What  they 
have  to  be  taught,  also,  is  the  administration  of  parties,  the  rigid 
accounting,  the  way  to  spend  the  Government  money,  so  that  we  can 
ti-ust  them,  advance  them  money  on  their  bond;  but  still  they  have  to 
learn  all  that,  the  management  of  men. 

The  Chairman.  Now,  while  aboard  ship,  of  course,  they  get  their 
board  in  addition  to  this? 

Mr.  TiTTMANN.  Oh,  yes;  and  we  have  explained  in  our  advertisement 
in  the  Civil  Service  that  they  get  all  that  in  addition. 

The  Chairman.  Do  they  get  the  board  the  year  around  ? 

Mr.  TiTTMANN.  They  do  not  get  it  when  in  the  office  on  office  dut}^; 
onlv  when  in  the  field. 

The  Chairman.  They  are  in  the  field  what  proportion  of  the  time? 

Mr.  TiTTMANN.  We  try  to  keep  them  all  in  just  now;  they  are  prac- 
tically all  in  the  field. 

Mr.  GiLLETT.  Winter  and  summer? 

Mr.  TiTTMANN.  Yes,  practically;  occasionally  they  are  in  the  office 
for  a  few  months. 

The  Chairman-.  In  your  office  force  3  ou  ask  for  2  clerks  of  class  4 
in  place  of  2  at  ^1,800  each.     That  means 

Mr.  TiTTMANN.  That  is  the  same  thing;  there  is  no  change  in  that 
particular  item.  The  Department  simply  put  in  that  ''class  4;"  1  do 
not  know  why;  for  uniformity's  sake,  I  believe. 

The  Chairman.  These  2  of  class  3  in  place  of  $1,600;  that  would 
reduce  them  $50? 

Mr.  TiTTMANN.  Yes.  That  was  put  in  by  the  Department,  presum- 
ablv  because  they  did  not  like  the  odd  dollars. 

Tfhe  Chairman.  That  makes  no  change? 

Mr.  TiTTMANN.  It  makes  no  change  in  the  total  number  of  clerks 
except  in  that  class.  It  is  contemplated  in  my  estimates  that  there 
should  be  an  increase  of  1  in  the  $1,650  class  and  a  reduction  of  1  in 
the  $1,400  class. 

The  Chairman.  You  want  10  clerks  at  $900  each,  and  then  you  drop 
6  at  $720.     You  increase  from  3  to  10  at  $900? 

Mr.  TiTTMANN.  Yes;  and  reduce  from  9  to  3.  It  is  an  increase  of  1 
in  that  paragraph. 

The  Chairman.  Is  there  anything  you  want  to  say  about  these 
changes  in  the  clerical  force? 
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Mr.  TiTTMANN.  Well,  referring  to  that  $1,600  clause,  I  see  no  reason 
why  those  men  who  earn  their  $1,650  should  be  reduced. 

The  Chairman.  You  would  rather  have  it  left  as  long  as  3'ou  have 
it  now  i 

Mr.  TiTTMANN.  Yes,  sir. 

The  Chairman.  We  will  go  to  page  126,  "Office  expenses." 

Mr.  TiTTMANN.  Before  you  reach  that,  Mr.  Chairman,  I  should  like 
to  suy  that  under  the  heading  of  '^  Electrotype rs  and  photographers, 
plate  printers  and  their  helpers,  instniment  makers."  and  so  forth,  I 
nave  asked  for  one  additional  person  at  §1,200.  We  need  an  addi- 
tional photographer. 

The  Chairman.  Where  is  that? 

Mr.  TiriMANN.  On  page  125. 

The  Chairman.  For  one  at  $2,000? 

Mr.  TiTTMANN.  That  is  a  very  important  place  to  fill.  That  is,  we 
must  have  help,  we  ought  to  have  help  in  that  photographic  estab- 
lishment.    It  is  an  economical  thing. 

The  Chairman.  You  want  a  new  one  there — 11  in  place  of  10^ 

Mr.  TiTTMANN.  Yes,  sir. 

The  Chairman.  That  you  are  especially  interested  mi 

Mr.  TiTTMANN.  I  think  it  is  very  important. 

Mr.  GiLLKTT.   What  is  that  one  at  $2,000  at  the  top  of  the  page? 

Mr.  TiTTMANN.  That  is  intended  for  the  chief  ot  the  instrument 
division. 

The  Chairman.  You  had  two  at$l,8(X),  and  you  want  one  at  $l,SUO^ 

Mr.  TiTTMANN.  He  has  served  about  seventeen  years,  and  is  a  very 
competent  man. 

The  Chairman.  You  have  a  great  deal  of  trouble  with  the  ''other 
fellow,"  though,  do  vou  not? 

Mr.  TiTTMANN.  Well.  1  do  not  know. 

The  Chairman.  In  addition  to  this  new  man  at  $1,200  was  there  any 
other  special  item? 

Mr.  TiTTMANN.  I  would  like  to  speak  onlv  a}>out  these  indicated 
changes  heiv.  1  should  like  to  have  them  all  restored  to  what  thej- 
were,  because  otherwise  our  present  employees  will  not  be  provided 
for  by  this  appropriation. 

CONTINGENT   EXPENSES. 

The  Chairman.  No;  and  you  want  it  left  alone?  Now,  for  office 
expenses  you  had  IfoO.OOO,  and  you  ask  for  $36,200^ 

Mr.  TiTTMANN.  We  had  $50,0()(),  and  the  Department  has  asked  for 
^86,200,  but  that  is  because  the  Department  had  intended  to  take  up  a 
portion  of  these  items  and  use  them  in  the  Department  for  our  ben- 
efit; but  still,  the  general  plan  of  the  Department  was  to  take  up  all 
these  things  in  a  different  appropriation — as,  for  instance,  the  purcnase 
of  books,  maps,  charts,  and  subscriptions. 

The  Chairman.  You  want  that  left  with  you,  do  you? 

Mr.  TiTTMANN.  I  do.     1  think  it  ought  to  be  with  us. 
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March  5,  1904. 
BUREAU  OF  FISHERIES. 

STATEMENT  OF  MB.  GEOBOE  M.  BOWEBS,  FISH  COMMISSIONEB. 

LOBSTER  HATCHERY,  BOOTHBAY  HARBOR,  MAINE. 

The  Chairman.  Mr.  Commissioner,  on  page  148  you  will  notice  the 
item  '^For  the  completion  of  lobster  hatchery  at  Boothbay  Harbor, 
Maine^  including  purchase  of  land,  construction  and  repair  of  buildings, 
ponds,  and  wharves,  purchase  of  equipment,  boats,  and  other  necessary 
improvements,''  etc.,  $10,000.  Please  describe  what  progress  has  been 
made  in  this  work.  The  limit,  I  see,  has  been  fixed  at  ^20,000,  and 
you  want  $10,000  more.    That  keeps  it  within  the  limit,  does  it? 

Representative  Littlefield,  of  Maine.  No;  that  is  $10,000  in  excess 
of  the  limit. 

Mr.  Bow^ERS.  And  we  should  have  that,  if  possibe,  made  available 
at  once. 

The  Chairman.  When  this  work  was  authorized  for  the  construction 
of  a  lobster  hatchery  on  the  Maine  coast  the  limit  was  fixed  at  $20,000? 

Mr.  Bowsers.  Yes;  originally. 

The  Chairman.  What  did  you  do  under  that  limit? 

Mr.  Bowers.  That  included  the  purchase  of  the  land.  1  have  a 
photograph  here  showing  the  Construction  of  the  hatchery  up  to  date 
[exhibiting  photograph].  I  have  not  suflScient  money  to  buy  the 
machinery  and  apparatus  for  the  pumping  station.  I  find  it  much 
more  expensive  than  I  anticipated.  For  instance,  it  became  neces.sar\' 
to  put  an  8-inch  pipe  through  solid  granite  a  distance  of  115  feet  out 
into  the  salt  water  in  order  to  secure  good  water  for  proi)agating 
puipose^,  and  all  of  that  was  more  expensive  than  I  anticipated. 

The  Chairman.  Why  did  vou  locate  your  hatchery  in  that  place 
where  vou  would  have  to  drifl  through  granite? 

Mr.  ^wers.  The  rise  and  fall  there  are  that  way,  and  it  is  neces- 
.sarv,  you  know,  to  bring  the  water  in.  To  some  extent  I  am  respon- 
sible for  a  larger  hatchery  there  than  I  had  at  first  anticipated. 

The  Chairman.  Go  ahead  and  tell  the  gentlemen  what  has  been  done 
up  to  date  at  this  hatchery. 

Mr.  Bowers.  W^hen  I  visited  Boothbay  last  fall  I  found  that  in  that 
section  of  Maine,  in  addition  to  the  lobster  work,  we  could  do  cod 
work,  and  I  built  a  hatchery  48  by  70  feet.  That,  of  course,  itself 
cost  probably  $3,000  more  than  I  had  at  first  anticipated.  There 
[exhibiting]  is  a  picture  of  the  hatchery. 

Mr.  Littlefield.  Why  do  you  not  begin  and  tell  it  from  the  begin- 
ning of  the  enterprise  and  describe  exactly  what  vou  have  done  from 
the  start? 

Mr.  Bowers.  W^e  purchased  land  for  $3,500,  and  the  hatcherv 
building  under  contract  cost  us  $6,000.  I  find  the  power  house,  with 
the  necessar}'  equipment  thereto,  will  cost  $8,000.  Do  you  want  all 
the  items  that  will  embrace  the  expenditure  of  this  additional  $10,000? 

Mr.  Littlefield.  The  con)mittee  would  like  to  know  what  you 
have  done  alreadj'^  with  the  $20,000,  and  why  you  did  it,  and  why  you 
want  the  additional  sum.     If  you  will  permit  me,  gentlemen,  I  will 


174  SUNDRY    CIVIL   BILL. 

ask  him.     In  the  first  place,  before  you  located  this  hatchery  at  all, 
you  examined  quite  a  number  of  sites  in  the  State  of  Maine?  " 

Mr.  Bowers,  Yes,  sir. 

Mr.  LiTTLEFiELD.  All  along  the  coast? 

Mr.  Bowers.  Yes;  but  that  was  explained  in  a  previous  hearing  a 
year  ago.     The  committee  already  has  that  information. 

Mr.  LiTTLEFiELD.  It  is  a  fact,  is  it  not,  that  the  Maine  coast  is  the 
principal  coast  for  the  production  of  lobsters  in  this  country? 

Mr.  Bowers.  Unquestionably  so. 

Mr.  LiTTLEFiELD.  Js early  all  of  the  lobsters  caught  in  this  country 
are  caught  there? 

Mr.  Bowers.  Yes;  at  present.  Of  course  we  get  a  few  egg-bearing 
lobsters  in  Massachusetts  from  the  fishermen.  We  can  secure  more 
egg-bearing  lobsters  for  less  money  along  the  coast  of  Maine,  how- 
ever, than  from  any  other  section  of  the  United  States. 
'  Mr.  Gardner.  How  many  hatcheries  have  you  on  the  coast  of 
Maine  ? 

Mr.  Bowers.  No  lobster  station  at  all. 

Mr.  Gardner.  In  Maine  or  in  Massachusetts  ? 

Mr.  Bowers.  We  have  two  in  Massachusetts,  one  at  Gloucester 
and  one  at  Woods  Hole;  but  this  is  the  only  complete  station  the  coun- 
try has,  and  it  will  be  the  only  one. 

Mr.  LiTTLEFiELD.  Explain  the  purchase  and  chai*acter  of  the  real 
estate,  please. 

Mr.  Bowers.  That  was  all  explained  in  a  previous  hearing  a  year 
ago. 

The  Chairman.  This  is  almost  a  new  committee,  so  we  would  like 
to  have  you  explain  why  you  have  not  kept  within  the  limit  fixed  by 
CongrCvSs  in  this  work. 

Mr.  Bowers.  As  I  have  stated,  when  I  went  to  Maine  last  fall,  and 
before  I  gave  the  contract  for  this  hatchery,  I  found  that  we  could  make 
this  a  cod  station  just  as  well  as  a  lobster  station.  The  lobster  work, 
of  course,  only  requires  the  services  of  our  men  probably  four  or  five 
months  during  a  year.  Now,  we  can  secure  more  cod,  to  my  mind^ 
probably  along  the  coast  of  Maine  than  we  can  in  Massachusetts.  I 
then  concluded  to  make  the  hatchery  larger  than  I  had  at  first  antici- 
pated, and  I  have  given  virtually  a  statement  showing  the  expenditures 
up  to  the  present  time. 

Now,  in  order  to  complete  this  station  and  put  it  in  the  highest  con- 
dition of  efiioiency,  you  want  the  reasons  for  this  additional  appropri- 
ation, do  you? 

The  Chairman.  Yes,  sir. 

Mr.  Bowers.  It  is,  of  course,  principally  for  the  equipment  and  the 
construction  of  a  landing  pier  and  the  completion  of  the  building  and 
the  installation  of  a  heating  plant. 

The  (vHairman.  What  is  the  condition  of  the  building  now? 

Mr.  Bowers.  I  have  a  ^)hotogniph  here  showing  them,  if  you  would 
like  to  see  them  [exhibitmg].  The  hatchery  is  virtually  completed. 
Of  course,  the  power  house  will  cost  fully  $8,000. 

The  Chairman.  The  question  arising  all  the  time,  Mr.  Commissioner, 
is,  why  it  is  you  have  not  followed  the  limit  in  the  law.  Here  was  a 
limit  of  $20,000,  and  it  was  the  duty  of  the  Commissioner  if  this  work 
could  not  be  constructed  within  the  limit  to  sav  so  and  ask  that  the 
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limit  be  increased,  and  not  go  ahead  on  his  own  account  and  expend 
S30,0()0  when  only  $20,000  was  provided. 

Mr.  B0WER8.  Tt  would  not  take  that  much  to  finish  the  hatchery 
proper,  understand;  it  would  not  take  a  very  large  additional  amount 
of  money.  But  I  ask  for  this  additional  money,  as  I  say  here,  for  the 
addition  of  a  heating  plant  and  the  construction  of  a  lobster  pound. 
We  have  not  at  present  a  single  lobster  pound  in  the  United  States, 
and  I  find  that  by  purchasing  our  egg-bearing  lobsters  in  the  summer 
and  carrying  them  over  until  we  need  them  I  can  get  probably  three 
or  four  times  as  many  eggs  for  the  same  expenditure  as  we  have  nereto- 
fore  made.  That  virtually  can  not  be  construed  as  part  of  the  erec- 
tion of  the  lobster  hatchery.  Our  estimate  of  this  pound  itself  is  that 
it  will  probably  cost  $i,00b. 

Mr.  LiTTi^EFJELD.  Is  that  a  part  of  the  extra  amount? 

Mr.  Bowers.  Yes;  that  is  part  of  this  $10,000. 

The  Chairman.  And  what  will  the  wharf  cost  i 

Mr.  Bowers.  When  we  purchased  our  property  there,  I  found  an 
old  wharf.  To  complete  that  wharf  and  make  it  what  it  should  be  it 
would  take  probablv  an  expenditure  of  $2,000,  while  a  new  wharf 
there  would  of  itself  cost  $8,000  or  $10,000.  Then  I  have  an  option 
on  the  building  that  could  be  used  for  a  superintendent's  residence.  I 
explained  that  a  3'ear  ago  to  the  committee.  This,  of  course,  would 
all  be  paid  for  out  of  the  additional  $10,000. 

The  Chairman.  How  much  would  you  use  for  this  building  for  the 
superintendent? 

Mr.  Bowers.  Three  thousand  five  hundred  dollars.  My  engineer 
informs  me  that  he  can  not  duplicate  that  property  for  $7,500.  Besides 
that  option  there  went  with  it  probably  $500  worth  of  furniture  that 
can  be  utilized  at  the  station.  Then  I  have  estimated  $500  for  repairs 
to  the  old  building,  to  make  quarters  for  our  laborers.  This  present 
location  is  some  2  or  8  miles  out  of  town,  and  it  is  necessary  to  have 
sleeping  and  living  quarters  for  these  people. 

The  Chairman.  Now,  Mr.  Commissioner,  take  up  in  detail  the  items 
on  which  3^ou  would  expend  this  $10,000,  if  it  should  be  allowed. 

Mr.  Bowers.  I  think  I  have  stated  that  already. 

The  Chairman.  But  it  is  scattered.     Put  it  all  together. 

Mr.  Bowers.  The  necessary  equipment  in  that  hatcher}'  would  be 
about  $2,000;  that  is,  for  the  troughs,  and  pipes,  and  everything  of 
that  kind. 

The  Chairman.  We  want  to  know  what  you  run  beyond  $10,000 
for.     State  it,  please. 

Mr.  Bowers.  Two  thousand  dollars  on  the  wharf;  $4,000  for  the 
construction  of  a  lobster  pond;  §1,500  for  heating  plant;  $500  to  make 
habitable  one  of  those  old  buildings  there,  that  we  now  own,  and 
$3,500  for  the  purchase  of  this  additional  properfy  for  the  superin- 
tendent's residence,  and  that  gives  us  virtually  control  of  waters  on 
both  sides  of  cape.  In  years  to  come,  if  Boothbay  should  become  a 
town  of  any  considerable  importance,  we  might  to  some  extent  be 
troubled  by  the  sewage  of  the  town  on  one  side  of  the  cape,  but  this 
property  adjoins  our  property  and  gives  us  an  outlet  on  either  side, 
where  there  could  be  no  question  of  pollution  in  3'ears  to  como. 

The  Chairman.  What  do  these  items  foot  up? 

Mr.  Bowers.  Eleven  thousand  five  hundred  dollars. 
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The  Chairman.  If  the  items  you  suggest  there  were  appropriated 
for,  would  that  make  this  hatchery  complete? 

Mr.  Bow'ERS.  With  the  transfer  of  the  troughs  and  the  parapher- 
nalia which  we  have  on  hand  at  the  Massachusetts  stations  it  will  do  it 
and  complete  it. 

The  Chairman.  Is  it  your  intention  to  make  that  transfer. 

Mr.  Bowers.  It  will  be  necessary  to  do  it  this  season,  simply  for 
the  reason  that  we  have  not  the  time  to  build  it. 

The  Chairman.   Y'^ou  have  not  the  time  to  build  it  this  season? 

Mr.  Bowers.  We  have  not  the  time  to  order  these  glass  jars,  for 
instance,  for  hatching  purposes,  and  troughs,  and  things  of  that  kind. 
In  a  station  of  this  kind  it  will  require  five  or  six  hundred  glass  jars, 
in  which  the  eggs  are  placed  and  hatched. 

The  Chairman.  Do  I  understand  you  to  say  3'ou  have  not  the  time 
to  do  that  work  this  year? 

Mr.  Bowsers.  I  have  8,000  egg-bearing  lobsters  now  in  Maine,  which 
were  purchased  last  summer  and  fall  from  the  propagating  fund.  I 
had  hoped  to  have  this  hatchery  completed,  and  if  this  appropriation 
is  made  immediately  available,  or  available  b}'  the  10th  or  15th  of 
April,  1  can  still  make  the  transfer  of  these  jars  and  troughs  from  the 
Massachusetts  stations  and  utilize  them  and  hatch  these  eggs,  for 
which  I  am  indebted  to  the  Maine  commission,  because  they  nelped 
me  to  secure  these  egg-bearing  lobsters. 

Mr.  LiTTLEFiELD.   Whose  pounds  are  they  now  in? 

Mr.  Bowers.  We  rent  a  pound  several  miles  from  Boothbay,  that 
is  the  nearest  that  could  be  gotten  in  that  country. 

Mr.  Gardner  I  would  like  to  ask  the  Commissioner  this:  Suppos- 
ing this  appropriation  is  not  made,  then  in  what  condition  is  this 
hatc*herv  ? 

Mr.  60WERS.  It  is  not  completed,  and  under  the  Comptroller's 
ruling  we  can  not  transfer  sufficient  money  from  the  propagation  fund 
to  finish  it. 

Mr.  Gardner.  I  would  like  to  ask  this,  too:  Whether  or  not,  in 
the  geneml  conduct  of  his  department,  Mr.  Chairman,  the  Commis- 
sioner of  Fisheries  pursues  this  method  of  exceeding  the  appropriations 
33i  per  cent? 

Mr.  Bowers.  I  can  not  recall  another  single  instance,  with  the 
exception  of  this  station,  and  at  the  time  this  estimate  was  made — this 
original  estimate — the  prices  were  not  as  high  as  they  are  now.  I 
made  ray  recommendation  on  the  estimates  that  were  submitted,  and 
the  last  $10,000,  nearly  the  whole  of  that  money,  was  intended  to  be 
expended  for  the  purchase  of  a  superintendent's  residence  and  this 
adaitional  ground.  As  I  stated,  we  paid  $3,500  for  the  property,  and 
this  additional  would  be  ^7,000. 

Mr.  Gardner.  It  is  a  pretty  dangerous  precedent  to  exceed  your 
appropriations  in  that  wa}- . 

Mr.  Bowers.  I  assume  the  responsibility  in  this  way:  When  I  vis- 
ited this  section  I  found  there  would  be  no  difficulty  in  securing 
200,000,000  cod  eggs  in  this  immediate  locality,  and  I  figured  it  this 
way:  If  it  is  possiWe  to  plant  that  many  cod  at  a  small  expense  I  imag- 
ine it  to  be  a  good  thing  to  do. 

Mr.  Gardner.  You  say  this  excess  beyond  the  original  appropria- 
tion is  exceptional? 
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Mr.  Bowers.  If  you  will  examine  these  minutes  you  will  find  that 
to  complete  this  hatchery  and  not  to  fix  up  the  wharf  and  put  in  the 
additional  plant  and  buy  the  superintendent's  residence,  or  anything 
of  that  kind — you  will  find  that  all  of  this  can  be  done  for  $1,500.  But 
when  the  opportunity  presents  itself  by  which  the  whole  thing  can  be 
made  the  most  complete  and  only  lobster  station  in  the  world,  you  would 
say,  "  Why  not  finish  it  that  way  for  that  small  amount  of  money  ?" 

Mr.  LiTTLEFiELD.  I  would  like  to  ask  the  Commissioner  a  few  ques- 
tions for  my  own  information.  I  would  like  to  have  you  state,  Mr. 
Commissioner,  in  a  general  wa3%  what  you  have  done  with  this  $20,000 
that  is. already  appropriated. 

Mr.  Bowers.  I  stated  it  already;  $3,500  has  been  expended  for  the 
purchase  of  land,  and  $6,000  for  the  hatchery. 

Mr.  LiTTLEFiELD.  Yes;  that  is  $9,500. 

Mr.  Bowers.  And  $8,000  for  the  pumping  plant.  That  is  $17,600; 
and  we  expended  on  one  of  these  outbuildings,  a  stable — ^and  we  have 
a  very  excellent  fish-culturist  residence  there  that  my  architect  tells 
me  could  not  be  duplicated  for  $2,200,  on  the  last  piece  of  property 
purchased,  and  we  bought  that  entire  piece  of  property  for  $1,400.  1 
expended,  I  think  it  was,  $450  on  that  fish  culturist's  residence,  and  I 
expended  $500  on  another  old  building  that  adjoined  the  wharf,  to 
make  it  habitable,  to  have  a  place  in  which  the  employees  could  sta}'- 
at  night. 

We  can  utilize  these  buildings  later  on.  Then  there  was  a  small 
wharf  built  there.  One  end  of  it  was  improved  for  the  purpose  of 
permitting  light-boats  to  land,  at  an  expenditure  of  $500. 

Mr.  Benton.  That  overran  your  appropriation.  That  would  make 
$19,850  alone. 

Mr.  Bowers.  But  the  $1,400  would  include  the  purchase  of  land. 
Now,  here  are  some  additional  expenses — for  the  superintendent  of 
construction  and  our  watchman  in  charge.  Every  single  item  of 
expense  in  connection  with  this  property  must  be  defrayed  from  this 
appropriation. 

Mr.  LiTTLEFiELD.  1  Wanted  the  committee  to  understand  generally 
what  use  had  been  made  of  the  money.  When  you  made  your  selec- 
tion, Mr.  Commissioner,  you  had  half  a  dozen  or  more  sites  on  the 
coast  to  select  from? 

Mr.  BoWers.  Yes,  sir. 

Mr.  LiTTLEFiELD.  And  when  you  made  your  recommendation  you 
had  no  idea  of  what  the  expense  would  be? 

Mr.  Bowers.  At  one  time  I  thought  probably  I  could  secure  a  site 
for  nothing,  but  I  was  not  able  to  do  it.  I  found  afterwards  that  it 
was  much  Detter  to  purchase  the  site  we  did  purchase  than  to  accept 
another  site  for  nothing. 

Mr.  LiTTLEFiELD.  It  is  a  fact  that  this  is  the  locality  on  the  coast  of. 
the  United  States  where  the  lobsters  are  produced,  substantially,  is  it 
not? 

Mr.  Bowers.  Yes;  we  can  secure  egg-bearing  lobsters  in  this  com- 
munity cheaper  probably  than  in  any  otner  section  in  the  United  States. 

Mr.  LiTTLEFiELD.  In  order  to  secure  the  best  results  and  operate  to 
advantage  you  have  to  have  the  sympathy  and  assistance  of  tne  fisher- 
men engaged  in  the  business? 

Mr.  Sowers.  Yes;  and  we  have  that  in  Maine. 

8  c  B 12 
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Mr.  LiTTLEFiELD.  Havc  you  not  had  H  in  a  much  larger  degree 
since  the  establidhment  of  this  hatchery,  with  the  understanding  that 
the  lobsters  were  to  be  distributed? 

Mr.  Bowers.  Yes;  from  the  experiments  we  are  now  engaged  on,  I 
am  sure  we  will  be  enabled  probably  to  secure  about  three  times  as 
many  eggs  for  the  same  expenditure  as  we  have  done  heretofore. 

Mr.  LiTTLEFiELD.  You  have  never  been  able  to  get  any  great  quan- 
tity, practically,  heretofore? 

Mr.  Bowers.  I  hopje  to  get  a  full  supply  from  the  lobsters  im- 
pounded there — sufficient  to  supply  not  only  this  station,  but  the 
Massachusetts  stations. 

Mr.  Littlefield.  A  lobster  pound  is  an  essential  feature,  in  order 
to  operate  a  lobster  hatehery  to  advantage,  is  it  not? 

Mr.  Bowers.  Yes,  sir. 

Mr.  LnTLEFiELD.  A  pound  is  simply  a  pond  constructed  in  the  salt 
water,  in  which  to  confine  the  lobsters  Jrom  time  to  tinw*,  and  they  are 
fed  in  there? 

Mr.  Bowers.  Yes,  sir.  I  think  I  can  in  the  immediatie  vicinity  pur- 
chase such  a  pound.  Some  members  of  the  committee  are  not  familiar 
with  what  a  pound  is.     Along  the  coast  of  Maine  you  have  large 

Sounds,  and  some  of  them  are  quite  expensive,  which  have  been  erected 
y  Boston  dealers  in  lobsters;  and  thev  buy  as  many  as  100,000  lob- 
sters and  place  them  in  those  pounds  when  the  lobsters  are  selling  on 
the  coast  at  from  10  to  12  cents  apiece,  and  then  by  holding  them  out 
of  season  they  are  enabled  to  sell  them  from  25  to  4:0  cents  apiece.  It 
is  a  business  proposition.  Oftentimes  these  Boston  people  ^  out  of 
business,  and  it  enables  us  to  purchase  a  pound  for  one-third  of  its 
original  cost. 

1  ou  will  find  that  these  deficiency  items  submitted  this  year,  includ- 
ing even  this  amount  asked  for  in  Maine,  are  probablv  $30,000  less 
than  I  asked  for  last  year,  and  probably  $80,000  less  than  was  ^ven 
me  last  year.  1  simply  wanted  to  show  that  so  far  as  the  business 
management  of  the  Fish  Commission  is  concerned  it  is  not  so  bad  as 
you  perhaps  anticipated. 

Mr.  Littlefield.  This  hatchery  is  located  on  the  Maine  coast,  and 
happened  to.be  in  mv  district.  It  was  selected  by  Mr.  Bowers  after 
an  examination  of  the  whole  coast.  The  whole  fish  industry  of  my 
section  is  very  vitally  interested  in  the  success  of  the  enterprise.  The 
committee  understands  the  practical  conditions  involved  here.  As  to 
the  enlargement  of  the  scope  of  the  establishment  hj  the  Commissioner, 
of  course  the  Commissioner  undoubtedly  had  sufficint  reasons  of  his 
own  for  making  those  suggestions  and  changes. 

I  hope  this  committee  will  make  the  additional  appropriation, 
because  all  my  people,  the  fishermen  and  the  fish  industry  are  inter- 
•ested  in  it,  and  it  is,  so  far  as  the  salt  water  is  concerned,  the  great 
industry  of  my  State,  and  the  fishermen  are  vitally  interested  in  the 
completion  and  establishment  of  this  plant  and  its  subsequent  opera- 
tion. For  that  reason  I  want  to  urge  the  committee  to  take  the  sub- 
ject into  their  favorable  consideration  and  to  do  the  best  with  it  they 
possiblv  can. 

Mr.  feowERS.  I  made  a  statement  a  few  minutes  ago,  which  I  wish 
to  supplement,  as  to  deficiency  items  heretofore  askea  for.  The  total 
amount  last  year  was  $137,300.     This  year  it  is  $106,500,  showing  that 
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we  are  not  on  the  whole  increasing  our  estimates,  but  are  rather 
decreasing  them. 

The  Chairman.  That  refers  to  deficiency  items? 

Mr.  Bowers.  Yes;  to  complete  these  different  stations  started  from 
time  to  time,  and  the  additional  items  asked  for  the  improvement  of 
the  different  stations. 

The  Chairman.  Now  turn  to  page  128  of  the  bill,  Mr.  Commissioner, 
and  we  will  take  up  3'our  matters  m  detail. 

OFFICE  OF  THE  COMMISSIONER. 

Mr.  Bowers.  As  to  the  first  matter  there,  as  you  will  remember,  the 
Secretary  of  the  Department  of  Commerce  and  Labor  included  all  the 
miscellaneous  expenses  in  his  items,  and  they  have  since  been  stricken 
from  the  bill;  that  is,  the  legislative  bill. 

The  Chairman.  We  understand  that.  Take  the  first  item, '*  Office 
of  the  Commissioner."  Your  total  for  the  present  fiscal  year  was 
$30,240.  You  ask  for  the  coming  year  $30,700.  A  number  of  changes 
are  recommended  there.  I  ask  you  if  they  result  in  increasing  your 
force? 

Mr.  Bowers.  I  have  asked  for  a  couple  of  additional  clerks. 

The  Chairman.  Yes;  for  a  clerk  of  class  8,  and  a  clerk  of  class  1, 
among  others. 

Mr.  Bowers.  Yes;  we  absolutely  need  this  additional  force. 

The  Chairman.  Do  you  reduce  somewhere? 

Mr.  Bowers.  No,  sir.  It  is  my  intention  to  promote  some  efficient 
man,  and  simply  fill  some  positions  in  line.     I  ask' for  one  at  $1,400. 

The  Chairman.  You  ask  here  for  one  clerk  of  class  3,  which  is  new, 
and  one  clerk  of  class  1,  which  is  new.  Explain  the  necessity  for 
these  two  clerks. 

Mr.  Bowers.  It  is  simply  the  increase  in  the  work  of  the  office.  To 
give  you  an  illustration,  six  vears  ago  we  had  only  600  applicants 
throughout  the  country  for  fish.  To  day  we  have  4,800.  We  planted 
then  660,000,000  throughout  the  United  States.  We  plant  to-day 
1,500,000,000.  It  is  simply  the  growth  of  the  Commission,  and  it  is 
absolutely  necessary  to  have  the  additional  force. 

The  Chairman.  Go  to  the  next  item,  "Office  of  accounts." 

Mr.  Bowers.  I  have  made  a  recommendation  that  a  bookkeeper  be 
given  $1,200  instead  of  $1,080. 

The  Chairman.  Go  to  the  next  item,  **  Office  of  architect  and  engi- 
neer." 

Mr.  Bowers.  There  we  need  an  assistant  architect,  or  rather  a. 
draftsman.     I  do  not  think  the  words  "assistant  architect"  are  apt. 
We  need  the  services  of  a  first-class  draftsman. 

The  Chairman.  You  have  now  one  draftsman  at  Jl,200  and  another 
at  $900,  and  you  also  have  an  architect  and  engineer. 

Mr.  Bowers.  With  these  additional  buildings  which  we  are  erecting 
tbronghout  the  country,  and  something  new  continnalty  coming  up 
from  these  stations,  we  need  in  that  office  an  additional  draftsman. 
You  could  call  him  an  assistant  architect  or  draftsman.  Besides  that, 
it  is  impomblfe  to  keep  a  draftsman  at  $900  a  ^ear. 

The  CHAncHAN.  Next  we  wiU  go  to  the  "Division  of  fish  culture — 
office/'  where  yoo  ask  for  two  clerks  of  class  2  instead  of  one. 
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Mr.  Bowers.  At  Battery  Island  there  is  a  residence,  but  not  at 
Bryans  Point. 

The  Chairman.  Do  vou  have  any  trouble  in  getting  good  people 
there  « 

Mr.  Bowers.  No,  sir. 

WYTHEVILLE,  VA. 

The  Chairman,  The  next  is  Wytheville,  Va. 

Mr.  Bowers.  At  Wytheville  1  have  asked  that  the  fish  culturist  be 
given  the  same  amount  of  money  that  they  receive  elsewhere.  I  think 
there  are  but  four  or  five  instances  where  the  fish  culturists  do  not 
receive  the  standard  salary  of  $900.  The  fish  culturist  should,  in  every 
instance,  receive  not  less  than  $900. 

The  Chairman.  Or  else  keep  them  all  at  $660? 

Mr.  Bowers.  There  is  no  change  at  Put  in  Bay. 

NORTHVILLE,  MICH. 

The  Chairman.  Or  at  Northville,  Mich.  ?    Could  you  reduce  any  of 
these  items  where  no  change  is  recommended? 
Mr.  Bowers.  I  do  not  think  it  is  possible  to  do  that. 

ALPENA,  MICH. 

Mr.  Benton.  Take  Alpena,  Mich.;  the  foreman  gets  $1,200  and  at 
Duluth  $900,  and  most  or  them,  you  say,  get  $900. 

Mr.  Bowers.  Alpena  is  a  sub^^tation,  you  understand,  and  is  very 
much  as  if  it  was  a  station  of  its  own,  nepamte  and  distinct. 

DULUTH,  MINN. 

At  Duluth  the  superintendent  and  foreman  reside  in  the  same  place 
and  same  town.  The  foreman  is  under  the  supervision  of  the  super- 
intendent.    At  Alpena  he  performs  the  duty  of  superintendent. 

The  Chairman.  That  is  at  Duluth,  Minn,  'i 

Mr.  Bowers.  That  is  a  change  of  $60  to  equalize. 

The  Chairman.  The  next  is  Neosho,  Mo. 

Mr.  Bowers.  That  has  everything  it  wants,  I  think,  except  a  special 
appropriation. 

The  Chairman.  Leadville,  Colo.,  and  San  Marcos,  Tex.,  are  the 
next  two. 

Mr.  Bowers.  The  same  thing. 

PAIRD  and  battle  creek,  cal. 

The  Chairman.  Baird  and  Battle  Creek  stations,  Cal. 

Mr.  Bowers.  No  change  there,  and  no  change  at  Clackamas,  Oreg. 

The  Chairman.  Why  do  you  change  the  name  there  at  Baird  and 
Fort  Gaston  to  Baird  and  Battle  Creek? 

Mr.  Bowers.  It  should  really  be  Baird.  There  is  no  necessity  for 
it  being  Gaston  or  Battle  Creek. 
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The  Chairman.  The  next  one  that  you  have — Manchester,  Iowa — 
shows  no  change.  " 

Mr.  BowBfis.  No;  there  is  no  change  at  Manchester,  Iowa. 

The  Chairman.  And  none  at  Bozeman,  Mont.  ? 

Mr.  Bowers.  No;  and  no  change  at  Erwin,  Tenn. ;  or  Nashua-N.  H. ; 
or  Edenton,  N.  C. ;  or  Baker  Lake,  Wash. ;  or  Cold  Spring,  Ga. ;  or 
Spearfish,  S.  Dak. ;  or  White  Sulphur  Springs,  W.  Va. 

TUPSLO,  MISS. 

The  Chairman.  Nor  at  Tupelo,  Miss.  ? 

Mr.  Bowers.  No  change  there.  That  promises  to  be  one  of  the 
best  stations  we  have. 

The  Chairman.  Have  you  any  water  down  there  at  all? 

Mr.  Bowers.  Plenty  of  it,  and  the  purest  and  clearest  water  I  have 
ever  seen.  You  can  bore  an  artesian  well  at  an  expense  of  $50.  I  can 
contract  for  300  wells  around  there  at  $50,  and  they  will  flow  from  6 
to  25  gallons  per  minute. 

Mr.  Benton.  Who  is  the  superintendent  there? 

Mr.  Bowers.  The  acting  superintendent  there  is  your  man,  Henkle. 

BOOTHBAY  HARBOR,  ME. 

The  Chairman.  Boothbay  Harbor,  Me. ;  that  is  the  one  we  were  on 
a  while  ago? 

Mr.  Bowers.  Yes,  sir;  that  is  the  personnel  for  that  station. 

The  Chairman.  You  are  getting  your  fireman  there  at  $720  each? 

Mr.  Benton.  And  you  have  a  new  officer  there,  an  engineer? 

Mr.  Bowers.  The  idea  of  terming  these  people  machinists  is  simply 
nonsense  in  a  great  many  instances. 

The  Chairman.  How  do  you  get  these  salaries  fixed? 

Mr.  Bowers.  They  correspond  with  similar  salaries  elsewhere. 

Mr.  Benton.  That  looks  to  me  as  if  it  was  going  to  be  a  very 
heavily  equipped  station. 

Mr.'  Bowers.  I  think  the  salaries  ought  to  be  $55  a  month. 

The  Chairman.  You  say  the  firemen  ought  to  be  at  $660? 

Mr.  Bowers.  Yes;  and  three  laborers  at  $600  each. 

Mr.  Benton.  WTiy  do  you  want  three  firemen  there? 

Mr.  Bowers.  You  have  twenty-four  hours  and  you  have  to  divide 
it  into  three  shifts. 

Mr.  Benton.  Are  you  pumping  sea  water? 

Mr.  Bowers.  You  are  constantly  pumping  sea  water  from  the  middle 
of  October  to  the  first  of  July.  It  is  possible  to  turn  out  200,000,000 
cod  there  each  year. 

The  Chairman.  These  laborers  you  pay  $600? 

Mr.  Bowers.  Some  $600  and  some  $540.  It  is  very  expensive  to 
live  up  in  that  country.     I  would  recommend  $600. 

mammoth  spring,  ark. 

The  Chairman.  The  next  item  is  Manmioth  Spring,  Ark.,  which  is 
new,  amounting  in  all  to  $3,480. 
Mr.  Bo¥rERS.  That  is  the  regular  personnel  for  an  ordinary  station. 
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EMPLOYEES  AT  LARGE. 

The  Chairman.  The  next  paragraph  is  employees  at  large.  You 
suggest  no  change  there.     Could  you  not  reduce  that? 

Mr.  Bowers,  rfo,  sir.  If  I  could  get  it,  I  would  like  to  have  an 
additional  car  crew,  a  captain,  messenger,  assistant  messenger,  a  laborer, 
and  a  cook,  and  I  will  tell  you  why.  We  have  now  six  cars  and  onlv 
four  crews.  Besides  that,  the  St.  Louis  exposition  people  have  built 
out  of  the  Government  appropriation  the  best  car  which  the  Commis- 
sion will  have,  because  it  will  revert  to  the  Commission  after  the  expo- 
sition is  over.  With  the  additional  number  of  fish  that  we  are  propa- 
gating from  time  to  time  we  certainly  need  another  crew.  I  will  have 
a  car  that  cost  J9,000,  and  that  will  be  turned  over  to  us. 

The  Chairman.  What  would  a  crew  cost  you? 

Mr.  Bowers.  It  would  be  one  captain  at  $1,200,  one  messenger  at 
$1,000,  one  assistant  messenger  at  $900,  one  laborer  at  $720,  and  a 
cook  at  $600. 

The  Chairman.  Can  not  you  pick  out  crews  out  of  your  employees  i 

Mr,  Bowers.  I  can  not. 

The  Chairman.  Your  crew  does  not  go  out  all  the  time,  does  it? 

Mr.  Bowers.  Yes;  nine  months  and  a  half  each  3'^ear. 

The  Chairman.  1  wish  you  would  submit  a  letter  touching  that,  so 
as  to  give  us  the  details. 

distribution  employees. 

Now  for  distribution  employees;  you  suggest  no  change? 
Mr.  Bowers.  I  suggest  a  complete  car  crew. 
The  Chairman.  That  would  come  in  there? 
Mr.  Bowers.  Yes,  sir. 

The  Chairman.  Let  your  letter  cover  the  subject  of  these  crews,  in 
detail — the  ones  you  have,  and  the  one  you  want. 

Department  of  Commerce  and  Labor, 

Bureau  of  Fisheries, 

Washington^  March  7,  J904^ 
Chairman  Committee  on  Appropriations, 

Uimse  of  Represey\tativ€», 
Dear  Sir:  Referring  to  the  desire  of  the  committee  for  further 
information  as  to  the  needs  of  another  car  crew  for  the  Bureau  of 
Fisheries,  I  have  the  honor  to  say  that  the  Bureau  now  has  five  cars 
and  only  four  crews  are  provided  for.  At  the  close  of  the  St.  Louis 
exposition  there  will  be  turned  over  to  the  Bureau  a  sixth  car,  which 
has  been  built  as  part  of  the  exhibit  at  St.  Louis.  The  constantly 
increasing  number  of  applications  for  fish  from  all  parts  of  the  country, 
and  the  constantly  increasing  output  of  the  Bureau  which  could  be 
utilized  to  supply  these  applications,  render  the  constant  services  of 
these  cars  imperative.  Tne  distributions  all  occur  at  the  same  time 
of  the  year,  and  all  of  the  cars  are  in  use  for  nine  or  ten  months  of 
each  year.  It  is  impracticable  to  detail  men  for  temporary  services 
of  this  nature,  as  it  requires  technical  knowledge  and  skilled  labor, 
and  employees  who  can  properly  perform  these  duties  can  not  be 
spared  irom  other  work. 
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The  following  is  the  regular  complement  of  a  car,  and  it  is  urgently 
hoped  that  this  provision  will  be  made: 

1  car  captain 11,200 

1  car  meesenger 1 ,  000 

1  assistant  messenger 900 

1  car  laborer....' 720 

1  cook 600 

Respectfully, 

Geo.  M.  Bowers, 

CoinmisHioner, 

BEAUFORT,  N.  C. 

The  Chairman.  The  next  item  is  on  page  143  of  the  bill,  "Biological 
station,  Beaufort,  N.  C?" 

Mr.  Bowers.  We  simply  make  a  change  and  add  the  words  "and 
collector."    The  scientihc  people  prefer  to  have  that  done. 

The  Chairman.  To  have  the  paragraph  read  "custodian  and  collec- 
tor?" 

Mr.  Bowers;  Yes,  sir. 

The  Chairman.  You  want  him  to  be  called  a  collector? 

Mr.  Bowers.  Yes,  sir;  there  is  no  additional  expense. 

DIVISION   OF  statistics. 

The  Chairman.  The  next  item  is,  "Division  of  statistics  and  methods 
of  the  fisheries?" 

Mr.  Bowers.  Yes,  sir.  , 

The  Chairman.  And  you  want  two  clerks  of  class  4  instead  of  one? 

Mr.  Bowers.  Yes,  sir. 

The  Chairman.  Do  you  really  need  the  additional  clerk? 

Mr.  Bowers.  Yes,  sir.  In  every  one  of  the  divisions  the  work  of 
our  department  has  greatly  increased.  You  understand  the  rate  at 
which  it  is  going.  We  are  doing  three  times  the  business  that  we  did 
five  years  ago. 

Tfie  Chairman.  How  much  has  your  force  been  increased  in  the 
last  year? 

Mr.  Bowers.  I  think  a  year  ago  you  gave  us  two  laborers. 

The  Chairman.  Is  this  a  particular  place  where  you  need  an  addi- 
tional clerk? 

Mr.  Bowers.  I  need  one  in  each  division  and  especially  in  the  divi- 
sion of  statistics  and  methods  of  the  fisheries. . 

The  Chairman.  That  is  the  only  change  you  make  in  this  paragraph  ? 

Mr.  Bowers.  Yes,  sir. 

steamer  albatross. 

The  Chairman.  The  next  item  is  in  regard  to  the  steamer  Albatross^ 
Does  it  take  $5,200  for  this  purpose  every  year? 

Mr.  Bowers.  Yes,  sir;  there  is  no  additional  money  asked  for. 

The  Chairman.  Do  you  need  all  this  money? 

Mr.  Bowers.  Yes,  sir;  the  vessel  is  manned  by  the  Navy,  you 
understand. 
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STEAMER  FISH  HAWK. 

The  Chairman.  The  next  item  is  in  regard  to  the  steamer  Fish 
HawJc^  and  we  appropriate  for  a  cabin  boy.  I  think  you  explained 
that  before.  , 

Mr.  Bowers.  Yes,  sir;  that  cabin  boy  only  receives  $300  a  year. 

The  Chairman.  How  do  you  get  the  balance  of  your  force? 

Mr.  Bowers.  The  vessel  is  manned  by  the  Navy.  1  asked  for  $i80 
for  the  cabin  boy.  He  is  a  splendid  boy,  faithful  in  the  performance 
of  his  duties. 

The  Chairman.  There  is  only  $300  asked? 

Mr.  Bowers.  I  have  a  letter  in  which  I  intended  to  ask  for  $480, 
but  neglected  to  put  it  in  my  estimate. 

Mr.  Gardner.  How  old  is  the  boy? 

Mr.  Bowers.  He  is  28  years  of  age — a  colored  boy. 

The  Chairman.  He  gets  his  board  aboard  the  ship? 

Mr.  Bowers.  We  do  not  board  any  of  them.  He  has  to  pay  his  own 
board  out  of  his  compensation. 

The  Chairman.  You  will  have  to  put  that  increase  in  the  estimate; 
it  is  not  estimated  for? 

STEAMER  PHALAROPE. 

The  Chairman.  The  next  item  is  for  the  steamer  Phalaropef 

Mr.  Bowers.  We  have  never  been  given  a  crew  for  that  vessel.  I 
have  detailed  a  coxswain  and  placed  him  in  charge  as  captain  and  then 
from  ''Maintenance  of  vessels"  I  have  select^  some  two  or  three 
seamen. 

The  Chairman.  You  get  along  all  right? 

Mr.  Bowers.  No,  we  do  not;  because  we  need  these  additional  peo- 
ple. For  instance,  we  have  a  new  vessel  on  the  Mississippi  River  and 
there  is  no  crew  for  it.     This  is  one  of  the  best  vessels  we  have. 

The  Chairman.  How  long  have  you  been  running  this  vessel? 

Mr.  Bowers.  Three  years. 

The  Chairman.  You  have  a  full  complement  of  men  on  it  now  ? 

Mr.  Bowers.  No,  sir:  we  tie  ^p  when  we  do  not  use  it  and  just 
utilize  the  force,  and  wnen  the  loDster  hatchery  is  in  operation  we 
will,  of  course,  need  this  vessel. 

The  Chairman.  You  will  not  have  it  in  operation  next  year? 

Mr.  Bowers.  Yes,  sir;  why  not  make  the  deficiency  items  immedi- 
ately available? 

The  Chairman.  They  will  be  subject  to  a  point  of  order. 

Mr.  Bowers.  Last  year  they  made  all  the  deficiency  items  immedi- 
ately available. 

The  Chairman.  You  want  this  item  made  immediately  available? 
*     Mr.  Bowers.  Yes,  sir.     Let  us  complete   these   stations   and   be 
through  with  them.     Nothing  is  gained  by  waiting.     Last  year  the 
change  was  made  at  the  suggestion  of  Mr.  Cannon. 

expenses  of  administration. 

The  Chairman.  The  next  item,  "Expenses  of  administration:  For 
contingent  expenses  of  the  Commissioner,  including  stationery,  etc.  ?  '^ 

Mr.  Bowers.  I  ask  for  the  same  amount — there  is  no  increase — 
$12,500. 
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The  Chairman.  You  include  it  in  the  other  item? 

Mr.  Bowers.  I  did  not;  the  Secretari^  did  that.  I  understand  in  all 
the  other  Bureaus  you  permitted  the  miscellaneous  items  to  remain  as 
they  were. 

The  Chairman.  You  want  it  to  remain  here  as  it  is? 

Mr.  Bow£R8.  Of  course.     We  are  asking  for  no  increase  at  all. 

By  the  way,  in  the  estimate  in  this  bill  submitted  to  the  Secretary 
of  Commerce  and  Labor  we  had  two  watchmen,  at  $720  each,  and  a 
janitress,  at  $480.  We  placed  those  positions  in  the  original  estimates, 
and  I  simpl}^  ask  that  they  be  placed  as  in  the  past. 

The  Chairman.  You  know  that  it  takes  all  manner  of  trouble  to 
find  these  places.     Have  you  had  these  employees  before? 

Mr.  Bowers.  Yes,  sir;  we  have  always  had  them.  There  is  no 
increase  at  all. 

The  CHAIRMAN.  You  want  to  continue  them  ? 

Mr.  Bowers.  Yes,  sir;  we  have  to.     We  only  have  two. 

The  Chairman.  Then  they  ought  to  come  in  right  ahead  of  this  item 
of«12,500? 

Mr.  Bowers.  That  would  not  be  the  proper  place  for  them.  They 
should  come  in  on  page  129  of  the  bill. 

I  have  recommended  the  increase  of  $10  for  the  messenger  bov.  We 
have  a  messenger  boy  at  $20  a  month,  and  I  have  been  unable,  tnrough 
the  Civil  Service  Commission,  to  fill  that  place  during  the  last  nine 
months,  although  1  have  offered  it  to  70  boys,  and  yet,  on  the  other 
hand,  tney  refuse  to  permit  me  to  fill  it. 

PROPAGATION  OF  FOOD   FISHES. 

The  Chairman.  The  next  item  is  on  page  146  of  the  bill,  "Propa- 
gation of  food  fishes,"  and  you  have  $200,000  for  the  present  vear, 
1904? 

Mr.  Bowers.  Yes^  sir,  and  I  have  asked  for  $260,000. 

The  Chairman.  How  are  you  getting  along  with  the  $200,000? 

Mr.  Bowers.  We  have  tliree  additional  stations,  one  of  which  will 
be  the  most  expensive  to  operate.  The  Commission  has  Tupelo,  Miss., 
Mammoth  Spring,  Ark.,  and  the  Booth  bay  lobster  stations. 

The  Chairman.  What  will  those  three  stations  cost  for  the  propa- 
gation of  food  fishes? 

Mr.  Bowers.  We  can  not  operate  them  for  less  than  $40,000.  You 
understand  a  year  ago  I  was  able  to  reduce  these  items  from  the  gen- 
eral propagation  fund.  If  you  remember,  Mr.  Cannon  asked  me,  as 
far  as  I  could,  to  improve  these  different  stations,  and  with  that  in 
view  these  estimates  were  submitted. 

MAINTENANCE   OF  VESSELS. 

The  Chaifiman.  The  next  item  is,  "  Maintenance  of  vessels,"  and  you 
ask  for  an  increase  of  $10,000? 
Mr.  Bowers.  Yes,  sir. 

The  Chairman.  Why  do  you  ask  for  that  increase? 
Mr.  Bowers.  Because  of  the  additional  vessels. 
The  Chairman.  What  additional  vessels  have  you? 
Mr.  Bowers.  The  vessel  on  the  Mississippi  River  and  two  launches. 
The  Chairman.  They  are  just  little  gasoline  launches? 
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Mr  Bowers.  They  are  regular  size.  We  have  to  have  a  crew  for 
them  and  all  the  items  are  paid  from  the  '* Maintenance  of  vessels'' 
fund.  For  instance,  the  Albatross  expedition  under  Professor  A^assiz 
leaves  the  Ist  of  November  for  an  expedition  through  the  Southern 
Pacific.  It  is  an  expedition  that  has  been  approved  by  the  President, 
and  I  presume  Mr.  Agassiz  will  defray  the  expenses  from  his  own 
pocket,  amounting  to  probably  $50,000.  We  are  not  so  situated,  so 
far  as  finances  are  concerned,  as  to  be  able  to  attempt  an  expedition  of 
that  character. 

The  Chairman.  Who  is  Mr.  Agassiz? 

Mr.  Bowers.  He  is  one  of  the  most  eminent  scientists  of  the  world 
of  to-day. 

The  Chairman.  He  pays  the  expenses  to  go  down  there? 

Mr.  Bowers.  Yes,  sir.  In  the  former  expedition  and  investi^tion 
in  the  southeni  Pacific,  Mr.  Agassiz,  to  my  personal  knowledge, 
spent  $46,000,  and  he  does  not  ask  a  single  dollar  from  the  Commis- 
sion, except  later  on  yoxx  will  find  an  item  for  the  ecjuipment  of  the 
Albatross  with  scientific  apparatus.  No  other  vessel  in  the  world  has 
done  so  much  for  science  as  the  Albatross, 

INQUIRT  RESPEGTIKG  FOOD  FISHES. 

The  Chairman.  The  next  item  is  "Inquiry  respecting  food  fishes,'' 
and  you  add  the  words  "in  the  interest  of  fish  culture  and  the  com- 
mercial fisheries."  Why  do  you  add  that  language?  What  is  it  that 
you  want  to  do  that  you  can  not  do  without  that  language  being 
inserted? 

Mr.  EvERMANN.  The  work  of  the  division  is  carried  on  in  the 
interest  of  fish  culture  and  the  commercial  fisheries,  and  that  wording 
makes  it  more  specific  and  definite  in  its  application. 

The  Chairman.  Has  the  Comptroller  declined  to  allow  any  item 
because  of  this  language  not  being  in  ? 

Mr.  EvERMANN.  I  do  not  know  that  he  ever  has. 

The  Chairman.  You  just  simply  think  it  would  broaden  the 
paragraph  ? 

Mr.  EvERMANN.  Yes,  sir. 

Mr.  Bowers.  I  have  asked  for  the  additional  increase  in  the  Bureau 
of  Inquiry  for  the  purpose  of  sending  one  or  two  men  with  this  Agassiz 
expedition,  and  naturally  for  the  year  there  will  be  more  expenses 
incurred  than  has  been  heretofore  in  that  division,  and  probably  next 
year  it  may  not  be  so  heavy. 

statistical  inquiry. 

The  Chairman.  The  next  item  is  "Statistical  inquiir?" 

Mr.  Bowers.  I  have  simply  asked  for  an  increase  of  $1,600. 

The  Chairman.  What  is  the  necessity  for  that  increase? 

Mr.  Bowers.  Because  tne  work  is  growing  each  day  and  it  is  our 
purpose,  if  possible,  to  put  an  additional  man  in  the  field.  I  have 
asked  for  a  statistical  aid,  and  this  is  simply  to  defray  traveling 
expenses.     It  is  an  increase  in  the  general  work. 

The  Chairman.  You  are  getting  the  statistical  information  faster 
than  you  can  compile  it? 

Mr.  Bowers.  We  are  not  getting  it  as  fast  as  we  would  like  to  have  it 
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Mr.  Eyermann.  The  reports  of  the  statistical  inquiries  of  that 
division  are  practically  up  to  date.  The  only  ones  going  through  the 
process  of  preparation  or  through  the  printing  office  are  for  the  last 
year. 

The  Chairbcan.  Have  you  discontinued  printing  reports  containing 
colored  pictures  of  fish  'i 

Mr.  Bowers.  No,  sir. 

The  Chairman.  You  still  print  them? 

Mr.  Bowers.  Yes,  sir.  Our  Hawaiian  report  will  be  the  best  of  the 
kind  the  world  will  ever  see.  We  are  not  asking  for  any  special  appro- 
priation to  print  those  reports.  Every  scientific  institution  and  every 
institution  of  learning  in  the  country  has  a  volume  of  that  work,  and 
they  regard  it  as  exceedingly  valuable. 

The  Chairman.  The  next  item  is  '"For  the  completion  of  lobster 
hatchery." 

Mr.  Bowers.  1  certainly  hope  that  it  may  be  the  wish  of  the  com- 
mittee to  include  that  item,  and  there  will  be  no  request  for  any  such 
item  in  the  future  if  I  can  help  it. 


The  Chairman.  The  next  item  is  "For  the  fish-cultural  station  at 
White  Sulphur  Springs,  W.  Va.,"  and  ''superintendent's  residence 
and  other  is  marked^to  be  stricken  from  the  bill.  Do  you  want  the 
superintendent's  residence  to  remain  in  the  bill? 

Mr.  Bowers.  The  principal  expenditure  there  will  be  for  the  pur- 
chase of  lands  adjacent  to  our  present  hatchery,  with  a  view  to  mak- 
ing bass  ponds.  An  investigation  of  the  waters  leads  me  to  believe  it 
can  be  made  a  combination  hatchery,  trout  and  bass.  A  similar  con- 
dition only  exists  at  one  or  two  of  tne  hatcheries  in  the  United  States, 
and  on  account  of  its  location  I  have  reason  to  believe  that  it  will  be 
one  of  the  best  hatcheries  we  have.  As  I  stated  a  while  ago,  all  these 
items  amount  to  $35,000  less  than  similar  items  last  year,  and  to  bring 
this  about  we  have  economized  as  far  as  it  has  been  possible  to  do  so. 
I  am  discussing  this  now  from  a  business  point  of  view 

The  Chairman.  Do  you  need  this  $11,000? 

Mr.  Bowers.  Yes,  sir.  That  will  complete  the  station  in  full,  and 
there  will  be  no  additional  amount  asked  tor  on  the  subject. 

LEADVILLE,  OOLO. 

The  Chairman.  The  next  item  is  "  For  fish-cultural  station  at  Lead- 
viUe,  Colo." 

Mr.  Bowers.  That  is  intended  for  improving  the  water  supply, 
rebuilding  nine  of  the  ponds  at  the  station,  erecting  barn,  wagon  shed, 
ice  house  for  preserving  fish  food,  and  coal  house,  grading  grounds  in 
front  of  hatchery  and  around  the  pond  system^  and  installing  a  gas 
plant  for  lighting  the  hatchery  and  other  buildings. 

The  Chairman.  How  mucn  of  this  appropnation  is  absolutely 
necessary? 

Mr.  Bowers.  Leadville  is  a  very  expensive  place.  It  costs  much 
more  money  to  do  work  at  certain  stations  than  at  others.  I  think 
that  is  a  reasonable  estimate,  having  in  view  the  price  of  material. 

The  Chairman.  W^hat  1  meant  was,  are  we  warranted  in  continuing 
that  expensive  station  and  making  the  improvements  there? 


190  SUNDRY    CIVIL    BILL. 

Mr.  Bowers.  That  is  one  of  the  best  stations  of  the  Commission 
and  we  turn  out — I  have  a  statement  here  showing,  if  you  care  to  see 
it — the  number  that  we  turn  out. 

The  Chairman.  What  do  you  turn  out  at  that  station  ? 

Mr.  Bowers.  Last  j^ear,  in  adults,  we  turned  out  1,999,400  of  dif- 
ferent species  of  trout.  This  is  an  inland  station,  and  any  inland 
station  tnat  turns  out  as  many  as  a  million  trout  is  certainly  doinji^  a 
great  business.     There  is  no  question  about  that. 

The  Chairman.  How  near  nave  you  a  station  to  this  one? 

Mr.  Bowers,  I  presume  a  thousand  miles. 

Mr.  Benton.  That  is  across  the  Rocky  Mountains? 

Mr.  Bowers..  That  is  at  Spearfish,  S.  Dak,  We  have  not  as  many 
stations  in  the  far  West  as  we  should  have. 

NEOSHO,  MO. 

The  Chairman.  The  next  item  is  "For  the  fish-cultural  station  at 
Neosho,  Mo.;"  you  ask  for  $7,600. 
Mr.  Bowers.  The  water  supply  for  this  station  has  been  gradually 

¥  rowing  less  for  a  number  of  years  and  it  is  now  entirely  inadequate, 
hat  is  con-ect,  is  it  not,  Mr.  Benton? 

Mr.  Benton.  Yes,  sir. 

Mr.  Bowers.  That  station  was  located  long  before  I  became  Com- 
missioner, and  the  engineer  who  passed  upon  the  water  supply  said 
there  was  600  ^llons  of  water  a  minute.  I  do  not  think  we  have 
200  gallons  a  mmute. 

Mr.  Benton.  Not  now. 

Mr.  Bowers.  We  think  we  have  a  satisfactorj^  arrangement  by 
which  we  can  supply  water,  and  the  principal  expense  will  be  the  con- 
struction of  a  pipe  line,  I  presume,  a  mile  and  a  half  in  length.  Is  it 
not,  Mr.  Benton? 

Mr.  Benton.  Yes,  sir. 

Mr.  Bowers.  And  of  course  this  construction  is  quite  expensive. 

The  Chairman.  This  station  should  be  continued  and  it  is  necessary 
to  get  the  water? 

Mr.  Bowers.  If  we  had  the  water  it  would  be  a  valuable  station. 

Mr.  Benton.  What  do  you  now  intend  to  make  that  pipe  of,  iron? 

Mr.  Bowers.  Yes,  sir;  I  think  it  would  be  better.  I  question 
whether,  under  those  conditions,  the  $7,500  will  be  sufficient. 

BEAUFORT^  N.  C. 

The  Chaibbian.  The  next  item  is,  "Marine  biological  station,  Beau- 
fort, N.  C." 

Mr.  Bowers.  That  station,  as  you  know,  is  constructed  on  a  sandy 
island  in  Beaufort  Harbor,  and  this  appropriation  is  asked  for  in  order 
to  protect  the  island  against  the  encroachments  of  the  sea,  and  it  will 
be  necessary  to  construct  two  stone  jetties  with  riprapping,  and  there 
are  also  badly  needed  a  wharf  with  cast-iron  piling  and  ston^e  bins 
for  coal,  together  with  grading  of  the  land  ana  other  general  improve- 
ments. We  have  one  of  the  oest  taboratories  in  t&  United  States 
there,  and  it  is  the  only  one  in  the  South. 

The  Chairman.  This  is  one  of  first  importance? 

Mr.  Bowers.  Yes,  sir;  and  it  is  a  reasonable  amount. 
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TUPELO,  MISS. 

The  Chairman.  The  next  item  is,  *'Fish  batcherj^,  Tnpelo,  Miss.," 
and  the  appropriation  asked  for  is  for  completion.  Was  there  any 
limit  put  on  that  station? 

Mr.  Bowers.  There  was  not  any  limit,  and  $7,500  will,  I  think, 
complete  the  station.     It  will  be  a  splendid  station. 

ST.  JOHNSBURY,  VT. 

The  Chairman.  The  next  item  is,  "Fish  hatchery,  St.  Johnsbury, 
Vt.?" 

Mr.  Bowers.  You  remember — I  do  not  think  Mr.  Pierce  was  a 
member  of  the  committee  at  that  time — that  some  five  j&atq  ago  the 
sum  of  $20,000  was  appropriated  by  the  Goveniment  m  the  sundrj' 
civil  bill  for  the  completion  of  tlie  St.  Johnwbury  station  and  the 
improvement  of  the  water  supply.  I  personally  thoroughly  inves- 
tigated the  situation  and  have  never  expended  a  dollar  of  that  money, 
because  to  my  mind  it  is  not  possible  to  improve  that  water  supply, 
and  this  amount  of  money  would  be  simply  a  waste  of  Government 
funds.  We  have  a  good  plant,  as  far  as  it  goes,  except  that  the  water 
in  summer  becomes  too  warm,  and  it  can  only  be  operated  with  the 
greatest  care. 

We  may  possibly  lose  all  of  the  fish  we  have  during  one  night.  It 
happened  on  one  occasion,  but  during  the  last  five  years  it  has  not 
happened,  because  I  have  had  temporary  sheds  erected  which  can  be 
taken  down  in  short  time  and  placed  over  those  ponds  to  prevent,  so 
far  as  we  could,  the  water  from  becoming  too  warm.  With  as  many 
good  places  as  we  have  in  that  State,  there  is  no  reason  why  that 
appropriation  should  not  be  transferred  to  the  building  of  an  auxiliary 
station  under  the  management  and  supervision  of  the  personnel  of  the 
station,  which  can  be  done.  I  might  be  able  to  locate  a  station  at 
Swanton. 

The  Chairman.  Then,  this  item  ought  to  be  stricken  from  the  bill? 

Mr.  Bowers.  No;  let  it  be  transferred  for  the  purpose  of  erecting 
an  auxiliary  station.     Vermont  should  have  a  good  station. 

CRAIGS  brook,   MAINE. 

The  Chairman.  The  next  item  is,  "Fish  hatcherv^  Craigs  Brook, 
Maine:  For  construction  and  repair  of  buildings  ana  improvement  to 
water  supply,  110,000." 

Mr.  Bowers.  This  appropriation  is  needed  for  the  improvement  of 
the  w  iter  supply  and  the  construction  of  a  hatchery  large  enough  to 
contain  a  laboratory,  office,  and  a  work  room.  The  present  hatcnery 
was  at  one  time  an  old  mill,  and  all  of  the  buildings  at  this  station  are 
old  and  so  scattered  that  much  valuable  time  is  consumed  by  employees 
in  going  to  and  fro.  The  buildings  are  also  too  small  for  the  work  as 
it  w  now  being  conducted,  and  are  very  unsightly.  Unless  the  new 
building  contemplated  can  be  provided,  a  large  amount  will  be  required 
to  put  me  oM  ones  in  ccmditioB  for  the  coming  season's  work.  Besides^ 
this  is  a  splendid  station  and  should  be  kept  up. 

The  Chairman.  You  are  getting  along  fairly  well  ? 

Mr.  Bowers.  Not  as  well  as  we  should. 
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The  Chairman.  How  much  of  this  appropriation  of  J10,000  would 
be  used  for  buildings? 

Mr.  Bowers.  I  presume  half  of  it.  The  buildings  are  unsightly, 
but  it  has  one  of  the  best  water  supplies  that  we  have. 

The  Chairman.  How  much  of  this  appropriation  is  for  water 
supply? 

Mr.  Bowers.  We  have  all  the  water  supply  we  need  virtuallv. 
The  most  of  the  money  will  be  expended  to  improve  the  present  old 
buildings,  and  there  will  be  one  new  building  constructed. 

OREENLAKE,  ME. 

The  Chairman.  The  next  item  is,  "Fish  hatchery,  Greenlake,  Me.: 
For  construction  of  pipe  line  from  Rocky  Pond  and  other  improve- 
ments to  water  supply,  $15,000." 

Mr.  Bowers.  Tnis  appropriation  is  required  to  replace  the  square 
plank  flume  by  an  underground  pipe,  to  carry  water  from  the  deepest 
part  of  Rocky  Pond  to  the  station,  a  distance  of  about  one  and  a 
quarter  miles.  This  flume  has  been  in  use  for  a  number  of  years,  is 
worn  out,  and  a  large  amount  of  money  is  rec^uired  annually  to  keep 
it  in  working  order.  If  the  iron  piping  is  laid  it  will  do  away  with 
the  necessity  for  annual  repairs  ana  provide  a  permanent  conduit  for 
the  water  supply. 

GLOUCESTER,    MASS. 

Mr.  Benton.  The  next  item  is,  ''Fish  hatchery,  Gloucester,  Mass." 

Mr.  Bowers.  Of  course,  Gloucester  is  one  of  the  best  commercial 
hatcheries  we  have,  and  we  intend  there  to  enlarge  the  present  hatch- 
ery and  build  a  stone  pier  on  the  shore  end  of  the  building.  The  sta- 
tion is  used  for  the  purpose  of  hatching  cod,  flatfish,  and  lobsters, 
which  species  require  different  kinds  of  hatching  apparatus,  and  at  the 
present  time  there  is  not  sufficient  room  in  the  buiiaing  for  the  differ- 
ent sets  of  equipment.  There  should  be  no  cutting  on  any  of  these 
conmiercial  hatcheries. 

Mr.  Benton.  This  is  a  commercial  hatchery  ? 

Mr.  Bowers.  Yes,  sir. 

wttheville,  va. 

Mr.  Benton.  The  next  item  is,  "Fish  hatchery,  Wytheville,  Va.: 
For  improvement  of  water  suppl^^  and  repair  of  buildings  and  ponds, 
$2,000  i 

Mr.  Bowers.  I  am  onlv  asking  for  $2,000. 

Mr.  Benton.  You  neecl  to  make  some  more  ponds? 

Mr.  Bowers.  Yes,  sir;  that  is  all. 

MANCHESTER,  IOWA. 

Mr.  Benton.  The  next  item  is  "Fish  hatchery,  Manchester,  Iowa?" 

Mr,  Bowers.  We  need  that  appropriation  because  this  station  has 

been  washed  out  twice  by  flood  and  it  is  necessary  to  expend  probably 

this  amount  of  money  by  building  a  wall  to  prevent  similar  disasters 

in  the  future. 
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STEAMER  ALBATROSS. 

• 

Mr.  Benton.  The  next  item  is  "Steamer  Albatrom?^'^ 

Mr.  Bowers.  As  to  these  enormous  expenditures  by  outside  people, 
to  give  you  an  illustration,  I  will  say  that  I  remember  a  year  or  so 
ago  when  Mr.  Agassiz  had  the  Albatross  he  put  in  an  ice  machine  at  a 
cost  of  $4,000,  and  he  put  in  a  lot  of  other  apparatus,  sounding 
machine,  etc.,  which  cost  fully  $10,000,  and  when  ne  left  the  vessel 
he  turned  all  of  that  property  over  to  the  Commission,  and  this  is  the 
first  time  in  five  years  tnat  I  have  asked  for  a  single  dollar  for  the 
scientific  equipment  of  that  vessel. 

The  Chairman.  Is  it  necessary  ? 

Mr.  Bowers.  Yes,  sir;  it  is  absolutely  necessary.  That  expedition 
will  be  one  of  the  greatest  the  country  has  ever  known. 

The  Chairman.  This  distinguished  gentleman  will  pay  most  of  the 
expenses  out  of  his  own  pocket? 

Mr.  Bowers.  Yes,  sir.  This  expedition  alone  will  not  cost  him  a 
dollar  less  than  $40,000. 

steamer  fish  hawk. 

The  Chairman.  The  next  item  is  "  Steamer  Fish  HawkV^ 

Mr.  Bowers.  This  vessel  needs  some  extensive  repairs  to  machinery. 
It  is  an  old  vessel  and  we  have  not  had  a  special  appropriation  for  the 
Fish  ffawk  for  many  years.  It  does  splendid  work.  It  is  the  most 
important  vessel  on  the  eastern  coast.  Besides  that  we  should  have 
an  electric-light  plant. 

The  Chairman.  How  much  will  that  cost? 

Mr.  Bowers.  The  electric-light  plant? 

The  Chairman.  Yes,  sir. 

Mr.  Bowers.  About  *2,800. 

The  Chairman.  How  do  you  light  her  now? 

Mr.  Bowers.  By  lamps.  It  is  unsafe,  and  it  is  not  proper,  and  we 
are  simply  ''the  laughing  stock"  when  we  go  into  one  of  tne  narbors. 

The  Chairman.  Is  she  a  good  vessel? 

Mr.  Bowers.  Yes,  sir. 

The  Chairman.  How  large  is  she;  how  many  people  will  she  accom- 
modate? 

Mr.  EvERMANN.  She  is  340  tons,  and  there  is  room  for  a  dozen 
besides  the  crew. 

LAUNCH    FOR  BATTERY   ISLAND,  MARYLAND, 

The  Chairman.  The  next  item  is,  ''Launch  for  Battery  Island  sta- 
tion, Maryland?" 

Mr.  Bowers.  Last  year  I  asked  for  two  launches,  one  for  Woods 
Hole,  and  you  declined  the  one  for  Battery  Island  station,  Maryland. 
The  boat  is  very  much  needed  for  the  general  iish  cultural  work  of  the 
station  and  is  to  take  the  place  of  one  which  from  long  service  is  prac- 
tically worn-out  and  should  be  condemned.  I  tell  you  frankly  that  it 
is  an  outrage  to  ask  people  to  travel  in  such  a  launcn  as  we  have  there. 

These  items  are  ^1,000  less  than  similar  items  for  last  year  and  for 
that  reason  I  hope  it  may  be  the  pleasure  of  the  committee  to  give  me 
all  of  them  and  a  few  additional. 

8  c  B 13 
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Mr.  Gardner.  That  includes  the  $10,000  for  the  lobster  hatchery  i 
Mr.  Bowers.  Yes,  sir;  and  it  is  still  |31,6l)0  short  of  last  year. 
The  Chairman.  How  much  was  the  appropriation  for  last  vear  ? 
Mr.  Bowers.  $138,100. 

The  Chairman.  And  what  are  the  estimates  for  this  year? 
Mr.  Bowers.  $106,500. 

The  Chairman.  These  estimates  are  $31,600  less  than  the  amount 
we  appropriated  last  year  f 
Mr.  Bowers.  Yes/sir. 

ALASKA    fisheries. 

(See  also  page  — .) 

The  Chairman.  The  next  item  is,  "For  the  protection  of  salmon 
fisheries  of  Alaska,  under  the  direction  of  the  Seci'etary  of  Commerce 
and  Labor,"  and  vou  ask  $7,000  f 

Mr.  Bowers.  That  is  simply  a  transfer  from  the  Treasury  Depart- 
ment. That  is  an  item  that  has  heretofore  been  in  the  Treasury 
Department. 

The  Chairman.  Now  it  comes  under  your  Department? 

Mr.  Bowers.  Yes,  sir;  it  has  been  transferred  to  the  Department  of 
Commerce  and  Labor  and  transferred  to  my  Bureau. 

The  Chairman.  Is  that  appropriation  necessary  i 

Mr.  Bowers.  Yes,  sir. 

The  Chairman.  The  next  item  is,  "Fish  hatcheries,  Alaska?" 

Mr.  Bowers.  I  will  be  plad  if  you  will  hear  Mr.  Evennann  on  that 
item.  He  was  a  member  of  the  Alaskan  Commission  appointed  by  the 
President. 

There  is  one  item  which  I  would  like  to  sa}'  a  word  alx)ut.  I  have 
asked  "for  maintenance  and  operation  of  the  lish-cultural  stations  in 
Alaska,  including  the  improvement,  maintenance,  and  care  of  vessels, 
travel,  and  subsistence  of  employees,  employment  of  temporary*  labor, 
and  all  other  necessary  expenses,"  $84,000,  provided  these  hatcheries 
are  erected  and  authorized  by  your  committee — that  is,  in  the  event 
of  the  establishment  of  these  different  hatcheries  in  Alaska  I  have 
asked  $84,000  for  their  maintenance.  The  present  law  compels  the 
Alaskan  cannery  men  to  pay  a  tax  of  4  cents  on  each  case.  Last  ^ear 
the  amount  of  revenue  received  by  the  Government  from  that  source 
alone  was  $105,000.  If  these  hatcheries  are  established  we  will  receive 
more  money  each  year  than  is  required  for  their  maintenance. 

The  Chairman.  You  are  receivmg  it  any  way  without  the  hatcheries  ( 

Mr.  Bowers.  But  if  nothing  is  done  to  protecrt  them  and  preserve 
the  fisheries  of  Alaska  it  means  that  they  will  become  depleted  just  like 
the  lobsters.     We  get  $9,000,000  a  yosLV  from  Alaska  alone. 

The  Chairman.  Tell  us  about  the  salmon  fisheries  of  Alaska,  how 
they  are  controlled  now,  and  what  the  regulations  are. 

Mr.  EvERMANN.  Until  the  first  of  last  July  the  salmon  fisheries  of 
Alaska  were  under  the  direct  control  of  the  Treasury  Department,  and 
there  were  sent  up  from  the  Department  each  year  officials  who  were 
designated  as  agents  at  the  Alaska  salmon  fisheries.  They  were  sup- 
posed to  see  that  regulations  established  by  the  Treasury  Department 
and  the  statutory  regulations  were  carried  out  and  complied  with. 
Those  men  went  there  and  did  what  they  could  in  that  wav.  Each 
company  or  corporation  canning  salmon  in  Alaska  is  required  to  pay  a 
tax  of  4  cents  a  case,  each  of  48  one-pound  cans. 
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The  business  has  been  growing  from  year  to  year,  until  this  year 
the  pack  amounts — the  exact  figures  are  not  giv'en — to  more  than 
2,400,000  cases.  The  tax  of  4  cents  on  that  output  and  10  cents  a  bar- 
rel on  salted  salmon,  10  cents  a  barrel  on  oil  produced  from  herring 
and  the  cheaper  grades  of  salmon,  and  20  cents  a  ton  on  fertilizer, 
which  is  made  at  one  place  out  of  the  cheaper  grades  of  salmon  and 
herring;  that  tax  for  this  year  will  amount  to  more  than  $93,000.  I 
imagine  when  all  the  figures  come  in  it  will  be  very  close  to  $100,000. 
The  tax  last  year  was  $105,000.  It  will  not  be  so  much  this  3'ear 
because  the  fisheries  are  in  danger  of  depletion. 

The  canning  business  began  in  1878.  It  did  not  increase  very  rap- 
idly for  a  few  years,  but  during  the  last  five  or  six  years  it  has  in- 
creased enormously,  so  that  the  pack  has  increased  from  1,078,000 
cases  in  1889  to  2,400,000  cases  this  year.  The  number  of  canneries 
in  operation  has  increased  greatly,  from  1  in  1878  to  63  in  1902,  but 
the  companies  found  that  they  were  overdoing  the  business — they 
established  more  canneries  than  can  be  profitably  supported— so  the 
number  decreased  in  1903  to  58,  a  decrease  of  5,"  and  it  was  only  b}' 
the  most  energetic  fishing  that  they  were  able  to  keep  the  pack  up  to 
what  it  was  in  1903.  They  will  not  operate  as  many  canneries  in  1904, 
this  year,  as  they  did  in  1903. 

The  Chairman.  During  what  season  of  the  vear  are  thev  allowed  to 
fish? 

Mr.  EvERMANN.  At  present  any  time  in  Bering  Sea,  or  elsewhere 
except  in  southeastern  Alaska,  where  fishing  can  not  begin  until 
the  1st  of  July — and  that  is  a  regulation  that  is  unnecessarj'  and  works 
a  hardship  to  some  and  does  no  good  to  the  fisheries. 

The  Chairman.  From  July  1;  when  does  it  end? 

Mr.  Evermann.  It  depends  upon  the  grade  of  fish  the  company  is 
canning.  Those  canning  the  best  grades  stop  in  the  early  or  middle 
part  of  September.  It  depends  how  anxious  they  are  to  make  up 
their  pack. 

The  Chairman.  What  is  it  you  propose  to  do^ 

Mr.  Evermann.  The  committee  which  went  up  there  last  summer 
feels  verj^  confident  that  the  onh^  solution  of  the  question,  the  onh* 
way  to  preserve  the  salmon  fisheries,  is  b}'  the  establishment  of  hatcli- 
eries  and  the  operation  of  the  hatcheries  by  the  Government.  The 
present  regulation  requires  the  canning  companies  to  maintain  hatch- 
eries and  to  put  into  the  streams  10  red  salmon  fry  for  each  salmon  of 
whatever  species  taken.  They  can  not  comply  with  it.  The  Alaska 
Packing  Association  established  two  large  hatcheries,  costing  $60,000 
or  $70,000  each,  but  they  are  not  as  successful  as  they  should  be  and 
do  not  begin  to  turn  back  the  number  of  salmon  fry  that  the  regula- 
tions require. 

The  Chairman.  How  many  hatcheries  are  maintained  by  the 
association  ? 

Mr.  Evermann.  The  Alaska  Packing  Association  has  two  very  large 
hatcheries,  but  they  are  relativeh'  unproductive. 

The  Chairman.  About  what  amount  of  money  is  expended  per  year? 

Mr.  Evermann.  It  is  more  expensive  to  operate  the  hatcheries  than 
the  canneries.  The  hatchery  at  Loring  has  cost  them  over  |75,0U0 
and  the  one  at  Karluk  has  cost  them  nearly  as  much,  and  it  will  cost 
them  in  the  neighborhood  of  $30,000  a  year  to  operate  them. 

The  Chairman.  That  is  to  operate  each  or  both  hatcheries? 
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Mr.  EvERMANN.  Each  hatchery. 

The  Chairman.  What  are  the  other  companies? 

Mr.  EvERMANN.  The  Pacific  Packing  and  Navigation  Company  and 
many  smaller  ones.  It  has  made  two  or  three  feeble  attempts  to  estab- 
lish  natcheries,  but  they  have  been  so  very  feeble  that  it  is  not  worth 
considering  at  all,  and  the  small  companies,  with  one,  or  two,  or  three 
canneries,  nave  made  no  attempt.  It  is  impossible  for  them  to  do  any- 
thing. 

The  Chairman.  Why? 

Mr.  EvERMANN.  The  regulation  requires  them  to  maintain  a  hatch- 
ery upon  the  stream  off  the  mouth  of  which  they  fish.  The  majority 
of  the  streams  are  not  suited  for  hatchery  pui^poses;  water  of  the  right 
kind  or  character  can  not  be  obtained. 

The  Chairman.  Why  can  not  they  get  the  water  to  maintain  the 
hatcheries  as  well  as  the  Government  and  as  cheaply  as  the  Govern- 
ment? 

Mr.  EvERMANN.  The  Government  could  not  maintain  hatcheries 
upon  manj'^  streams  upon  which  hatcheries  are  required  by  the  present 
regulations,  but  the  Government  will  have  to  select  particular  streams 
where  water  can  be  gotten. 

The  Chairman.  Do  they  fish  from  those  streams  you  refer  to? 

Mr.  Evermann.  Not  in  the  streams,  but  off  the  mouths. 

The  Chairman.  Why,  then,  do  they  not  comply  with  the  law^  and 
establish  hatcheries? 

Mr.  Evermann.  There  are  many  reasons  why  they  do  not.  Perhaps 
the  principal  reason  is  that  so  many  are  utterly  unable  to  comply  with 
the  regulation  that  even  those  who  could,  seeing  the  others  are  not 
interfered  with,  have  declined  to  establish  hatcheries.  The  Pacific 
Packing  and  Navigation  Company-  and  the  Alaska  Packing  Association 
are  the  only  ones  that  have  made  any  effort. 

The  Chairman.  In  law  these  companies  could  be  prevented  from 
fishing  unless  they  complied  with  this  provision? 

Mr.  Evermann.  Yes,  sir. 

The  Chairman.  And  the  enforcement  of  that  law  is  now  turned  over 
to  3'our  Commission  ? 

Sir.  Evermann.  To  the  Department  of  Commerce  and  Labor,  but 
the  canning  man  can  not  comply  with  the  regulation. 

Mr.  Gardner.  Why  can  not  they  comply  with  the  regulation  ? 

Mr.  Evermann.  Here  [indicating]  is  a  stream  upon  which  a  can- 
nery is  located  and  off  the  mouth  of  which  fishing  is  done,  but  the 
number  of  fish  running  into  that  stream  is  not  suflicient  to  supply 
the  spawners,  which  would  be  necessary  for  the  maintenance  of  a 
hatchery.  There  may  be  even  no  red  salmon  entering  those  w^aters. 
The  cost  of  the  construction  of  a  hatchery  is  great  up  there,  neces- 
sarily. Moreover,  no  water  supply  can  perhaps  be  gotten  at  that 
point.  A  few  fish  may  go  into  it,  but  there  may  be  no  stream  or 
spring  from  which  a  supply  of  suitable  water  can  be  obtained. 

Mr.  Gardner.  Is  there  any  disposition  not  to  comply  with  the  law? 

Mr.  Evermann.  I  think  the  companies  would  comply  with  the  reg- 
ulations if  they  could. 

The  Chairman.  Why  can  not  the  companies  which  have  this  privi- 
lege of  fishing,  a  part  of  the  consideration  being  that  they  shall  estab- 
lish hatcheries,  wny  can  not  they  maintiiin  hatcheries  as  well  as  the 
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Government  at  the  same  points  that  the  Government  could  maintain 
them? 

Mr.  EvERMANN.  They  are  entirely  willing  that  the  Government 
shall  erect  and  operate  the  hatcheries  and  they  pay  the  expenses,  and 
they  are  entirel}^  willing  to  be  taxed  4  cents  a  case  on  the  output. 
The  Government  could  not  maintain  hatcheries  at  more  than  a  few  of 
the  places  where  the  present  law  requires  the  companies  to  maintain 
hatcheries.  The  Government  would  have  to  select  the  few  favorable 
sites. 

The  Chairman.  They  now  pay  4  cents  a  case  ? 

Mr.  EvERMANN.  Yes,  sir. 

The  Chairman.  And  in  addition  to  that  they  agree  to  maintain  the 
hatcheries? 

Mr.  EvERMANN.  I  can  not  say  that  they  agree.  There  is  a  regula- 
tion requiring  them  to,  but  it  is  a  regulation  which  they  can  not  pos- 
sibly comply  with. 

The  Chairman.  Have  you  the  regulation  there? 

Mr.  EvERMANN.  The  regulation  is  simplv  this:  That  each  company 
engaged  in  canning  salmon  in  Alaska  shall  maintain  a  hatchery  upon 
the  stream  off  the  mouth  of  which  it  fishes,  and  shall  put  into  the 
stream  10  red  salmon  fry  for  each  salmon  used  in  canning.     That  is  all. 

The  Chairman.  And  in  addition  to  that  they  pay  how  much? 

Mr.  EvERMANN.  Four  cents  a  case. 

Mr.  Benton.  How  much  is  a  case? 

Mr.  EvERMANN.  Forty-eight  1-pound  cans.  Another  point  is  this: 
You  will  see  the  regulations  require  them  to  return  ten  red  salmon  fry 
for  each  salmon  used  in  canning.  There  are  some  companies  which 
can  veiy  few  red  salmon,  but  can  the  humpback  and  silver  salmon,  and 
the  streams  upon  which  they  have  their  canneries  located  are  not  red 
salmon  streams  and  they  can  not  possibly  return  red  salmon  fry. 

The  Chairman.  Who  made  that  regulation? 

Mr.  EvERMANN.  The  Treasury  Department. 

The  Chairman.  In  view  of  the  information  secured  by  your  com- 
mission on  3^our  trip  up  there  last  year,  could  not  the  regulations  be 
framed  by  which  the  companies  taking  the  salmon  out  could  be  com- 
pelled to  carry  out  the  spirit  of  this  provision  and  carry  it  out  in  a 
proper  wav?  In  other  words,  they  undertake  to  make  a  regulation 
that  woulcf  prevent  the  salmon  industry  being  destroyed,  and  can  not 
you  make  such  a  regulation,  make  a  part  of  the  contract  with  the  com- 
panies so  as  to  avoid  putting  the  (iovernment  into  the  business  of  fur- 
nishing ti«h  for  these  fishermen? 

Mr.  EvERMANN.  I  do  not  believe  it  is  possible  without  working  a 
hardship  to  the  small  canning  companies  and  without  fatally  endanger- 
ing the  salmon  business  of  Alaska.  The  Alaska  Packing  Association 
maintains  a  big  hatcherj'  at  Karluk.  but  in  the  judgment  of  the  Com- 
mission, although  it  has  cost  $60,000  and  perhaps  $30,000  a  year  to 
run  it,  its  results  are  absolutely  nothing  in  the  opinion  of  the  salmon 
commission. 

The  Chairman.  On  the  other  hand,  if  we  undertook  the  work  we 
would  have  to  expend  $38,000  for  the  establishment  of  a  hatcheiy, 
$28,000  for  the  construction  of  launches,  and  then  if  that  was  done 
there  would  have  to  be  an  annual  appropriation  for  salaries  up  to 
.$60,360  and  $84,000  for  betterments,     in  other  words,  it  would  involve 
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an  annual  expenditure  on  the  part  of  the  Government  of  $144,900 
(between  §150,000  and  $200,000).  Our  net  income  last  year  was  less 
than  $100,000,  and  unless  the  tax  was  increased  very  materially  the 
Government  would  be  a  great  loser  in  the  transaction. 

Mr.  Gardner.  In  your  judgment,  could  that  number  of  hatcheries 
keep  up  the  supply  of  salmon^ 

Mr.  EvERMANN.  1  think  that  number  of  hatcheries  properly  located, 
as  1  believe  the}'  can  be  located,  will  preserve  the  salmon  fisheries  of 
Alaska  and  will  not  only  keep  up  the  supply  to  the  present  amount, 
but  will  increase  it.  1  do  not  believe  tnat  the  salmon  fisheries  of 
Alaska,  that  is  the  possibilities,  have  been  realized  by  any  means. 

Mr.  Gardner.  Suppose  these  hatcheries  are  not  established,  what 
would  be  the  future  of  the  Alaskan  salmon  fisheries? 

Mr.  Evermann.  I  think  in  five  years  the  Alaskan  salmon  fisheries 
will  not  amount  to '20  per  cent  of  what  they  do  now.  They  amount  now 
to  pi-actically  §10,000,000  each  year. 

Mr.  Gardner.  That  is  gross  receipts  < 

Mr.  Evermann.  Yes,  sir:  and  that,  of  course,  is  greater  than  any 
other  resource  of  Alaska.  It  is  §2,000,000  more  than  the  entire  min- 
eral resources. 

Mr.  Gardner.  Do  you  think  the  maximum  has  been  reached? 

Mr.  Evermann.  No;  I  do  not  think  50  per  cent  of  the  maximum 
has  been  reached.  Take  an  illustration.  The  run  in  the  Sacramento 
and  Columbia  rivers  this  3^ear  is  greater  than  ever  known  before 
hatchery  operations  were  begun.  Even  in  the  greatest  days  of  the 
salmon  run  of  those  rivers  before  artificial  propagation  t&ey  never 
equaled  that  of  1903.  The  Government  hatcheries  pjut  back  millions 
of  salmon  fry  into  those  streams.  Everv  canner  and  fisherman  believe 
it  is  the  result  of  that  work.  Take  the  i^raser  River  and  Puget  Sounds 
where  no  hatcheries  are  maintained  by  the  British  Government,  and 
this  was  the  most  disastrous  year  they  have  ever  had. 

The  Chairman.  These  two  hatcheries  3'ou  speak  of  have  been  estab- 
lished there  by  this  one  company.  How  long  had  this  company  been 
operating  in  Alaskan  waters  before  the  hatcheries  were  started  J 

Mr.  Evermann.  The  first  hatchery  was  established  in  1896,  in  1895 
or  1896,  I  think  it  was  in  1896,  but  either  that  company  establishing 
this  hatchery  or  some  other  organization  out  of  wnich  it  came  was 
canning  salmon  for  several  years  previous  to  that. 

The  Chairman.  Then  this  hatchery  was  not  located  there  until  after 
the  men  had  had  long  experience  in  the  business.  What  sa^'  you  as 
to  whether  or  not  theliatcnery  was  properly  located? 

Mr.  Evermann.  They  had  been  long  m  tfie  business  of  canning,  but 
were  not  experienced  in  operating  a  hatchery,  a  very  different  business. 

The  Chairman.  But  they  have  experts  in  that  business  up  there  i 

Mr.  Evermann.  Better  could  be  oDtained.  The  fact  that  the  Karluk 
hatchery  U  absolutelv  worthless,  in  the  judgment  of  the  Commission, 
would  indicate  that  tliey  have  not  been  the  right  sort  of  men.  More- 
over, they  find  it  difficult  to  get  them. 

The  Chairman.  Then  your  theory  is  that  these  companies  have  been 
able  to  secure  the  proper  help  to  operate  the  hatcheries  as  well  as  the 
Government? 

Mr.  Evermann.  They  can  not  operate  hatcheries  as  well  as  the 
Government. 
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The  Chairman.  Do  you  think  the  Government  would  be  warranted 
in  expending  ?200,000  a  year  Jthere,  without  due  regulations  changing 
the  tax  so  as  to  make  the  people  who  reap  the  profits  pay  the  expenses? 

Mr.  EvERMANN.  There  should  be  proper  regulations  under  which 
these  hatcheries  and  under  which  the  fisheries  may  be  conducted  and 
regulated.  The  fisheries  need  inspection.  The  regulations  should  not 
be  violated.  The  canning  shoula  be  done  in  a  sanitary  manner,  and 
the  canneries  need  inspection.  The  cannery  men  realize  it  as  well  as 
we  do,  and  they  are  entirely  willing  to  foot  the  bill.  The  amount  of 
money  already  collected  from  the  salmon  fisheries  will  be  more  than 
enough  to  pay  all  the  initial  expenses  and  pay  all  the  operating  expenses 
for  tne  next  four  years,  and  tne  tax  will  be  suflicient  to  pay  all  of  the 
expenses  after  that. 

The  Chairman.  What  you  need,  then,  is  legislation;  for  instance,  a 
change  of  regulations? 

Mr.  EvERMANN.  Yes,  sir;  and  bills  to  that  extent  have  been 
introduced. 

The  Chairman.  Regulations  under  which  these  companies  may  fish. 
You  say  bills  have  been  introduced  ? 

Mr.  EvERMANN.  Yes,  sir. 

The  Chairman.  You  recommend  legislation  you  think  necessary? 

Mr.  EvERMANN.  Yes,  sir.  H.  R.  13203,  introduced  by  Mr.  Hum- 
phrey, of  Washington,  embodies  most  of  the  recommendations. 

The  Chairman.  Do  you  not  think  before  the  Government  enters 
upon  the  business  of  establishing  hatcheries  we  ought  to  first  secure 
the  legislation  suggested  by  your  Commission? 

Mr.  Evermann.  It  was  hoped  that  the  legislation  and  the  necessary 
funds  for  the  establishment  of  these  hatcheries  could  all  be  secured  at 
this  session,  and  in  time  to  permit  the  construction  of  these  hatcheries 
this  year. 

The  Chairman.  You  agree  that  the  legislation  ought  to  go  ahead  of 
the  authorization  of  the  fish  hatcheries? 

Mr.  Evermann.  That  would  be  desirable. 

Mr.  Gardner.  I  would  like  to  ask  whether  there  is  a  time  limit,  and, 
as  to  this  tax  of  4  cents  a  case,  whether  there  is  a  contract  between  the 
Government  and  the  packing  establishments? 

Mr.  Evermann.  It  is  a  regulation  in  the  Alaskan  code. 

Mr.  Gardner.  Just  give  it  to  us  in  brief, 

Mr.  Evermann.  Fisheries:  Salmon  canneries,  4  cents  per  case; 
salmon  salteries,  10  cents  per  barrel;  fish-oil  works,  10  cents  per  bar- 
rel; fertilizer  works,  20  centos  per  ton. 

Mr.  Gardner.  How  long  does  that  run^ 

Mr.  Evermann.  Forever,  unless  repealed. 

Mr.  Gardner.  And  that  would  require  legislation? 

Mr.  Evermann.  Yes,  sir. 

Mr.  Benton.  Is  that  the  law  ? 

Mr.  Evermann.  That  provision  is  contained  in  the  penal  and  crim- 
inal code  of  Alaska. 

Mr.  GiLLETT.  You  stated  that  the  hatcheries  there  were  useless. 
Are  the  companies  operating  them  of  that  opinion,  too? 

Mr.  Evermann.  One  of  tne  hatcheries  which  is  in  operation  is  not 
yielding  any  results. 

Mr.  GiLLETT.  Do  you  suppose  the  company  running  it  thinks  so? 
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Mr.  EvEBMANN.  1  would  not  undertake  to  say  what  they  think 
about  it.     I  have  my  opinion  as  to  how  they  regard  it. 

Mr.  GiLLETT.  Do  you  know  whether  they  are  runninff  it  simply  ati 
a  formal  obedience  to  the  law,  or  whether  they  are  really  running-  it 
with  the  purpose  of  doing  good? 

Mr.  EvERMANN.  They  are  operating  and  turning  their  salmon  f  r}* 
back  into  brackish  water  instead  of  fresh  water,  and  from  experiments 
conducted  it  has  been  found  that  salmon  fry  put  in  brackish  or  salt 
water  are  killed. 

Mr.  GiLLETT.  Do  they  know  that,  and  are  they  doing  it  just  as  a 
formal  obedience  of  law? 

Mr.  EvERMANN.  They  did  not  know  that  brackish  water  killed  the 
salmon;  I  do  not  think  "they  knew  what  the  effects  were. 

Mr.  GiLLETT.  You  think  the  other  hatchery  is  doing  some  good  if 

Mr.  EvERMANN.  I  think  the  other  is  so  situated  that  it  can  do  some 
good. 

If  I  may  be  allowed  one  word  or  two:  If  salmon  fishing  is  very  seri- 
ously overdone  for  a  single  year,  or  two  years,  that  practically  destroys 
the  industry.  If  the  fishing  should  be  carried  on  as  assiduously  for 
the  next  year  or  two  as  in  the  past  two  years  you  can  see  how  the 
salmon  industry  would  be  affected.  The  salmon  spawns  but  once. 
Now,  if  all  the  salmon  that  were  running  up  the  stream  and  spawning 
in  1904  should  be  caught,  then  no  spawn  would  be  deposited  that  j^ear, 
and  four  or  five  years  from  now,  when  the  fry  resulting  from  this 
spawn  should  return  as  adults,  no  salmon  would  return.  The  Pacific 
salmon  spawn  but  once,  just  once,  and  then  die. 

Mr.  Benton.  How  old  are  salmon  before  they  get  to  be  commercial 
fish?     ^ 

Mr.  Evermann.  Four  A^ears,  probably.  They  go  down  into  the  sea 
and  come  back  to  the  fresh  water  when  ready  to  spawn — the  only  time 
they  ever  come  up — and  as  soon  as  they  spawn  every  one  dies. 

Mr.  GiLLETT.  Dies  that  year  ? 

Mr.  Evekmann.  Dies  within  a  few  days  or  weeks  after  spawning. 

Mr.  Benton.  Is  that  what  the  fertilizer  is  made  of? 

Mr.  Evermann.  No;  these  fish  which  die  a  natural  death  are  not 
utilized  in  any  way.  The  fertilizer  is  made  from  cheap  grades  of 
salmon,  as  the  dog  salmon  and  humpback,  and  from  herring. 

Mr.  Benton.  Do  all  classes  of  salmon  die  when  they  spawn  ? 

Mr.  Evermann.  All  the  species  on  that  coast.  The  Atlantic  salmon 
do  not,  and,  knowing  that  to  be  the  fact  in  the  life  history  of  the 
salmon,  \^ou  can  see  the  effect  that  overfishing  would  have  upon  the 
industry. 


Saturday,  March  5,  190J^ 
ALASKAN  SEAL  FISHERIES. 

STATEMENT   OF  HE.  FEANK  H.  HITCHCOCK,  CHIEF  CLEBX 
DEPABTMENT  OF  COMHEECE  AND  LABOE. 

The  Chairman.  Mi.  Hitchcock,  on  page  154  of  the  bill  befo'.T  you, 
you  will  notice  the  item  for  Alaskan  seal  fisheries,  where  wr^  appro- 
priate for  one  agent,  $3,650;  one  assistant  a^ent,  $2,920;  t'  gro  assist- 
ant agents,  at  $2,190  each;  necessary  traveling  expenses      of  agents 
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actually  incurred  going  to  and  returning  from  Alaska,  not  to  exceed 
$500  per  annum;  and  then  a  new  provision,  "and  for  the  purchase  of 
stationery  for  the  use  of  said  agents,  and  the  expense  of  transporting 
the  same  to  the  Pribilof  Islands,  Alaska,  $2,000;  in  all,  $12,950/' 
Now,  I  will  ask  you  as  to  the  conditions  of  the  fur-seal  industry  in 
Alaska. 

Mr.  HiTCHCX3CK.  When  I  received  the  telegram  from  the  clerk  of 
the  committee  yesterday,  I  sent  for  the  agent  in  charge  of  the  seal 
island  service,  but  I  am  very  sorry  to  say  that  he  is  unable  to  be  here 
because  of  the  serious  illness  of  his  wife. 

The  Chairman.  Where  is  he  located? 

Mr.  Hitchcock.  He  is  present  in  Washington  this  winter.  The 
agents  serve  eighteen  months  out  of  twentj'-four  and  the  other  six 
months  are  spent  at  home.  The  chief  agent's  home  is  here  in  Wash- 
ington, but  he  has  just  taken  his  wife  away  to  a  hospital,  and  is  there- 
fore unable  to  appear  before  the  committee.  The  Alaskan  seal  serv- 
ice has  been  placed  under  the  direction  of  the  chief  clerk  of  the 
Department  and  that  is  why  I  am  present  this  morning  by  direction  of 
the  Secretary.  As  to  your  question  regarding  the  condition  of  the 
service,  do  you  mean  the  condition  as  regards  revenue? 

The  Chairman.  As  to  the  output.  Ifow  does  the  output  now  com- 
pare with  that,  say,  of  two  years  ago? 

Mr.  Hitchcock.  The  total  number  of  seals  shipped  during  the  last 
sea&on  was  19,292,  as  against  22,386  in  1902  and  22,672  in  1901.  As 
you  will  see  from  these  figures,  there  has  been  quite  a  noticeable  fall- 
ing off  in  the  catch. 

The  Chairman.  What  do  these  agents  do? 

Mr.  Hitchcock.  They  supervise  the  work  of  the  company's  em- 
ployees on  the  island  and  see  that  they  carry  out  the  terms  of  the  con- 
tract with  the  Government  and  the  regulations  prescribed  by  the 
Department.  You  are  familiar  with  the  general  terms  of  the  contract, 
no  doubt. 

The  Chairman.  No;  I  am  not.  1  wish  you  would  give  them  to  us 
briefly. 

Mr.  Hitchcock.  I  shall  be  very  happ}^  to  do  so.  The  contract  with 
the  North  American  Commercial  Company  was  made  in  1890  for  a  term 
of  twenty  years.  Under  this  contract  the  compan>^  was  required  to 
pay  an  annual  rental  of  §^60,000  for  the  sealing  rights — that  is,  for  the 
lease  of  the  islands  and  the  exclusive  privilege  of  taking  the  seals.  In 
addition  .to  that  they  were  required  to  pay  a  tax  of  $2  for  each  skin 
taken,  and  also  a  bonus  of  §7.62^  for  each  skin  taken.  There  is  another 
provision  in  the  contract  which  required  them  to  pay  50  cents  a  gallon 
for  any  seal  oil  that  they  make  from  the  seal  carcasses  and  ship  from 
the  islands.     The  contract  limited  the  first  year's  cati^h  to  60,000  seals. 

Sometime  after  the  contract  was  made  the  Question  arose  as  to  the 
construction  to  be  put  on  the  clause  that  made  tlie  rent  $60,000,  because 
the  Treasury  Department  had  cut  down  the  quota  of  seals  to  be  caught. 

The  Chairman.  What  do  you  mean  by  the  quotas 

Mr.  Hitchcock.  The  number  of  seals  the}^  are  allowed  to  take. 

The  Chairman.  Each  year. 

Mr.  Hitchcock.  Yes;  the  annual  number  of  seals  the}^  are  allowed 
to  take. 

The  Chairman.  The  original  contract  provided  for  60,000,  did  it 
not? 
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Mr.  Hitchcock.  Yes,  and  the  Departnient  cut  that  down  to  30,000, 
and  a  friendly  suit  was  brought  against  the  company  to  settle  the 
question  of  rental  on  that  basis.  The  courts  decided  tKat,  instead  of 
enforcing  the  $60,000  clause,  a  pro  rata  reduction  in  the  rental  would 
be  just,  and  therefore  the  company  was  charged  a  rental  of  60  cents  a 
skin,  and  that  is  the  arrangement  now  in  force. 

The  Chairman.  How  many  seals  do.they  ever  take  in  a  year  under 
the  contract? 

Mr.  Hitchcock.  The  contract  runs  back  fourteen  years,  and  I  regret 
to  say  that  1  have  not  the  figures  at  hand  for  that  number  of  years. 
The  quota  was  cut  down  to  30,000.  Thev  took  that  number  of  seals 
in  one  year  (1896),  and  my  impression  is  that  it  was  the  largest  catch 
ever  taken  under  the  present  contract. 

The  Chairman.  The  business  of  these  agents  is  to  stay  there  and  see 
that  this  company  carries  out  its  contract,  and  to  keep  tab  on  the 
number  of  seals  and  the  number  of  skins  shipped  and  the  amount  of  oil 
produced  ? 

Mr.  Hitchcock.  Yes,  sir. 

The  Chairman.  Is  there  any  regulation  as  to  the  age  at  which  the 
seals  may  be  taken  ? 

Mr.  Hitchcock.  Yes,  sir.  No  seal  less  than  1  year  old  can  be  taken, 
male  or  female,  and,  of  course,  no  female  seals  can  be  taken.  The 
company  is  limited  to  male  seals  over  1  year  old,  and  they  take  seals 
that  are  2  years  old,  3  years  old,  and  a  few  4  years  old. 

The  Chairman.  But  they  are  limited  to  male  seals  altogether? 

Mr.  HiTHCOCK.  Yes,  sir.     Female  seals  can  not  be  taken  at  all. 

I  would  like  to  mention  some  of  the  obligations  upon  the  company 
in  this  contract,  because  that  will  show  more  clearly  the  duties  of  the 
agent.  The  company  is  obliged  to  furnish  the  natives  with  houses 
and  keep  those  houses  in  repair.  It  is  obliged  to  provide  a  school  on 
each  of  the  islands  and  to  provide  teachers  for  those  schools,  and  imder 
regulations  adopted  by  the  Department  it  is  obliged  to  keep  those 
schools  running  during  a  certain  portion  of  the  vear.  It  is  obliged  to 
provide  a  church.  It  is  also  obliged  to  furnish  a  physician  for  eat*h 
island  and  the  necessary  medicine  and  medical  supplies.  These  pro- 
visions are  contained  in  the  original  contract. 

The  Chairman.  Right  there — how  many  islands  are  there? 

Mr.  Hitchcock.  Two  islands— the  island  of  St.  Paul  and  the  island 
of  St.  George. 

The  company  is  obliged  also  to  furnish  80  tons  of  coal  eat^h  year. 
Under  one  clause  in  the  contract  it  is  obliged  to  care  for  the  widows 
and  orphans  and  the  aged  and  infirm  on  the  islands — those  persons 
among  the  native  inhabitants  who  can  not  provide  for  themselves.  The 
companv  agrees  not  to  permit  the  manufacture  or  sale  of  intoxicants 
of  any  kind  on  the  islands,  and  in  order  to  have  that  part  of  the  con- 
tract carried  out,  the  Department  has  promulgated  regulations,  which 
the  agents  are  charged  with  enforcing,  to  prevent  the  sale  of  products 
of  any  kind  that  could  be  used  in  the  manufacture  of  intoxicants. 

The  Chairman.  The  general  duties  now  of  the  agents  are  to  see  that 
this  contract  is  complied  with  ? 

Mr.  Hitchcock.  Yes,  sir. 

The  Chairman.  You  say  they  stay  there  eighteen  months  and  are  at 
home  six  months!? 

Mr.  Hitchcock.  Yes,  sir. 
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The  Chairman.  While  at  home  what  do  they  do? 

Mr.  Hitchcock.  I  found  that  under  the  Treasury  Department  the 
agents  had  been  allowed  to  remain  at  their  homes  unoccupied.  The 
service  on  the  islands  is  a  severe  one,  and  it  takes  them  away  from 
home  for  a  long  period,  and  the  Department  felt  that  it  wa8  only  fair 
to  give  the  agents  their  time  while  at  home.  Since  the  service  came 
over  to  the  Department  of  Commerce  and  Labor  I  have  requested  the 
agents  here  in  Washington  to  report  at  the  Department  and  they  have 
done  so.  I  have  provided  offices  for  them  and  they  have  been  in 
almost  daily  attendance.  I  did  that  because  I  wishecl  to  familiarize 
myself  with  the  conditions  on  the  islands.  I  desired  to  call  upon  them 
frequently  for  information  and  1  felt  that  under  the  conditions  arising 
out  of  the  transfer  of  the  service  it  was  necessary  to  have  them  present. 

The  Chairman.  How  many  agents  have  you  there? 

Mr.  Hitchcock.  Four  agents,  a  chief  agent  and  three  assistants. 

The  Chairman.  Are  there  any  further  questions,  gentlemen? 

Mr.  Gardner.  I  notice,  Mr.  Chairman,  there  seems  to  be  a  gradual 
diminution  in  the  annual  catch  of  seals.  Does  that  arise  from  the 
diminution  in  the  number  of  seals  or  in  the  efforts  on  the  part  of  the 
company  in  the  catch? 

Mr.  Hitchcock.  That  undoubtedly  arises  from  the  diminution  in 
the  number  of  what  are  termed  killable  seals;  that  is,  the  number  of 
males  above  1  year  old  and  under  5  years  old. 

Mr.  Gardner.  So  this  diminution  is  likely  to  increase  still  further? 

Mr.  Hitchcock.  Under  the  present  conditions  it  seems  likely  that 
the  decrease  in  the  seal  life  will  go  on.  At  least,  that  is  my  judgment 
in  the  matter  from  what  study  I  have  been  able  to  give  it. 

Mr.  Gardner.  So  that  the  revenues  would  be  less  and  less  from  this 
corapanv? 

Mr.  ftiTCHCOCK.  Yes,  sir. 

Mr.  Gardner.  How  many  agents  are  constantly  in  the  field — out  of 
those  four? 

Mr.  Hitchcock.  Two  are  always  present  on  these  islands,  one  on 
each  island;  and  during  the  summer  season,  the  active  season,  when 
the  seals  are  being  taken  by  the  company  and  the  company  is  carrying 
on  its  sealing  operations  there,  the  other  agents  are  present  also,  'f  hey 
are  there  during  the  season  when  the  company  is  taking  the  seals — 
two  months — the  months  of  Mav  and  June.  They  go  to  the  islands 
early  in  the  spring,  and  remain  there  during  that  period. 

enforcing   conditions  of  PARIS  AWARD. 

The  Chairman.  If  there  are  no  further  questions  we  will  go  to  the 
next  item,  ''To  enable  the  Secretary  of  Commerce  and  Labor  to  pay 
necessary  expenses  of  enforcing  the  conditions  of  section  4  of  the 
act  approved  April  6,  1894,  giving  effect  to  the  award  rendered  by  the 
tribunal  of  arbitration  at  Paris,  1893,  §100."    Do  you  use  that  money? 

Mr.  Hitchcock.  That  money  has  not  been  expended;  and  in  work- 
ing over  these  estimates  in  the  autumn  1  was  at  a  loss  to  understand 
why  the  request  was  included  by  the  Treasury  Department,  because 
the  act  of  1897,  which  prohibited  Americans — that  is,  citizens  of  the 
United  States — from  engaging  in  pelagic  sealing,  seems  to  have  taken 
away  the  purpose  for  which  this  provision  was  originally  made. 
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The  Chairman.  So  it  can  go  out? 

Mr.  Hitchcock.  I  do  not  think  there  is  any  reason  for  including  it. 
1  have  l>een  unable  to  find  any  reason.  I  put  it  in  when  the  estimates 
were  being  made,  for  at  that  time  I  was  unable  to  look  into  the  mat- 
ter exhaustively.  ' 

RELIEF  OF  NATIVE  INHABITANTS,  ALASKA. 

f 

The  Chairman.  The  next  item  is  "To  enable  the  Secretarv  of  Com- 
merce and  Labor  to  furnish  food,  fuel,  and  clothing  and  otLer  neces- 
saries of  life  to  the  native  inhabitants  on  the  islands  of  St.  Paul  and 
St.  George,  Alaska,  $19,500."  You  have  $15,000  this  year,  and  you 
ask  for  $19,500  for  the  coming  year.  Let  me  ask  you:  Are  any  of 
the  items  furnished  here — food,  fuel,  clothing — included  in  the  con- 
tract of  the  compan}''  i  Do  they  agree  to  furnish  any  of  those  things 
themselves? 

Mr.  Hitchcock.  The  company  in  its  contract  agrees  to  care  for  the 
widows  and  orphans  and  the  aged  and  infirm,  as  I  explained.  But  this 
provision  is  intended  to  provide  for  natives  other  than  that  class.  The 
company  obligates  itself  to  care  for  these  people  who  can  not  provide 
for  themselves.  But  this  appropriation  has  been  used  to  provide  for 
the  wants  of  the  remainder  of  the  native  inhabitants,  it  is  used  after 
their  earnings  for  the  season  are  gone. 

The  Chairman.  Have  you  the  provision  of  the  contract  there  in 
regard  to  the  care  of  native  inhabitants? 

Mr.  Hitchcock.  I  can  read  you  that  provision,  Mr.  Chairman. 

The  Chairman.  Or  possibly,^  without  taking  up  so  much  time,  has* 
the  Comptroller,  or  tlie  authorities  who  would  naturally  act  upon 
this  question,  determined  that  it  was  proper  for  the  Government  to 
expend  this  money  in  view  of  this  contracts 

Mr.  Hitchcock.  I  do  not  think,  Mr.  Chairman,  that  the  question 
has  ever  been  raised,  because  the  provision  in  the  contract  is  so 
explicit.     There  does  not  seen/  to  be  any  question  about  it. 

The  Chairman.  You  are  sure  this  monev  is  not  used  to  pay  any  of 
the  expenses  which  the  contract  requires  that  company  to  pay  i 

Mr.  Hitchcock.  I  am  sure  it  should  not  be  so  used.  If  t&e  agents 
are  faithful  in  the  discharge  of  their  duties,  and  I  believe  they  are.  it 
could  not  be  used  for  that  purpose. 

The  Chairman.  And  your  department  would  guard  that,  and,  so 
far  as  you  know,  it  has  been  guarded  in  the  past  J 

Mr.  Hitchcock.  So  far  as  I  have  been  able  to  ascertain  from  the 
reports  of  the  agents,  and  from  my  talks  with  the  agents,  it  has  been 
carefully  guarded. 

The  Chairman.  And  you  think  this  sum  is  necessary  for  the  care 
of  these  people  i 

Mr.  Hitchcock.  I  think  the  sum  provided  in  the  last  act  and  the 
additional  sum  requested  will  be  necessarv  this  season.  I  regret  very 
much  that  the  agent  is  not  here  this  morning  to  tell  you  about  the  nee<l 
of  this  appropriation,  because  he  is,  of  course,  more  familiar  than  I 
am  with  the  conditions  on  the  islands. 

The  Chairman.  If  you  can  get  a  letter  from  him  describing  the 
duties,  and  so  on,  and  have  it  here  in  the  next  week,  we  shall  be  glad. 

Mr.  Hitchcock.  In  1901,  I  think  it  was,  the  appropriation  was  cut 
down  from  $19,500  to  §15,000  because  of  a  decrease  in  the  population 
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of  the  islands,  owing  to  an  epidemic.  The  number  of  people  became 
less,  and  Congress  thought  it  could  economize,  and  so  cut  down  the 
appropriation  to  $15,000.  Since  then  the  revenues  to  the  natives, 
because  of  the  falling  off  in  the  size  of  the  catch,  have  been  materially 
decreased.  The  revenue  from  the  foxes  that  are  taken  on  the  islands 
is  also  diminished,  and  there  is  a  probabilit}-  that  we  shall  be  obliged 
this  coming  year  to  have  a  closed  season,  in  which  the  taking  of  foxes 
will  not  be  permitted.  They  are  practically  exterminated  on  the  island 
of  St.  Paul.  Last  season  there  was  an  epidemic  among  them,  and 
according  to  the  report  of  the  agent  it  left  very  few  on  that  island. 

In  1902  the  sealskins  shipped,  as  I  stated  a  little  while  ago,  numbered 
22,386.  Last  year  they  numbered  only  19,292.  The  native  inhabitants 
of  the  island,  as  you  are  doubtless  aware,  are  employed  by  the  com- 
pany to  kill  the  seals,  to  skin  them  and  salt  them,  and  pack  them  away 
in  the  storehouses,  and  finally  to  load  them  on  the  company's  ship; 
and  under  the  regulations  made  by  the  Department  the  natives  receive 
50  cents  for  each  skin  handled  in  that  way.  The  company  is  obliged 
to  emploj-  these  natives  under  its  contract.  The  contract  gives  the 
Department  authority  to  fix  the  price  to  be  paid  to  the  natives  for  this 
work;  and  it  has  been  fixed  at  50  cents  per  skin. 

Now,  the  income  that  would  come  to  the  natives  from  this  work  for 
the  company,  which  is  the  principal  work  on  the  islands,  has  been  cut 
down  $1,547,  owing  to  the  aecrease  in  the  catch.  It  was  cut  down  last 
season  as  compared  with  the  preceding  season  by  that  amount. 

The  company  made  a  contract  in  1900  to  take  fox  skins  on  the  islands, 
and  under  that  contract  they  were  to  pay  $5  for  a  blue  fox  and  $1  for 
a  white  fox,  the  money  to  go  into  the  fund  that  is  used  in  providing 
for  the  natives.  That  is,  it  was  to  be  placed  to  the  credit  of  the 
natives  on  the  company's  books.  Lqst  year  the  revenue  of  the  natives 
from  these  foxes  amounted  to  $3,651.  But  it  will  be  necessary,  the 
agent  thinks,  to  stop  the  killing  of  these  foxes  in  order  to  save  them 
from  extinction  on  tne  islands.  Owing  to  the  ravages  of  the  epidemic 
we  must  restock  St.  Paul  from  the  foxes  on  St.  George,  and  for  that 
reason  this  additional  source  of  revenue  will  be  cut  off.  The  reduction 
in  the  two  sources  of  revenue  that  I  have  mentioned  takes  away  more 
than  the  amount  by  which  we  a*»k  to  have  this  appropriation  increased. 
Aside  from  that  fact  the  natives  have  increasea  somewhat  in  numbers, 
and  therefore  it  is  absolutely  necessary  to  have  this  additional  money, 
the  agent  says,  or  there  will  be  haraship  on  the  island  this  coming 
season. 

Mr.  Gardner.  What  is  there  to  prevent  these  natives  from  being 
profligate  in  the  use  of  their  earnings  until  they  are  gone?  How  are 
thej"  controlled? 

Mr.  Hitchcock.  The  matter  is  controlled  under  the  regulations 
promulgated  by  the  Department.  The  Department  instructs  the  agent 
not  to  permit  the  sale  of  articles  of  luxurv,  nor  to  permit  the  sale  of 
anything  in  the  company's  stores  on  the  islands  except  the  necessaries 
of  life.  They  are  in  complete  control  of  that  matter,  and  can  prohibit 
the  sale  of  objectionable  articles.  The}'^  can  require  the  compan}'  to 
provide  only  the  necessaries  of  life  and  to  sell  no  luxuries  whatever  to 
the  natives.     That  is  how  the  matter  is  handled. 
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Department  of  Commerce  and  Labor, 

March  9,  190 Jf. 
Mr.  J.  C.  Courts,  Home  of  Representatives: 

Replying  to  your  latest  telegrram,  number  of  residents  on  St,  Paul 
Island  IS  159;  on  St.  George,  92;  on  both  islands  is  251. 

F.  H.  Hitchcock,  Chief  CUrk. 


Department  of  Commerce  and  Labor, 

Office  of  the  Secretary, 

Washington^  March  P,  1901^, 
Sir:  In  response  to  an  inquiry  from  j^our  committee,  I  have  the 
honor  to  transmit  herewith  a  letter  that  was  addressed  to  the  chief 
clerk  of  the  Department,  under  date  of  the  7th  instant,  by  the  agent 
in  charge  of  tne  Seal  Islands,  explaining  in  detail  the  manner  of 
expending  the  fund  of  $15,000  appropriated  b}'^  Congress  "to  furnish 
food,  fuel,  and  clothing,  and  otner  necessaries  of  life  to  the  native 
inhabitants  on  the  islands  of  St.  Paul  and  St.  George,  Alaska,''  and 
also  setting  forth  the  grounds  on  which  an  increase  of  $4,500  in  this 
appropriation  has  been  requested. 

Respectfully,  Geo.  B.  Cortelyou, 

Secret<iry. 
Hon.  James  N.  Hemenway, 

Clmirnmn  Committee  on  Appropriations^ 

Iloitse  of  Repi'esentatives, 


Washington,  March  7,  190i, 
Mr.  F.  H.  Hitchcock, 

Chief  CJevTv  Department  of  Commerce  and  Labor. 
My  Dear  Mr.  Hitchcock:  Acknowledging  the  receipt  of  your  let- 
ter of  the  5th  instant,  wherein  I  am  requested  to  prepare  a  memoran- 
dum of  the  manner  in  which  the  natives'  appropriation  of  $15,0(M)  on 
the  Seal  Islands  is  expended  and  the  grounds  on  which  the  Congress  is 
requested  to  increase  this  appropriation  to  $19,500,  I  take  pleasure  in 
stating  that  the  appropriation  for  natives'  supplies  is  expended  in  the 
following  manner: 

1.  From  the  whole  amount  appropriated  }\y  Congress  a  sum  is 
deducted  sufficient  to  pay  for  the  annual  supply  of  coal  for  both 
islands,  purchased  by  the  Department  for  the  use  of  the  natives. 

2.  The  remainder  is  apportioned  between  the  two  islands  on  a  basis 
varying  with  the  condition  whether  the  natives'  earnings  from  seal 
and  fox  skins  on  either  island  are  greater  or  less  than  usual. 

3.  The  amount  apportioned  for  either  island  is  then  added  to  the 
amount  realized  from  natives'  earnings  on  that  island  and  the  tot^d 
sum  is  allotted  as  follows: 

{a)  An  amount  of,  say,  $1,000  is  deducted  for  an  "emergency-  fund,*' 
and  the  remainder  is  divided  into  12  equal  parts,  representing  months 
in  the  year,  or,  for  greater  accuracy,  into  52  equal  parts,  represeuting 
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weeks.     This  determines  the  amount  which  may  be  expended  each 
week  or  month,  as  the  case  may  be,  for  the  whole  island. 

(J)  The  total  number  of  natives  to  be  supported  by  the  Government 
is  then  ascertained  from  the  census — two  children"  being  considered 
equal  to  one  adult — and  divided  into  the  weekly  or  monthly  allotment 
for  the  whole  island,  thus  establishing  a  per  capita  allowance  for  the 
week  or  month. 

(c)  The  number  of  natives  in  each  family  is  thert  ascertained  from 
the  census  and  the  per  capita  amounts  are  combined  to  give  a  basis  for 
the  expenditure  for  each  familj^  for  the  week  or  month. 

(d)  It  having  been  demonstrated  that  a  large  family  can  live  more 
cheaply  per  capita  than  a  small  one,  a  rearrangement  of  amounts  is 
made,  deducting  a  certain  sum  from  the  large  family  allotments  and 
adding  it  to  those  for  the  small  families,  and  a  final  adjustment  is 
reached  giving — as  in  the  fiscal  3'ear  1903— from  about  $5.50  per  week 
for  a  family  of  two  to  about  $8.50  or  89  a  week  for  a  family  of  seven. 

(^)  Having  thus  established  the  amount  to  which  each  familj^  is 
entitled,  the  issues  of  food  and  clothing  are  then  made  on  Saturday  of 
each  week  to  the  beads  of  families,  each  head  being  given  an  order  for 
supplies  on  the  lessee  by  the  Government  agent,  which  is  filled  at  the 
lessee's  store.  This  order  must  not  exceed  the  family  weekly  allow- 
ance unless  sickness  or  other  unusual  circumstance  intervenes. 

(^f)  In  case  of  sickness,  death,  childbirth,  marriage,  or  other  unusual 
condition  requiring  an  expenditure  not  contemplated  in  the  regular 
allowance,  the  emergency  fund  is  drawn  upon. 

iff)  No  expenditure  from  the  appropriation  has  been  allowed  until 
the  native  head  of  family  has  expended  his  earnings  from  the  taking 
of  skins. 

(A)  Ledger  accounts,  both  of  his  earnings  and  the  expenditures 
from  the  appropriation,  are  kept  on  the  islands  with  each  head  of 
family,  whicli  is  credited  with  his  weeklv  allowance  and  debited  with 
the  amount  of  his  weekly  order.  Should  the  native  require  a  suit  of 
clothes,  or  other  necessary  article  representing  more  money  than  his 
weekly  allowance,  he  is  encouraged  to  save  a  small  amount  from  each 
week's  allowance  until  the  requisite  amount  for  the  purchase  of  this 
article  has  been  amassed. 

The  grounds  on  which  Congress  is  requested  to  increase  the  island's 
appropriation  from  $15,000  to  $19,500  can  be  stated  briefly  as  follows: 

First.  The  certainty  that  the  seal  catch  on  the  islands  next  year  will 
be  much  smaller  than  last  year,  resulting  in  a  corresponding  reduction 
of  the  natives'  earnings. 

Second.  The  fact  that  there  will  be  no  fox  skins  taken  next  j'ear  on 
St.  Paul,  and  consequently  no  income  therefrom. 

Third.  The  faqt  that  the  amount  at  present  available  from  their 
earnings,  as  well  as  the  appropriation,  requires  rigid  economy  to  fur- 
nish support  for  an  entire  year,  and  that  a  further  radical  reduction 
of  this  sum  will  result  in  hardship  to  the  natives. 

Fourth.  That  the  appropriation  made  for  these  natives  can  not  in 
any  sense  be  regarded  as  a  gratuity  to  them,  when  it  is  considered 
that  through  their  efforts  a  revenue  of  approximately  $200,000  per 
annum  from  sealskins  is  turned  into  the  Treasury. 

I  regret  that  the  account  books  containing  a  detailed  record  of  these 
expenditures  are  on  the  islands  and  not  available.     The  stubs  of  orders 
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issued  during  the  last  fiscal  year  were  transmitted  to  the  Department 
in  due  season,  as  were  also  the  orders  for  supplies. 

I  shall  be  pleased  to  amplify  this  statement  in  any  way  should  it  be 
desired. 

Very  truly,  yours,  W.  I.  Lembket, 

Agent  in  Charge  Seal  Islands, 


March  5,  1904. 
INTERIOR  DEPARTMENT  BUILDINGS. 
STATEMENT  OF  MB.  EDWAED  M.  DAWSON,  CHIEF  CLEBX. 

The  Chairman.  You  want  $10,000  "For  the  repairs  of  buildings, 
Interior  Department:  For  repairs  of  the  Interior  Department  and 
Pension  buildings  and  of  the  General  Post-OflBce  building  occupied  by 
the  Interior  Department,"  and  vou  had^that  much  last  year? 

Mr.  Dawson.  Yes,  sir;  that  is  our  present  appropriation. 

The  Chairman.  Is  that  sufficient? 

Mr.  Dawson.  It  is  not  sufficient.  We  had  to  call  upon  you  for  a 
deficiency  appropriation,  which  you  gave  us. 

The  Chairman.  That  is  all  you  asked  for? 

Mr  Dawson.  Yes,  sir. 

The  Chairman.  The  next  item  is,  "For  preservation  and  repair  of 
steam  heating  and  electric  lighting  plants  and  elevators,  buildings, 
Department  of  the  Interior,  $5,000? " 

Mr.  Dawson.  Until  within  the  past  year  we  have  been  paying  for 
pipes,  and  fittings,  and  elevator  ropes,  and  all  things  of  that  kind, 
relating  to  the  repair  and  presentation  of  the  heatmgf  and  lighting 
plants  and  elevators,  out  of  the  contingent  appropriation,  but  the 
Comptroller  decided  that  these  were  parts  of  the  Duildings  proper  and 
required  us  to  charge  such  expenses  up  to  "repairs  of  buildings,"  so 
that  we  ask  vou  to  give  us  a  specific  appropriation  for  these  repairs, 
otherwise,  if  we  are  to  charge  such  expenses  against  the  "repairs  of 
buildings,"  the  appropriation  will  not  be  sufficient. 

The  Chairman.  Dia  you  reduce  the  contingent  fund  to  that  extent? 

Mr.  Dawson.  No,  sir;  we  need  the  whole  amount  appropriated  for 
contingent  expenses.  The  price  of  fuel  particularly  is  so  much  higher 
than  heretofore,  for  one  thing.  We  are  paj^ing  for  our  fuel  about 
$7,000  more  than  we  did  last  year.  We  can  not  reduce  the  contingent 
expenses? 

The  Chairaian.  As  to  the  electric-lighting  plant,  can  not  you  buy 
this  light  a  good  deal  cheaper  than  j^ou  can  maKC  it  yourself? 

Mr.  Dawson.  I  can  not  tell  vou.     I  do  not  think  so. 

The  Chairman.  Do  any  of  tlie  public  buildings  in  the  District  buy 
their  lights 

Mr.  Dawson.  The  Treasury  Department  does.  We  pay  for  electric 
lighting  in  the  (jeological  Survo\'  building.  We  light  from  the  plant 
which  we  put  in  two  or  three  j^ears  a^o,  the  old  post-office,  the  Patent 
Office  building,  and  the  Pension  building,  and  mainly  with  the  exhaust 
steam  from  the  plant  we  heat  the  old  Post-Office  Department  building 
and  Patent  Office  building.  There  is  no  fire  now  in  the  Patent  Office 
building. 
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The  Chaibman.  Is  there  any  way  to  make  a  comparative  statement 
of  the  cost  of  lighting  the  Treasury  building  and  your  own  building 
so  as  to  show  the  difference  in  cost  of  maintaining  3'our  own  plant  and 
purchasing  light? 

Mr.  Dawson.  I  do  not  know  that  I  could  give  you  the  figures.  I 
may  be  able  to  get  the  statement  up,  and  if  so  I  will  be  glad  to  do  it. 
It  will  be  difficult  to  reach  any  exact  figures  for  the  reason  that  we 
heat  the  buildings  from  the  same  plant. 

The  Chairman.  I  wish  you  would  make  the  best  comparison  you 
can.  I  have  no  doubt  it  costs  us  more,  and  I  want  to  know  how  much 
more. 

Mr.  Dawson.  We  have  no  additional  force  growing  out  of  the  instal- 
lation of  our  electric-light  plant. 

The  Chairman.  But  take  the  cost  of  j^our  plant,  the  cost  of  fuel, 
the  cost  of  labor  and  repair,  and  figure  out  as  near  as  y^ou  can  what  it 
costs  per  light,  and  then  take  the  price  paid -for  light  in  the  Treasury 
building. 

Mr.  Dawson.  We  get  the  heating  and  lighting  from  the  same  plant. 

The  Chairman.  Then  it  would  be  pretty  hard  to  separate  the  two? 

Mr.  Dawson.  It  would  be  hard,  because  we  heat  those  two  large 
buildings  also. 

The  Chairman.  Can  not  you  get  along  with  less  than  $5,000  for  this 
item? 

Mr.  Dawson.  It  is  an  estimated  amount.  I  do  not  know  how  much 
it  will  cost,  because  this  is  the  first  year  that  we  have  asked  to  have  the 
item  put  in.     I  do  not  think  we  can  get  along  with  less. 

The  Chairman.  That  is  all. 


March  5,  1904. 
PUBLIC-LAND  SERVICE. 
STATEKSST  OF  MB.  JOHN  H.  FIMPLE,  ASSI8TAST  COMMISSIONEB. 

REGISTERS  AND   RECEIVERS. 

The  Chairman.  On  pagje  164  of  the  bill,  for  "Salaries  and  commis- 
sions of  registers  and  receivers,"  you  ask  for  $600,000,  atld  you  add  the 
word  "district,"  so  as  to  read  "registers of  district  land  offices?" 

Mr.  FiMPLE.  That  is  not  very  material.  Of  course  it  is  for  district 
land  offices,  and  that  is  the  reason  for  the  change. 

Mr.  Benton.  The  land  office  in  Washington  is  called  the  General 
Land  Office? 

Mr.  FiMPLE.  Yes,  sir. 

The  Chairman.  The  $600,000  paid  all  expenses  for  last  year,  or  will 
for  this  fiscal  year? 

Mr.  FiMPLE.  Yes,  sir;  the  appropriation  last  year  was  $600,000. 

The  Chairman.  Can  you  reduce  it  this  year? 

Mr.  FjMPLE.  We  are  not  able  to  reduce  it.  There  are  116  local  land 
offices — that  is,  232  registers  and  receivers— and,  as  explained  in  the 
note,  that  is  about  all  tlie  explanation  I  could  make. 

The  Chairman..  You  require  the  full  amoxmt? 

Mr.  FiMPLE.  There  was  actually  expended  last  year  $593,607.58. 

8  C  B 14 
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CONTINGENT  EXPENSES  OF  LAND  OFFICES. 

The  Chairman.  The  next  item  is,  "Contingent  expenses  of  land 
offices?" 

Mr.  FiMPLE.  Yes,  sir;  there  is  a  cbanee  in  language  there. 

The  Chairman.  VVhat  does  that  mean? 

Mr.  FiMPLE.  That  is  simply  to  make  it  applicable  to  the  commis- 
sioner or  assistant  commissioner  who  may  be  detailed  to  make 
examinations. 

The  Chairman.  What  is  your  trouble  now? 

Mr.  FiMPLE.  The  only  trouble  is  as  to  whether  the  assistant  com- 
missioner or  commissioner,  if  detailed,  would  come  within  the  mean- 
ing of  "clerks  detailed,"  that  is  all,  and  we  thought  that  language 
should  be  changed  so  that  there  would  be  no  question. 

The  Chairman.  Would  it  enlarge  your  powers  or  make  any  change 
in  the  powers  you  have  now? 

Mr.  TiMPLE.  No;  only  except  that  the  language  as  it  read  before 
was  confined  to  the  examination  of  books  and  to  the  opening  of  new 
land  offices  and  reservations.  Now,  as  a  matter  of  fact,  we  want  to 
investigate  the  management  of  the  district  offices,  not  simply  confine 
it  to  the  examination  of  the  books  in  opening  a  new  land  office,  when 
it  has  not  been  confined  to  that  in  actual  practice,  but  the  language  is 
apparently  confined  to  the  examining  of  books  in  opening  of  new  land 
offices.  It  is  just  as  essential,  in  fact,  more  so  frequently,  to  examine 
the  books  and  the  management  of  local  offices  already  established. 

The  Chairman.  You  do  that  now  ? 

Mr.  FiMPLE.  Yes,  sir;  in  practice,  but  the  language  ought  to  be 
broad  enough  to  cover  it  witaout  any  question. 

The  Chairman.  Then  this  language  would  not  authorize  you  to  do 
anything  you  are  not  doing  now  ? 

Mr.  Pimple.  Not  a  thing.  The  estimate  asked  for  is  1^225,000. 
We  asked  the  Department  for  $250,000,  but  it  was  cut  to  $225,000. 
As  a  matter  of  fact,  we  have  for  1904,  $250,000;  $200,000  is  the 
appropriation  and  $50,000  is  the  deficiency,  which  was  allowed  here 
recently. 

The  Chairman.  Who  cuts  these  estimates,  the  Secretary  of  the 
Interior? 

Mr.  FiMPLE.  Yes,  sir;  the  Secretary  of  the  Interior  cuts  the  esti- 
mates; but  in  this  instance  it  would  result  in  rendering  necessary  an 
additional  appropriation  in  the  deficiency  bill  if  the  service  is  to  be 
kept  up. 

The  Chairman.  You  expended  $250,000  last  vear? 

Mr.  FiMPLE.  We  have  $250,000  available  for  1904.  In  1903  we 
actually  expended  $230,946. 

The  Chairman.     Your  expenses  will  be  increased  this  year? 

Mr.  FiMPLE.  Our  expenses  are  increasing  because  of  the  increase 
in  business. 

The  Chairman.  What  is  the  increase  of  business? 

Mr.  FiMPLE.  I  have  not  a  detailed  statement.  I  made  it  to  the  com- 
mittee at  another  meeting  on  the  deficiency  bill.  I  think  the  actual 
increase  in  total  receipts  from  disposal  of  public  and  Indian  lands  dur- 
ing fiscal  year  1903,  over  those  of  1902,  was  something  over  $4,700,000. 

Before  we  leave  this  item  I  would  like  to  know  what  the  disposition 
of  the  committee  is,  as  the  chairman  told  me  when  he  considered  it 
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before  that  he  would  like  to  have  these  estimates  right  in  the  first 
place  and  not  have  them  in  the  deficiency  bill.  If  that  is  true,  that 
appropriation  for  contingent  expenses  should  be  $250,000. 

The  Chairman.  But  that  is  not  the  estimate. 

Mr.  Benton.  In  the  first  place,  who  prepares  the  estimates? 

Mr.  FiMPLE.  They  are  prepared  in  the  General  Land  Office,  and 
each  division  charged  with  particular  work  prepares  the  details,  and 
the  estimates  are  prepared  carefully  and  conscientiously.  There  is 
no  disposition  on  the  part  of  the  Commissioner  or  myself  to  over- 
estimate any  item;  it  is  simply  desired  to  meet  the  actual  necessities 
and  requirements  of  the  service. 

expenses  of  depositing  public  moneys. 

The  Chairman.  The  next  item  is,  "Expenses  of  depositing  public 
moneys?" 

Mr.  FiMPLE.  Yes,  sir;  that  is  the  same  proposition. 

The  Chairman.  The  expenses  for  the  last  year  were  $5,491.75,  and 
yet  the  estimate  is  only  $3,000. 

Mr.  FiMPLE.  We  submitted  the  estimate  for  $6,000.  The  Depart- 
ment cut  it  to  $3,000. 

Mr.  GiLLETT.  What  is  that  appropriation  for? 

Mr.  FiMPLE.  That  under  the  law  is  payable  to  the  express  com- 
pany under  contract  and  to  reimburse  receivers  for  expanses  incurred 
m  depositing  moneys  in  sections  of  the  country  not  covered  by  con- 
tract. We  nave  a  contract  with  the  United  States  Express  Com- 
pany covering  territory  east  of  the  Rocky  Mountains. 

The  Chairman.  That  is  for  expressing  the  money  to  the  Govern- 
ment's depositories^ 

Mr.  FiMPLE.  Yes,  sir;  and  it  is  simply  an  absolute  necessity,  gov- 
erned by  statutory  provision. 

SPECIAL  AGENTS  SERVICE. 

The  Chairman.  The  next  item  is,  '^  Depredations  on  public  timber, 
protecting  public  lands,  and  settlement  oi  claims  for  swamp  land  and 
swamp  land  indemnit3%  $250,000."  Is  this  the  item  they  seek  to 
transfer  to  the  Agricultural  Department? 

Mr.  FiMPLE.  No,  sir;  that  is  another  item.  This  pertains  to  the 
special  service  division,  which  has  charge  of  the  special  agents  in 
investigating  the  deprediations  upon  public  lands,  cutting  of  timber  in 
trespass,  and  protecting  the  public  domain  from  all  kinds  of  illegal  or 
fraudulent  entry  or  appropriation. 

The  Chairman.  This  appropriation  goes  to  pay  for  the  services  of 
the  force  employed  in  this  work? 

Mr.  FiMPLE.  Yes,  sir.  We  have  now  sixty-two  special  agents,  and 
it  is  wholl}^  inadequate  for  the  service. 

The  Chairman.  What  do  the  special  agents  get? 

Mr.  FiMPLE.  One  thousand  two  hundred  dollars  a  year. 

The  Chairman.  And  what  per  diem? 

Mr.  FiMPLE.  Three  dollars  a  day  in  lieu  of  subsistence. 

The  Chairman.  And  actual  traveling  expenses? 

Mr.  FiMPLE.  Yes,  sir;  actual  traveling  expenses.  They  are  men  of 
capacity  and,  as  a  inile,  some  of  them  have  some  knowledge  of  law,  and 
especially  land  law,  and  some  knowledge  of  surveying.     It  requires  a 
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man  of  good  parts  and  capacity.  We  have  116  local  land  offices 
throughout  the  country  and  we  can  not  cover  them  with  the  force,  as 
it  is  explained  in  the  note  accompanying  the  estimate  in  detail.  We 
can  not  cover  them  effectively  with  the  force  of  62  agents.  Commis- 
sioner Richards  is  particularly  anxious  about  this  one  item,  and  he 
would  like  the  appropriation  to  be  made  in  accordance  with  the  esti- 
mate, $250,000.  it  is  one  of  the  estimates*  that  was  not  cut  by  the 
Secretary.     The  Secretary  is  equally  anxious  about  it. 

The  Chairman.  Who  fixes  the  salar^^ — is  it  done  by  law? 

Mr.  FiMPLE.  No,  sir.  The  Commissioner  of  the  General  Land  Office, 
on  the  approval  of  the  Secretary  of  the  Interior,  has  the  right  to  fix 
salaries. 

The  Chairman..  What  is  the  intention  of  the  Secretary,  if  you  know, 
if  this  amount  were  allowed,  to  add  to  the  force  or  increase  salaries  i 

Mr.  FiMPLE.  The  office  feels  that  it  ought  to  have  nearly  one-third 
more  agents  than  it  has  to  do  this  business.  There  are  about  17,000 
entries  that  are  held  up  for  investigation  under  charges  of  fraud  in 
various  forms  and  that  makes  public  complaint.  We  have  constant 
complaint  by  the  entryman  and  other  parties  in  interest  who  want  to 
ascertain  wfiy  they  can  not  get  action  on  their  claims.  It  is  for  the 
reason  that  we  have  such  a  large  acreage  of  the  public  domain  and 
only  62  agents. 

Mr.  GiLLETT.  Whv  does  the  failure  to  increase  the  appropriations 
under  this  section  delay  claims? 

Mr.  FiMPLE.  Suppose  it  is  reported  here  that  a  large  number  of 
homestead  entries  were  made  in  the  interest  of  some  cattle  company, 
or  other  company,  or  a  large  number  of  timber  claims  were  taken  up 
in  the  interest  of  a  lumber  company;  all  these  entries  and  claims  must 
be  suspended  until  the  special  agent  can  find  time  to  make  proper 
investigation  and  report,  and  in  the  event  a  hearing  is  subsequently 
ordered  such  agent  must  take  charge  thereof  and  conduct  the  same  on 
behalf  of  the  Government  before  the  local  land  office. 

Mr.  GiLLETT.  Does  this  come  under  them  ? 

Mr.  FiMPLE.  Yes,  sir;  we  have  collected  from  timl)er  trespassers 
within  the  last  fiscal  year  j>194:,4:34  through  these  very  agents. 

The  Chairman.  Then  vou  got  back  more  than  they  cost? 

Mr.  FiMPLE.  Practically  as  much  as  they  cost;  so  that  if  we  had  a 
stronger  force  we  would  get  more,  because  we  do  not  reach  it  all  for 
the  simple  reason  that  we  have  not  the  force  to  do  it  with. 

Mr.  Benton.  Is  any  of  the  land  on  sale  for  entry — any  of  the  public 
land? 

Mr.  FiMPLE.  No;  not  at  private  sale,  outside  of  the  State  of  Mis- 
souri. 

PROTECTION   AND  ADMINISTRATION   OF  FOREST  RESERVES. 

The  Chairman.  If  there  are  no  further  questions  we  will  go  to  the 
next  item,  ''For  protection  and  administration  of  forest  reserves." 
Is  that  the  one  you  want  to  transfer? 

Mr.  Fi3iPLE.  Yes,  sir;  that  is  the  one  on  which  there  is  pending 
legislation  to  transfer.     I  think  it  ought  to  be  transferred. 

Mr.  Benton.  Whereto? 

Mr.  FiMPLE.  To  the  Forestry  Bureau  of  the.  Agricultural  Depart- 
ment.    I  believe  the  Bureau  that  has  the  forestry  business  in  Imnd, 
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and  has  a  technical  knowledge  of  it,  and  is  well  skilled  in  the  forestry 
business,  is  the  proper  Bureau  also  to  administer  the  forestry. 

Mr.  GiLLETT.  That  is  not  in  this  bill? 

Mr.  FiMPLE.  No;  not  in  this  bill. 

The  Chairman.  Go  right  ahead  now,  Mr.  Commissioner. 

Mr.  FiMPLE.  Touching  the  appropriation,  the  estimate  we  originally 
asked  for  the  coming  year  was  $500,000,  and  that  was  cut  down  by  the 
Secretary  to  $400,000.  We  had,  appropriated  last  year,  $375,000. 
Now,  there  has  been  expended  out  of  the  current  year's  appropriation, 
up  to  December  31,  $194,689.05. 

The  CHAIRMAN.  Why  can  they  administer  this  better  than  you  can? 

Mr.  FiMPLE.  Well,  for  this  reaasori:  I  think  that  as  a  primary  propo- 
sition the  bureau  that  has  the  skilled  force,  with  a  skilled  knowledge  of 
forestry,  is  better  prepared  to  know  what  is  best  to  be  done  to  protect 
the  forests.  For  mstance,  in  cutting  timber  we  make  timber  sales  all 
over  the  forest  reserves.  You  send  an  ordinaiy  citizen  into  the  forest 
and  tell  him  what  timber  to  cut.  He  will  not  have  it  cut  with  that 
discretion  and  discrimination  which  a  man  well  skilled  in  forestry  will 
display,  and  he  will  not  know  how  to  have  it  done  as  well.  We  pay 
the  forest  rangers  $60,  $75,  and  $90  per  month,  and  it  is  difficult  to  get 
men  out  in  the  western  country  to  work  at  that  price;  that  is,  wno 
are  very  much  skilled,  and  have  any  technical  knowledge  of  forestry, 
or  very  much  practical  knowledge  of  it.  In  taking  care  of  fires  the 
same  statement  applies. 

The  Chairman.  Could  the  Forestry  Bureau  do  it  better  than  you 
could? 

Mr.  FiMPLE.  That  Bureau  would  find  it  difficult  to  get  competent 
men  for  rangers  at  that  price  too,  but  the  Forestry  Bureau  is  sup- 
p>osed  to  have  nearly  all  the  men  who  are  best  equipped  and  skilled  m 
the  knowledge  of  forestry  in  this  country.  I  think  Mr.  Gifford  Pinchot 
himself  is  one  of  the  best  posted  men  in  this  country  on  the  forestry 
business. 

Mr.  GiLLETT.  And  he -has  a  very  expert  force. 

Mr.  FiMPLE.  Of  course  he  is  not  paying  this  force  such  prices  as  the 
rangers  receive,  but  if  the  transfers  were  made  the  rangers  could  be 
placed  largely  under  the  direction  of  such  men,  and  1  believe  the  For- 
estry Bureau  could  render  the  administration  of  the  reserves  more 
effective  by  reason  of  the  fact  that  its  force  has  a  better  knowledge 
of  forestry  and  its  requirements. 

Another  thing,  there  is  much  divided  responsibility.  We  hav^e  no 
available  force  in  the  General  Land  Office  that  we  can  send  out  into 
the  field  to  examine  a  tract  of  country,  to  know  whether  or  not  we 
shall  take  it  within  the  forest  reserves.  Under  the  present  practice 
the  Forestry  Bureau  of  the  Agricultural  Department  makes  the  exami- 
nation in  the  field,  makes  a  report  to  the  Secretary,  and  the  Secretary 
refers  it  to  the  General  Land  Office.  Our  office  reports  how  much  of 
that  area  is  held  in  private  ownership,  and  what  the  status  of  the  title 
is;  but  we  have  no  available  force  to  send  to  the  field  to  tell  whether 
or  not  this  or  that  particular  countrv  should  be  in  the  reserve. 

One  of  two  things  is  essential,  I  tnink,  if  we  are  to  have  any  effect- 
ive management  of  the  forest  reserves,  and  that  is  either  transfer  to 
the  Foresty  Bureau  this  service  or  else  we  must  be  provided  with  an 
available  force  to  send  into  the  field  and  make  our  own  examination 
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and  make  our  recommendations,  based  upon  intelligent  examinations 
made  by  our  own  force. 

The  Chairman.  So,  on  the  whole,  you  believe  it  should  be  transferred  ? 

Mr.  FiMPLE.  I  do,  indeed. 

EXPENSES  OF  HEARINGS  IN  LAND  ENTRIES. 

The  Chairman.  Go  to  the  next  item,  "  Expenses  of  hearings  in  land 
entries. "    You  there  ask  for  the  same  amount  you  have  had  heretofore  ? 

Mr.  FiMPLE.  Yes;  we  ask  for  $9,000,  and'  it  is  not  enough.  We 
have  a  deficiency  this  year  of  $6,000,  making  $14,000.  That  is  a  mat- 
ter that  is  urgent.     That  is  one  of  the  necessities. 

The  Chairman.     You  had  a  deficiency  this  year? 

Mr.  FiMPLE.  Yes,  sir;  of  $5,000. 

REPRODUCING  PLATS  OF  SURVEYS. 

The  Chairman.  The  next  item  is  ''Reproducing  plats  of  sun^eys, 
$2,500."    Is  that  necessary  ? 

Mr.  FiMPLE.  It  is,  indeed.  We  have  to  prepare  them  for  our  own 
oflice,  and  also  for  use  of  local  land  offices  and  others. 

EXAMINATIONS  OF  DESERT  LANDS. 

The  Chairman.  The  next  is  ''Examinations  of  desert  lands,  $1,000." 
Do  you  expend  that  money? 

Mr.  FiMPLE.  It  has  not  all  been  expended.  That  has  been  expended 
under  the  direction  of  the  Secretar}'  for  examination  of  the  lands  that 
are  selected  under  the  Carey  Act;  and  that  appropriation,  I  think,  will 
be  necessary. 

TRANSCRIPTS  OF   RECORDS  AND  PLATS. 

The  Chairman.  The  next  item  is:  "Transc'ripts  of  records  and  plats. 
General  Land  Office,"  $10,000. 

Mr.  FiMPLE.  There  is  somewhat  of  a  change  in  the  language  there. 
We  use  the  word  "persons"  instead  of  "copyists."  "Copyists"  lias 
a  technical  meaning  and  applies  to  a  certain  class  of  clerks,  and  the 
Civil  Service  Commission  has  been  raising  some  question  because  the 
word  '^copyists"  was  used. 

The  Chairman.  And  j^ou  want  them  called  "persons?" 

Mr.  FiMPLE.  Yes,  sir. 

The  Chairman.  And  you  need  $18,720  to  keep  them  all  going? 

Mr.  FiMPLE.  Yes,  sir;  that  is  covered  in  a  letter  which  the  Commis- 
sioner has  written  under  date  of  December  31,  and  that  gives  as  full 
an  explanation  as  I  could  hope  to  make. 

SURVEYING   THE   PUBLIC   LANDS. 

The  Chairman.  "Surveying  the  public  lands;"  you  have  that  under 
your  jurisdiction? 

Mr.  FiMPLE.  Yes,  sir.  There  is  one  change  there,  on  the  first  page, 
to  cut  out  some  language  referring  to  acts;  and  in  the  estimate  the 
language  is  eliminated  for  the  reason  that  that  applies  to  a  grant  to 
Minnesota  for  educational  purposes,  the  survey  or  which  has  been 
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provided  for  by  allotments  from  former  appropriations.  There  is  no 
reason  why  that  language  should  now  stay  in. 

The  Chairman.  Ckn  you  not  reduce  the  item  on  that  account? 

Mr.  FiMPLE.  I  do  not  see  how  we  could. 

The  Chairman.  Now,  as  to  the  "Office  examination  of  surveying 
returns,"  in  italics,  on  page  176.     What  of  that? 

Mr.  FiMPLE.  That  means  this:  We  have  12  examiners  of  surveys  in 
the  field,  and  they  are  practical  surveyors,  having  expert  knowledge. 
There  are  three  or  four  of  these  men  whom  we  could  utilize  in  3ie 
winter  when  the  conditions  in  the  field  are  such  that  they  can  not  exam- 
ine in  the  field.  They  could  be  utilized  during  that  time  in  the  office, 
and  we  would  like  that  language  to  be  insei1;ed  for  that  purpose, 
because  they  are  highly  skill^  in  technical  knowledge  of  reading  the 
field  notes,  and  I  thin^  their  service  would  be  of  benefit  and  would  not 
require  any  additional  appropriation. 

UiLLETT.  WTiat  do  they  do  now  in  the  winter? 

Mr.  FiMPLE.  They  examine  surveys  in  the  field,  but  there  are  cer- 
tain times  during  the  winter  season  when,  by  reason  of  climatic  con- 
ditions, they  can  not  work  in  the  field.  They  are  the  very  best  possi- 
ble men  to  examine  field  notes  in  the  office,  and  in  the  winter  time 
these  returns  become  congested  in  the  office,  resulting  from  the  work 
done  by  the  force  of  examiners  during  the  open  season. 

Mr.  GiLLETT.  Are  they  doing  anything  in  the  winter? 

Mr.  FiMPLE.  Some  of  them  are  not  able  to  work  all  the  year  around 
by  reason  of  climatic  conditions  in  the  field. 

Mr.  GiLLETT.  But  they  would  get  paid  just  the  same,  would  they  not? 

Mr.  FiMPLE.  No;  they  do  not. 

Mr.  GiLLETT.  Then,  this  does  mean  some  additional  pay? 

Mr.  FiMPLE.  I  mean  it  is  not  such  an  increase  as  would  require  an}^ 
particular  increase  in  the  appropriation. 

Mr.  GiLLETT.  You  mean  it  is  so  small,  comparatively? 

Mr.  FiMPLE.  Yes,  sir. 

Mr.  GiLLETT.  How  are  they  paid? 

Mr.  FiMPLE.  Per  diem. 

Mr.  GiLLETT.  In  other  words,  it  means  that  they  have  that  per  diem 
now  only  a  part  of  the  year,  but  would  have  it  all  the  year  if  you 
transferred  them  to  the  office? 

Mr.  FiMPLE.  Yes,  sir;  but  it  would  be  only  applicable  to  three  or 
four  men  that  would  be  assigned  on  that  work. 

Mr.  GiLLETT.  How  many  of  them  are  there? 

Mr.  FiMPLE.  About  12. "  Our  purpose  was  to  utilize  three  or  four 
of  them  in  the  winter  while  the  office  was  congested  with  field  notes. 

Mr.  Benton.  You  would  put  them  on  the  list,  too,  where  they 
would  receive  the  thirty  days^  leave  of  absence? 

Mr.  F131PLE.  We  are  not  asking  that  that  be  done  with  those,  but 
we  are  asking  that  in  the  case  of  the  transcribers,  mentioned  before. 
We  are  asking  that  they  get  $60  a  month.  They  are  transcribers  who 
have  been  in  the  office  for  a  number  of  j^ears  and  are  doing  eflFective 
work.  The  ordinary  laborer  that  does  heavy  labor  around  the  office 
gets  practicallv  as  much  as  these  people  do  who  are  skilled  in  copying, 
and  1  think  they  ought  to  have  the  increased  price.  It  is  not  very 
much  of  an  increase.  It  would  give  them  the  annual  leave.  It  would 
make  it  available  for  them. 
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SUBVBY  OF  PRIVATE  LAND  CLAIMS. 

Mr.  GiLLETT.  Is  there  anything  on  the  next  item,  ''For  survey  of 
private  land  claims?" 

Mr.  FiMfLE.  We  are  simpljr  asking  the  same  as  heretofore.  In  the 
matter  of  the  private  land  claims  we  are  asking  for  $10,000. 

The  Chairman.  Do  you  need  that  money  ? 

Mr.  FiMPLE.  We  do. 

The  Chairman.  How  long  is  that  going  to  work — the  private  land 
claims? 

Mr.  FiMPLE.  Well,  I  do  not  know,  Mr.  Hemenway. 

The  Chairman.  Your  court  runs  out  July  1  ? 

Mr.  FiMPLE.  Yes;  but  they  have  been  extended  once  or  twice,  have 
they  not?     I  do  not  know  whether  they  will  quit  it  now  or  not. 

The  Chairman.  I  wish  you  would  investigate  and  write  me  about 
that.  If  they  go  out  on  July  1,  what  would  you  do  with  this  money  ? 
It  seems  to  me  that  that  item  ought  to  go  out.  Write  us  and  let  us 
know  about  it. 

Department  of  the  Interior, 

WaahingUm^  March  9,  190Ji^ 
Hon.  James  A.  Hemenway, 

CJuiirman  Committer  on  Appi*opriutions^ 

Home  of  Representatives, 
Sir:  I  have  the  honor  to  submit  herewith,  a  recommendation  from 
the  Commissioner  of  the  General  Land  Office,  providing  that,  in  the 
event  of  the  refusal  of  Cong^ress  to  appropriate  the  estimated  sum  of 
$6,000  for  the  survey  of  private  land  claims  and  the  extension  of  the 
life  of  the  Court  of  Private  Land  Claims,  the  following  clause  be 
inserted  in  the  sundry  civil  bill  appropriating  for  the  surveys  and 
resurveys  of  public  lands,  to  wit:  ' 

Promded  further.  That  all  the  powers  now  exercised  by  the  Court  of  Private  Land 
Claims  in  the  approval  of  surveys  executed  under  its  decrees  of  confirmation  shall 
be  conferred  upon  and  exercised  by  the  Commissioner  of  the  General  Land  OflSce 
from  and  after  the  thirtieth  day  of  June,  nineteen  hundred  and  four. 

The  recommendation  as  made  by  the  Commissioner  meets  with  my 
approval,  and  is  herew^ith  submitted  to  the  Committee  on  Appropria- 
tions of  the  House  of  Representatives  for  appropriate  action. 
Respectfully, 

E.  A.  HiTCttcocK,  Secretary. 


Department  of  the  Interior, 

General  Land  Office, 
WashingUm^  Z>.  C,  March  P,  190i. 
The  Secretary  of  the  Interior. 

Sir:  I  have  the  honor  to  recommend  that  the  Committee  on  Appro- 
priations of  the  House  of  Representatives,  in  response  to  a  verbal 
inquiry  as  to  the  estimate  of  $6,000  for  the  survey  of  private  land 
claims  for  the  year  ending  June  30,  1905,  made  by  this  Office,  be 
informed  that  the  estimate  was  based  on  the  possible  extension  of  the 
life  of  the  Court  of  Private  Land  Claims  for  another  year,  as  has 
heretofore  repeatedly  been  made. 
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I  have  also  to  recommend  that  provision  be  made  for  the  approval 
by  the  Commissioner  of  the  General  Land  Office  of  such  claims  as  will 
be  pending  at  the  date  of  July  1,  1904,  surveys  having  been  made 
und!er  decrees  and  the  approval  of  the  court  not  being  possible  owing 
to  statutory  disbandment. 

I  recommend  the  following  words  to  be  inserted  after  the  item  in 
the  sundry  civil  bill  appropriating  for  the  surveys  and  resurveys  of 
public  lands: 

Provided  furthery  ThAt  all  the  powers  now  exercised  by  the  Court  of  Private  Land 
Claims  in  the  approval  of  sarveys  execute<l  under  its  decrees  of  confirmation  shall 
be  conferred  upon  and  exercised  by  the  Commissioner  of  the  General  Land  Office 
from  and  after  the  thirtieth  day  of  June,  nineteen  hundred  and  four. 

Very  respectfully, 

W.  A.  Richards,  Commission) er, 

WEST  BOUNDARY  OF  SOUTH  DAKOTA,  ETC. 

The  Chairman.  Now,  you  want  to  provide  for  the  reestablishnient  of 
the  west  boundary  of  South  Dakota,  in  a  document  here.  It  is  a  bill. 
Is  it  the  practice  of  the  Government  to  determine  the  lines  between 
States? 

Mr.  FiMPLE.  Yes,  sir;  for  the  purpose  of  re-marking  the  line. 

The  Chairman.  That  is  not  done  in  any  of  the  other  States,  is  it  J 

Mr.  FiMPLE.  Yes;  we  have  a  question  of  boundary  line  between 
Coloi-ado,  New  Mexico,  and  Oklahoma. 

Mr.  (jriLLETT.  Why  should  the  United  States  do  it? 

Mr.  FiMPLE.  It  was  run  originally  by  the  United  States,  and  I  sup- 
pose it  was  claimed  that  if  there  was  any  error  in  it  the  United  States 
ought  to  correct  it.  . 

The  Chairman.  Who  owns  the  adjacent  land  on  each  side? 

Mr.  FiMPLE.  I  do  not  know  in  the  particular  case  you  speak  of. 

The  Chairman.  The  document  asks  for  an  appropriation  to  provide 
for  the  reestablishment  of  the  west  boundary  line  in  the  State  of  South 
Dakota,  and  the  States  of  Wyoming  and  Montana. 

Mr.  FiMPLE.  Evidently  a  large  part  of  it  is  public  land  between 
those  States. 

The  Chairman.  Will  j'ou  make  a  note  of  it  and  write  us  and  tell  us 
about  that? 

Mr.  FiMPLE.  What  is  the  date  of  that  letter? 

The  Chairman.  It  is  a  bill,  referred  to  this  committee — House  bill 
5670,  introduced  by  Martin,  of  South  Dakota. 

Mr.  Courts,  the  clerk.  There  are  a  number  of  papers  here  from  Mr. 
Martin  in  connection  with  that  bill. 

The  Chairman.  Well,  maybe  we  have  enough  information  here 
already. 

Mr.  GiLLETT.  When  an  original  boundary  line  is  made  out  between 
States,  I  suppose,  of  course,  some  monuments  are  put  up,  temporarily 
or  otherwise,  but  of  course  there  is  some  record  made  by  latitude  ancl 
longitude  to  determine  it,  so  that  all  that  is  now  required  is  to  refer  to 
those  old  records  and  for  the  surveyor  to  run  the  lines  according  to 
them,  is  it  not? 

Mr.  FiMPLE.  Yes;  but  the  question  is  frequently  in  dispute  as  to 
where  that  line  runs. 

Mr.  GiLLETT.  But  two  good  survevors  have  got  to  agree? 

Mr.  FiMPLE.  They  do  not  always  ao  it. 
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Mr.  GiLLETT.  Suppose  the  Government  would  run  it;  that  would 
settle  it,  I  suppose? 

Mr.  FiMPLE.  From  their  resurvey,  if  they  can  find  there  was  error 
in  the  orignal  location  of  the  line,  1  suppose  it  would. 

Mr.  GiLLETT.  1  understand  the  original  location  of  the  line  is  gone 
and  the  monuments  have  disappeared. 

Mr.  FiMPLE.  Then  that  would  be  to  replace  the  monuments  or  run 
the  line  again  according  to  the  original  survey. 

Mr.  GiLLETT.  One  surveyor  could  do  it  just  as  well  as  another — the 
State  surveyor  as  well  as  tne  Government  surveyor?  And  it  would 
be  just  as  valid? 

Mr.  FiMPLE.  I  do  not  know  that  it  would,  in  so  far  as  it  affects 
public  land. 

The  Chairman.  Take  this  bill  and  ascertain  for  us  who  owns  the 
land — whether  the  Government  or  a  State. 

Mr.  GiLLETT.  And  if  you  get  any  light  on  that  question  of  mine,  I 
would  be  glad. 

Mr.  FiMPLE.  All  right,  sir. 

Department  of  the  Interior, 

Washrngtorij  March  5,  iSO^. 
The  Chairman  of  the  Committee  of  Appropriations, 

House  of  Represeixtatvoes. 
Sir:  I  have  the  honor  to  inclose  a  copy  of  a  letter  of  the  9th  instant 
from  the  Commissioner  of  the  General  Land  Office,  making  explana- 
tions as  to  the  necessity  for  the  establishment  of  the  west  boundary  of 
South  Dakota  as  provided  in  H.  R.  5670,  in  response  to  verbal  requests 
of  members  of  the  subcommittee. 

Very  respectfully,  E.  A.  Hitchcock, 

Seci'etary, 


Department  of  the  Interior, 

General  Land  Office, 
Was/nngton,  D.  C,  March  9,  190^. 
The  Secretary  of  the  Interior. 

Sir:  I  beg  to  submit  through  your  Department,  in  compliance  with 
the  verbal  request  of  members  of  the  subcommittee  of  the  Committee 
on  Appropriations,  House  of  Representatives,  certain  information  rel- 
ative to  the  status  of  the  lands  bordering  on  the  boundary  line  between 
the  States  of  Montana  and  Wyoming  on  one  wide  and  South  Dakota  on 
the  other  side.  This  information  is  desired  by  the  committee  in  con- 
nection with  its  consideration  of  H.  R.  6670,  providing  for  the  estab- 
lishment of  the  west  boundary  line  of  the  State  of  South  Dakota.  In 
the  statements  below,  the  tracts  referred  to  are  tracts  containing  4(> 
acres  or  less. 

In  South  Dakota  there  are,  bordering  on  this  line,  626  tracts  which 
have  not  been  entered  or  otherwise  appropriated,  76  which  have  been 
entered,  and  192  others  which  are  included  within  the  Black  Hills 
Forest  Reserve,  and  the  lands  on  the  other  side  of  this  boundar}^  line, 
in  the  States  of  Wyoming  and  Montana,  can  be  safely  accepted  as 
being  approximately  in  the  same  condition. 

^  nile  these  figures  have  been  hurriedly  compiled  and  may  be  only 


SUNDRY    CIVIL    BILL.  219 

approximately  correct,  yet  it  is  believed  that  they  give  a  fair  repre- 
sentation of  the  status  of  the  lands  mentioned.  It  should  also  be 
remembered  in  this  connection  that  these  tracts  do  not  include  all  of 
the  lands  bordering  on  this  line,  since  some  of  the  lands  so  situated 
have  not  yet  been  surveyed  and,  qt  course,  could  not  be  entered  except 
under  the  desert-land  law  and  it  is  not  believed  that  any  considerable 
number,  if  any,  have  been  so  entered. 

The  bill  referred  to  formed  the  subject  of  a  report  by  this  OflSce 
January  18  last,  and  in  its  consideration  the  fact  should  be  kept  in 
mind  that  the  primary  object  of  this  bill  is  the  remarking  of  a  boundary 
already  fixed  between  these  States  rather  than  the  reesteblishment  of  a 
boundary  concerning  which  there  is  a  dispute.  So  far  as  this  OflSce 
is  informed,  there  is  no  dispute  as  to  the  location  of  the  boundary  of 
these  States,  and  the  primary  object  is  the  remarking  and  not  the  rees- 
tablishment  of  a  boundary.  The  boundary,  when  originally  estab- 
lished, was  marked  with  wooden  posts.  This  marking  has,  by  lapse 
of  time,  become  obliterated;  and  while  the  boundary  has  a  fixed  and 
definite  location,  it  is,  as  this  OflBce  is  informed,  in  many  instances  diffi- 
cult to  retrace  it  because  the  monuments  are  missing.  In  order  to 
relieve  this  embarrassment  this  bill  has  been  introduced  for  the  pur- 
pose of  havinff  permanent  monuments  erected  along  this  line. 

A  bill  similar  to  this,  providing  for  the  marking  of  the  boundary 
between  Idaho  and  Montana,  became  a  law  March  3, 1903  (32  Stat.  L., 
1117). 

Very  respectfully,  W.  A.  Richards, 

Co7nm!sstaner. 

UNITED  STATES  GEOLOGICAL  SURVEY. 

8TATEMEST  OF  MB.  CHARLES  D.  WALCOTT,  DIEECTOB. 

OFFICE   OF  THE   DIRECTOR. 

The  Chairman.  Mr.  Director,  the  first  item,  on  page  179,  is  for 
"  OflBce  of  the  Director  of  the  Geological  Survey,  $32,740."  I  see  no 
change  there. 

Mr.  Walcott.  No,  sir. 

The  Chairman.  Do  you  want  that  just  as  it  is? 

Mr.  Walcott.  Yes,  sir.     I  should  like  to  have  that  retained. 

The  Chairman.  Could  vou  make  any  reduction? 

Mr.  Walcott.  Well,  Mr.  Chairman,  that  is  the  appropriation  which 
I  think  was  made  in  1882  for  the  oflSce  force  of  the  Survey,  and  I  do 
not  think  it  has  been  materiallj'  changed  since.  It  provides  for  a  por- 
tion of  the  oflSce  force. 

The  Chairman.  The  next  item  is  for  scientific  assistants  of  the 
Geological  Survey.     I  see  no  change  in  that. 

Mr.  Walcott.  That  is  the  same  as  has  been  in  force  for  many  years. 

The  Chairman.  For  general  expenses  of  the  Geological  Survey — that 
is  the  same? 

Mr.  Walcott.  Yes,  sir. 

Mr.  GiLLETT.  What  would  happen  if  you  dropped  those  two  paleon- 
tologists? 

Mr.  W^ALCOTT.  Well,  the  work  of  the  paleontologists  is  supplemental 
to  that  of  the  geologists.    I  can  give  you  a  statement  of  fheir  special 
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work  if  you  wish  it.  But  it  simply  means  that  if  these  people  were 
dropped  out  1  would  try  to  provide  in  some  way  to  have  tliat  work 
done  otherwise. 

TOPOGRAPHICAL    SURVEYS. 

The  Chairman.  The  next  item  is  for  topographical  surveys.  Can 
you  reduce  that,  Mr.  Director? 

Mr.  Walcott.  Mr.  Chairman,  the  pressure  for  that  work,  both  in 
cooperation  with  States  and  from  locjuities,  is  so  great  that  I  should 
say  that  instead  of  reducing,  I  would  increase  it,  if  there  was  an  oppor- 
tunity^ to  increase  it. 

geological  surveys. 

The  Chairman.  The  next  item  is,  "For  geological  survevs  in  the 
various  portions  of  the  United  States,"  $200,000.  You  had  $150,000 
last  time? 

Mr.  Walcott.  Yes;  the  object  of  asking  for  that  increase  is  the 
extension  of  geological  mapping  of  various  parts  of  the  country,  and 
the  extension  of  geological  reconnoissances. 

The  objects  of  increase  are  as  follows: 

{a)  Extension  of  geolc^c  mapping  in  various  parts  of  the  country,  particu- 
larly those  containing  important  mineral  deposits * $15, 000 

(6)  Extension  of  geologic  reconnoissance  over  large  districts  in  the  West, 
concerning  the  geology  and  mineral  wealth  of  which  little  or  nothing 
is  known 10, 000 

(c)  Investi^tion  of  additional  mining  districts,  gold,  silver,  and  copper 10, 000 

(d)  Extension  of  systematic  field  examination  of  the  fuel  resources  of  the 

United  States,  coal,  oil,  and  gas 8, 000 

{e)  Extension  of  investigation  of  the  iron  ores  of  the  United  States 7, 000 

Total 50,000 

The  reasons  for  increase  are: 

(a)  With  the  increased  activity  in  all  branches  of  the  raining  indus- 
try, evidenced  by  the  rapid  increase  in  mineral  production,  the  demands 
for  geologic  surveys  in  various  parts  of  the  country  have  become 
more  numerous  and  more  urgent.  With  the  present  appropriation 
for  this  work  it  is  impossible  to  meet  even  the  most  urgent  of  these 
demands.  The  areal  geologic  work  of  the  Survey  is  making  steady 
progress;  but  it  should  in  every  region  precede  development  of  the 
mineral  resources,  and  this  will  not  be  possible  unless  the  appropria- 
tion for  the  purpose  is  increased. 

(b)  The  Survey  does  not  aim  to  do  the  work  of  the  prospector,  but 
a  geologic  reconnaissance  of  a  little-known  region  is  an  essential  pre- 
requisite for  economical  prospecting.  There  remain  in  the  West  large 
areas  concerning  which  practically  nothing  is  known  in  respect  to  the 
character  and  distribution  of  their  geologic  formations. 

(c)  The  thorough  investigation  of  mining  districts  involves  heavy 
expenditures,  and  with  the  present  appropriation  only  a  few  can  be 
taken  up  each  year.  Many  districts  which  hav^e  equal  claims  with 
those  investigated  have  been  and  must  continue  to  be  neglected  unless 
the  appropriation  is  increased. 

(d)  The  largest  factor  in  the  industrial  world  is  fuel.  The  entire 
industrial  development  of  the  country  depends  upon  the  fuel  supply, 
and  the  men  engaged  in  this  development  demand  fuller  information 
concerning  the  location  and  character  of  the  fuel  resources  than  is  at 
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present  available  or  can  be  obtained  within  a  reasonable  time  by  the 
means  now  at  hand. 

(e)  The  United  States  produces  one-third  of  the  world's  output  of 
iron,  and  to  retain  its  supremacy  over  every  other  country  the  deposits 
of  iron  ore  must  be  systematically  investigated  as  a  basis  for  econom- 
ical development.  In  the  Lake  Superior  region,  which  produces  more 
than  25,000,000  tons  a  year  and  in  which  development  is  entirely 
dependent  on  geologic  exploration,  the  Survey  is  able  to  expend  only 
about  $5,000  a  3'ear.  Double  this  amount  might  be  spent  in  this  region 
with  the  greatest  advantage  to  the  iron  industry. 

Mr.  GiLLETT.  To  spend  it  you  will  increase  your  force? 

Mr.  Walcott.  It  is  almost  entirely  to  be  used  in  the  employment 
of  skilled  geologists  in  doing  economic  work,  and  partly  in  the  field 
expenses  of  those  men.  The  other  day  a  bill  was  introduced  by  a 
member  from  northeastern  Texas,  where  they  have  a  large  iron  field 
of  which  very  little  is  known.  They  think  it  is  of  considerable  value. 
A  few  places  are  being  opened  up.  I  should  like  to  have  that  fully 
investigated  and  mapped,  so  as  to  form  a  foundation  for  future 
operations. 

The  iron  resources  of  the  country,  as  we  know  now,  are  very  largely 
under  the  control  of  the  United  States  Steel  Corporation  in  the  Lake 
Superior  region  and  in  the  Appalachian  areas.  We  have  considerable 
bodies  of  iron,  like  those  in  Texas  and  also  in  Utah,  of  which  very  little 
is  known.  They  are  known  as  refractory  ores.  As  soon  as  the  richer 
and  more  easily  worked  ores  are  exhausted  these  refractory  ores  will 
come  into  the  market.  At  the  present  time  the  ores  of  England  and 
Germany  are  of  that  type.  They  have  nothing  to  compare  with  our 
Lake  Superior  ores. 

It  is  our  desire  to  anticipate,  as  far  as  we  can,  the  demand  for  that 
class  of  ores,  and  have  the  areal  geology  and,  as  far  as  possible,  the 
areas  that  contain  the  valuable  ores  of  that  type,  worked  up  and  pub- 
lished. I  think,  Mr.  Chairman,  some  of  the  most  valuable  wori:  we 
can  do  is  in  the  line  of  economic  geologic  work.  I  have  here  a  few 
folios  [exhibiting  same]  showing  the  varied  character  of  the  work. 

We  do  not  consider  the  ores  of  South  Dakota,  except  the  country 
around  the  Black  Hills  where  we  have  done  work,  as  of  great  value. 
But  there  is  the  artesian-water  problem.  This  map  [indicating  on 
folio]  shows  within  an  area  of  900  square  miles  the  depth  to  artesian 
water  in  the  various  formations  and  where  you  would  probably  find  it. 
In  some  cases  wells  must  go  down  300  feet,  and  in  some  cases  2,000 
feet  or  more. 

Mr.  Benton.  What  do  they  utilize  it  for  when  they  get  it? 

Mr.  Walcott.  Mostly  as  centers  for  watering  stock.  In  those  large 
areas  where  there  is  no  running  water,  if  you  find  a  small  spring  or 
sink  an  artesian  well  yoii  can  develop  the  grazing  industry  around  it. 

The  Chaibman.  Right  in  that  connection,  Mr.  Director,  does  the 
law  require  that  you  set  aside  certain  numbers  of  these  charts  for  each 
member  of  Congress? 

Mr.  Walcott.  The  present  law  sets  aside  two  copies  for  each  mem- 
ber of  Congress. 

The  Chairman.  That  is  the  law,  is  it? 

Mr.  Walcott.  That  is  the  current  law. 

The  Chairman.  But  can  you  not  modifj^  that?  What  I  was  going 
to  suggest  was  whether  there  could  not  be  some  way  devised  bj'  which 
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that  could  be  changed,  and  let  them  all  stay  in  your  office,  and  then  be 
sent  to  the  people  who  really^  need  them.  If  we  had  a  chart,  for 
example,  which  aflFects  our  neighborhood  particularly,  we  would  want 
it,  and  the  other  people  would  not;  so  that  in  that  way  we  throw  away 
these  valuable  charts,  hundreds  of  them,  because  we  are  not  interested 
in  those  that  do  not  apply  to  our  own  neighborhoods. 

Mr.  GiLLETT.  Oh,  nof  we  can  take  all  our  charts  in  our  State. 

Mr.  Walcott.  Recently,  in  writing  to  inform  Members  and  Senators 
on  this  subject,  we  stated  that  there  is  a  quota  of  so  many  folios  ready 
for  distribution,  etc.  I  asked  them  if  they  want  them,  or  if  they 
will  leave  them  with  us,  or  assign  them  to  those  who  do  want  them, 
so  that  we  can  place  them  where  they  are  reallv  wanted;  and  most  of 
them  agree  to  it.  That  gives  us  a  sufficiently  large  number,  usually, 
to  meet  the  local  demands.  I  wish  to  reiterate  that  the  increase  for 
geology  is  probably  the  most  important  thing  that  I  have  to  bring 
before  your  attention.     I  would  like  very  much  to  get  that  increase. 

PALEONTOLOGIC  RESEARCHES. 

The  Chairman.  The  next  item  is  on  page  183,  "For  paleontologic 
researches  relating  to  the  geology  of  the  fjnited  States,"  $10,000.  Is 
that  necessary  ? 

Mr.  Walcott.  Yes,  sir;  I  was  explaining  that  a  moment  ago.  when 
you  were  out.  Under  that  we  emplo}'  men  who  do  both  paleontological 
and  geological  work. 

CHEMICAL  AND   PHYSICAL  RESEARCHES. 

The  Chairman.  The  next  is,  '*  For  chemical  and  physical  researches 
relatiner  to  the  geologv  of  the  United  States,"  $20,b(K).  You  want 
t20,G00  this  year  ^ 

Mr.  Walcott.  Yes,  sir;  we  would  like  that. 

I  wish  to  call  ^^our  attention,  Mr.  Chairman,  to  the  fact  that  the 
Carnegie  Institution,  of  Washington,  has  set  aside  $25,000  for  work  in 
geophysics.  Five  thousand  dollars  of  this  will  probably  be  expended 
m  tne  preparation  of  a  bibliography  of  geophysics  that  will  cover  all 
the  literature  relating  to  the  pnysics  of  the  earth.  This  includes 
many  things  in  which  the  Geological  Survey  is  greatly  interested,  but, 
owing  to  the  broad  range  of  topics  embraced  with  it,  it  is  hardly  the 
thing  for  the  Survey  to  do. 

Another  ver}'  important  matter  that  will  be  carried  on  under  this 
fund  from  the  Carnegie  Institution  is  the  study  of  the  behavior  of 
rocks  at  high  temperatures.  This  has  a  bearing  upon  all  precious 
mineral  deposits,  also  those  of  copper,  lead,  zinc,  tin,  and  related  min- 
erals. This  investigation  will  be  carried  on  under  the  supervision  of 
a  member  of  the  Survey  staff,  largely  by  special  assistants  paid  from 
the  fund  appropriated  by  the  Carnegie  Institution. 

The  direct  economic  bearing  of  abstract  scientific  work  of  this  char- 
acter is  not  always  apparent,  though  many  results  obtained  may 
become  of  economic  importance. 

The  time  will  probably  come  when  an  extensive  geophysical  labora- 
tory will  be  erected  and  equipped  for  geophysical  research.  This  will 
be  when  once  it  is  demonstrated  how  valuable  the  results  will  be  to 
science  in  determining  fundamental  principles.  These  will  also  be  of 
great  service  in  practical  operations  connected  with  the  earth's  crust. 
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Mr.  GiLLETT.  How  does  that  differ  from  this  work  of  yours?  ' 

Mr.  Waixjott.  It  is  an  enlargement  and  an  extension  of  the  work. 
We  have  to  do  but  a  small  amount  of  physical  work. 

Mr.  GiLLETT.  Why  do  you  have  to  carry  on  physical  and  chemical 
researches? 

Mr.  Walcott.  I  will  illustrate.  We  are  studying  the  Butte  copper- 
mining  district.  This  is  in  a  volcanic  region.  The  geologists  need 
chemical  analyses  of  the  rock  carrying  economic  minerals,  and  also  of 
the  different  ores  to  obtain  their  relative  value  and  character.  In  the 
segregation  and  deposition  of  ores  the  manner  in  which  they  are  de- 
posited and  altered  is  often  a  question  of  physics.  W^e  wish  to  carry 
that  work  still  further,  as  already  explained.  This  work  is  not  beinff 
done  in  any  physical  laboratory  in  the  world  at  the  present  time  as  I 
think  it  is  desirable  to  do  it. 

PREPARATION   OF  ILLUSTRATIONS. 

The  Chairman.  On  page  185  is  an  item  for  the  preparation  of  the 
illustrations  of  the  Geological  Survey,  $18,280.  That  is  the  same  as 
you  had  before? 

Mr.  Walcott.  Mr.  Chairman,  if  you  will  look  back  in  the  estimates 
you  will  observe  that  in  1892  we  had  $16,000.  Our  field  and  other 
work  is  nearly  four  times  as  great  as  it  was  at  that  time.  Now  we 
have  $18,280.  We  have  in  appropriations  for  public  printing  $60,000 
for  the  reproduction  of  illustrations.  If  it  is  deemed  advisable  or 
feasible,  I  was  going  to  ask  you  to  transfer  $5,000  from  the  latter  fund 
over  to  the  fund  for  preparation  of  illustrations.  The  chief  of  this 
division  informs  me  that  he  is  nearly  eighteen  months  behind  in  his 
work,  which  has  accumulated  and  piled  up.  I  should  like  to  have 
$5,000  transferred  from  the  $60,000  for  engraving  and  printing  of 
illustrations,  simplv  because  we  are  behind  and  can  not  catch  up. 

Mr.  GiLLETT.  Why  do  you  need  $60,000  for  reproducing  illustra- 
tions? 

Mr.  Walcott.  That  is  for  reproducing  maps  and  all  types  of  illus- 
trations that  come  out  in  our  publications. 

Mr.  GiLLETT.  You  do  not  use  the  same  illustrations  in  this  year's 
publication  as  you.  used  in  last  year's.  I  do  not  understand  why  you 
need  to  reproduce  last  gear's  illustrations. 

Mr.  Walcott.  It  is  in  this  way:  Take  the  maps  and  illustrations  of 
this  folio,  for  instance.  They  are  prepared  in  the  division  of  illustra- 
tions—drawn and  jjrepared  and  made  ready  for  publication.  It  is  the 
reproduction  of  this  new  material  that  I  refer  to — the  engraving  and 
printing  of  them. 

Mr.  GiLLETT.  Oh,  I  see. 

The  Chairman.  Go  to  the  next  item,  '*For  the  preparation  of  the 
report  of  the  mineral  resources  of  the  United  States,"  etc.,  $50,000. 

Mr.  Walcott.  We  are  not  asking  any  change  in  that,  Mr.  Chairman. 

PURCHASE  OF  BOOKS   FOR  THE  LIBRARY. 

The  Chairman.  The  next  item  is  for  the  purchase  of  necessary 
books  for  the  library,  $6,000. 
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Mr.  Waloott.  We  ask  the  same  as  we  have  hitherto  had,  Mr. 
Chairman. 

Mr.  Benton.  Why  the  change  of  this  language  in  the  proviso? 

Mr.  Waloott.  That  was  simply  put  in  there  by  oversight.  When 
the  clerk  prepared  the  estimate  I  did  not  notice  it.  There  is  a  note  at 
the  top  or  page  187  that  explains  it. 

ENGRAVING   AND  PRINTING   GEOLOGICAL  MAPS. 

The  Chairman.  The  next  item  is,  '"For  engravingand  printing  the 
geological  maps  of  the  United  States,"  $100,000.  Do  you  want  the 
same  thing  next  year? 

Mr.  Walcott.  Yes,  sir.  For  the  year  ending  the  1st  of  October 
we  sold  at  the  cost  of  paper  and  printing,  and  at  the  price  fixed,  over 
$10,000  worth  of  maps  and  geological  folios  prepared  under  this  fund. 
As  this  money  is  covered  into  the  Treasury  it  has  made  such  a  serious 
inroad  in  our  appropriation  for  engraving  and  printing  that  we  are 
accumulating  work  ahead  which  we  can  not  well  bring  out.  The 
Hydrographic  Office,  Office  of  Signal  Service,  and  one  or  two  other 
bureaus  have  authority  to  return  to  their  printing  fund  the  results  of 
such  sales.  (Rev.  Stat.  U.  S.,  2d  ed.,  1878,  p.  37,  sec.  227;  U.  S. 
Stat.  L.,  vol.  21,  p.  301;  Digest  of  Appropriations,  190i,  p.  302.) 

I  wish  to  make  this  work  as  useful  and  popular  as  possible^  and  to 
that  end  we  have  taken  a  map  of  Boston  and  vicinity  as  a  preliminary 
example,  which  in  the  original  is  on  a  scale  of  1  mile  to  the  inch, 
about  this  size  [indicating].  We  have  enlarged  this  by  photolithog- 
raphj'  to  this  size  [indicating],  which  will  make  it  useful  to  every- 
body interested  in  the  region.  Such  a  map  will  be  sold  for  25  cents. 
The  idea  is  to  return  to  the  Government  just  what  the  map  costs.  If 
other  maps  of  other  cities,  for  instance,  Chicago,  Pittsburg,  St.  Louis. 
Cincinnati,  and  Cleveland,  are  prepared  in  the  same  way,  the  cost 
would  be  so  great  that  I  should  haraly  feel  able  to  attempt  it  unless 
the  mone}'^  is  returned  to  our  engraving  and  printing  fund.  If  this 
can  be  done  I  should  like  to  bring  into  popular  use  and  to  sell  such 
maps. 

Mr.  Gillett.  How  did  you  happen  to  undertake  the  work? 

Mr.  Walcott.  In  Massachusetts  it  was  agreed  upon  between  the 
Survey  and  the  State.  That  portion  of  the  State  including  the  city  of 
Boston  and  suburbs  was  mapped  incidental  to  the  State  and  of  the 
United  States.  The  results  have  been  engraved  and  published.  What 
I  propose  does  not  involve  the  expenditure  of  one  dollar  additional  for 
surveys  or  for  mapping;  only  that  the  results  already  procured  be 
enlarged  and  printed  on  the  scale  which  will  enable  users  to  distiu^ish 
details  in  so  densely  populated  a  region.  It  is  the  cost  of  this  publish- 
ing only  which  I  a^k  be  not  made  an  exti*a  burden,  but  be  returned  to 
the  Government  as  derived  from  sales. 

Mr.  Gillett.  I  do  not  see  that  it  is  a  part  of  the  Geological  Surve}' 
to  make  maps  of  cities. 

Mr.  Walcott.  That  comes  in  in  connection  with  the  area  of  the 
whole  State. 

Mr.  Gillett.  The  whole  State  is  not  made  on  that  scale,  is  it? 

Mr.  Walcott.  No,  sir;  here  is  the  original — a  map  of  Boston  and 
vicinity,  taking  in  the  surrounding  country,  all  on  a  mile  scale. 

The  Chairman.  What  is  your  large  topographical  map? 
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Mr.  Walcott.  That  [indicating]  is  the  large  map — enlarged  by  pho- 
tography from  the  smaller  map. 

The  Chairman.  The  only  question  that  arises  in  my  mind- -and  evi- 
dently it  is  the  same  thing  that  Mr.  Gillett  is  thinking  about— is,  What 
is  the  reason  the  Government  should  go  into  the  business  of  mapping 
cities  f 

Mr.  Walcott.  Simply  as  an  incident  to  the  general  topographic 
map  of  any  area  in  which  the  citv  is  located.  This  map  of  Boston  is 
copied  from  the  city  records.  VV'e  have  not  surveyed  the  streets  and 
blocks.  We  have  transcribed  those  from  the  records  of  the  city 
engineer. 

The  Chairman.  We  understand  what  the  value  or  your  worlc  is 
where  it  is  necessary,  and  especially  the  geological  maps,  but  there  are 
many  maps  of  Boston  already,  I  have  no  doubt.  This  only  adds  one 
to  tfic  number. 

Mr.  Walcott.  There  are  no  accurate  maps  up  to  the  standard  or 
scale  of  tills  map.  This  map  of  Boston  and  vieinit}^  was  used  as  the 
ba^^is  of  the  waterworks  system  of  Boston  and  for  many  engineering 
problems.  We  have  very  strong  letters  of  commendation  from  the 
en^neers  in  regard  to  the  map. 

The  Chairman.  But  the  question  is,  notwithstanding  it  is  of  great 
value  in  topogmphy,  is  it  not  an  expense  which  the  city  of  Boston  or 
the  city  of  Chicago  or  any  other  city  delineated  upon  such  a  map  ought 
to  look  after  itself? 

Mr.  Walcott.  They  do  their  part  of  it.  We  simply  superimposed 
the  city  map  upon  the  topography.  What  we  have  done  is  not  and  can 
not  be  done  by  any  separate  city.  Thus,  on  this  Boston  map  are  shown 
not  only  the  city  of  Boston,  but  nearly  forty  other  cities,  nearly  all  of 
which,  as  Newton,  Waltham,  Charlestown,  Medford,  etc.,  have  made 
their  separate  city  maps.  In  time  these  cities  grow  and  merge  one 
into  the  other.  It  is  of  the  greatest  importance  to  the  city  officials,  as 
well  as  to  private  concerns,  to  be  able  to  see  the  relations  of  the  streets, 
railway  systems,  municipal  boundaries,  etc.,  of  one  to  the  other  as 
they  approach.  These  cities  would  have  to  cooperate  to  prepare  a 
joint  map  showing  all  these  facts  in  their  proper  relations.  This  as  a 
proper  function  for  State  or  Government  m  connection  with  the  map- 
ping of  the  whole  countiy. 

\Ve  take  these  separate  city  maps,  make  intermediate  surveys  which 
connect  one  with  the  other,  assemble  the  whole,  and  print  it  for  gen- 
eral use.  In  connection  with  our  recent  map  in  western  Pennsylvania, 
about  Pittsburg,  we  procured  city  maps  of  thirty-two  municipalities, 
including  Pittsburg,  Allegheny,  Homestead,  McKeesport,  Carnegie, 
etc.  These  we  connected  by  intermediate  surve3'^s  and  assembled. 
The  point  I  am  tr\nng  to  make  is  that — this  work  being  done  in  con- 
nection with  the  topographic  mapping  of  this  country  and  the  scale 
being  so  small  that,  while  it  is  adequate  outside  of  cities,  the  details 
are  indistinguishable  in  densely  settled  urban  districts — we  be  author- 
ized to  print  editions  on  larger  scales  and  recover  the  cost  of  the  print- 
ing only,  which  is  the  only  additional  charge. 

The  Chairman.  You  think  you  could  not  lose  anything  on  Hi  You 
think  you  can  branch  out  in  these  little  things  and  still  come  out 
even  ? 

Mr.  Walcott.  This  map  of  Boston  is  prepared  to  show  what  can 
be  done  in  this  line.  There  have  been  none  published.  I  wish  to  call 
the  committee's  attention  to  it. 

B  c  B 15 
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The  Chairman.  It  is  a  beautiful  map,  but  it  seems  to  me  to  add  but 
one  to  a  long  list  of  maps  already  prepared.  I  think  you  will  find  that 
.the  Coast  Survey  also  has  a  map  similar  to  that. 

Mr.  Walcott.  Of  course  tney  have  a  harbor  map,  showing  the 
water  front  and  the  general  area,  but  not  a  map  of  the  city  in  general. 

The  Chairman.  It  tells  you  how  to  get  in  there. 

Mr.  Walcott.  Take  the  city  of  Cincinnati,  or  Indianapolis,  or  Chi- 
cago, or  St.  Louis.     No  other  survey  has  anything  to  do  with  it. 

The  Chairman.  WTiat  you  wish  us  to  do  is  to  reappropriate  the 
amount  of  money  you  secure  from  the  sale  of  mapsf 

>^r.  Walcott*.  Yes,  sir.  I  should  like  to  have  inserted  in  the  bill 
the  following  paragraph: 

'^That  the  money  received  from  the  sale  of  maps  and  folios  of  the 
Geological  Survey  shall  be  deposited  in  the  Treasury  to  the  credit  of 
the  appropriation  for  engraving  and  printing  the  geological  maps  of 
the  United  States. " 

gauging  streams. 

The  Chairman.  Now  go  to  the  next  item,  for  gauging  streams.  We 
have  struck  a  pretty  lively  gait  there — $2(M),000.  Do  we  have  to  keep 
it  up  i 

Mr.  Walcott.  We  have  pressure  there  all  along  the  line.  I  have 
had  a  number  of  people  coming  to  me,  both  in  Congress  and  out  of 
Congress,  asking  to  have  that  amount  increased. 

The  Chairman.  You  want  the  estimate  there  this  year? 

Mr.  Walcott.  Yes,  sir. 

surveying  forest  reserves. 

The  Chairman.  Next  is  the  item  "For  continuation  of  the  survey 
of  the  public  lands  that  have  been  or  may  hereafter  be  designated  a^ 
forest  reserves,  *1 80,000."    You  want  that? 

Mr.  Walcott.  Yes,  sir;  we  would  like  to  have  that  continued. 

RENT  OF  office,  RECLAMATION   SERVICE. 

The  Chairman.  Then  the  item  on  page  190,  reading,  ''the  Secretary 
of  the  Interior  may  authorize  such  expenditure  as  may  be  necessary, 
not  exceeding $5,000,  for  rent  of  oflSce  accommodations"  in  Washington 
for  the  reclamation  service,  etc.     You  want  $5,000  now  i 

Mr.  Walcott.  Mr.  Chairman,  that  was  sent  in  in  Septeml^er,  when 
the  estimates  were  made  up,  and  before  this  building  was  anvwhere 
near  completed.  I  have  carefully  looked  into  it,  and  find  that  the 
reclamation  service  should  not  be  charged  with  $5,000.  It  would  be 
disproportionate.  1  ask  to  have  §3,000  appropriated  from  this  fund 
instead  of  $5,000.  The  object  is  to  have  the  reclamation  service  bear 
its  cost  of  the  rental  of  the  Geological  Survey.  I  have  some  data  here 
which  I  would  like  to  put  on  the  minutes,  showing  why. 

[Memorandiiin  re^nrdinK  accomodations  furnished  the  reclamation  service  by  the  Geoh^gical 

Survey.] 

It  is  proposed  that  the  reclamation  service  pay  $3,000  out  of  the 
$5,000  for  the  new  wing  of  the  Hooe  Building  occupied  by  the  Cnited 
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States  Geological  Survey.  This  consists  of  five  stories,  two  of  which 
at  least  will  be  occupied  by  the  reclamation  service,  and  the  third  will 
be  placed  at  the  disposal  of  the  Geological  Survey  as  an  offset  against 
an  equivalent  or  larger  area  occupied  in  various  parts  of  the  Survey 
building  for  work  pertaining  to  the  reclamation  service. 

It  is  impossible  to  segregate  this  work  of  the  reclamation  service 
since  the  older  organization  has  placed  at  the  disposal  of  the  younger 
its  facilities  for  accomplishing  a  variety  of  operations.  For  example, 
the  disbursing  is  done  in  the  disbursing  office  of  the  Geological  Sur- 
vey, and  a  considerable  number  of  clerks  are  kept  continuously  upon 
disbursing. 

The  Director  and  chief  clerk  of  the  Geological  Survey  spend,  of 
necessity,  a  considerable  part  of  their  time  meeting  and  answering  the 
questions  of  persons  who  inquire  about  the  reclamation  service.  The 
miscellaneous  division  of  the  Geological  Survey  handles  a  large  amount 
of  correspondence,  express  packages,  freight  business,  etc.  Tne  library 
offers  facilities  for  the  use  of  engineering  books  connected  with  the 
reclamation  service.  The  editor  of  the  Geological  Survey  and  his 
assistants  also  devote  time  to  the  preparation  of  reports  of  the  reclama- 
tion service. 

The  chemical  and  physical  laboratories  are  occasionally  called  upon 
for  information  concerning  the  specific  gravity  and  quality  of  builcUng 
stone  and  other  material  to  be  used  in  large  structures,  but  the  most 
important  facilities  offered  bv  the  Geological  Survey  are  those  in  con- 
nection with  the  photographfc  gallery  in  the  reproduction  of  maps  and 
plans.  Each  month  several  thousand  copies  of  these  are  turned  out, 
and  over  60  per  cent  of  the  entire  work  of  the  photographer  and  his 
assistants  is  devoted  to  this  important  matter. 

When  it  is  considered  that  for  each  project  under  consideration  60 
to  100  detailed  drawings  or  maps  are  made,  and  that  for  every  con- 
tract advertised  at  least  100  copies  of  each  of  these  maps  are  needed, 
it  is  readily  seen  that  the  reproduction  of  drawings  by  photographic 
processes,  commonlv  known  as  blueprinting,  forms  a  veiy  large  and 
important  item  of  the  business  of  the  reclamation  service. 

The  photographer  of  the  Geological  Survey  has  improved  the  proc- 
esses of  rapid  reproduction,  and  has  replaced  the  ordinary  commercial 
blueprint  by  black  prints  upon  a  white  surface,  and  increased  the  util- 
ity of  these  while  decreasing  the  cost  over  ordinary  commercial  methods. 

Jt  is  not  possible  to  segregate  in  any  one  particular  part  of  the 
building  all  of  these  opemtions  which  are  being  performed  by  the 
Geological  Survey  for  the  reclamation  service.  For  example,  it  is  not 
desirable  to  make  two  photographic  galleries  with  duplicate  equipment, 
one  to  do  the  work  of  the  reclamation  service,  the  other,  that  of  the 
Geological  Survey.  It  is  not  desirable  either  that  the  engineering 
library  of  the  Geological  Survey  should  be  divided  into  two  libraries 
and  duplicate  books  procured  for  each.  Economy  and  effectiveness  of 
operations  demand  tnat  in  work  which  is  identical  in  character,  the 
operations  should  be  carried  on  as  at  present,  under  one  head  for  each 
division  of  the  work.  For  this  reason  it  is  preferable  to  leave  the 
photographic  work  of  the  reclamation  service  in  the  large  and  well- 
equipped  workshop  of  the  Geological  Survey,  and  permit  the  reclama- 
tion service  to  compensate  as  regards  floor  space  b>  renting  an  equiva- 
lent area  in  the  new  wing  and  allow  the  Geological  Survey  to  occupy 
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this  as  an  offset  to  the  rent  obtained  for  rooms  used  by  the  Geological 
Survey  and  devoted  in  part  to  the  reclamation  service. 

PURCHASE  OF  BOOKS  FOR  RECLAMATION  SERVICE. 

The  Chairman.  The  last  item  is  that  the  Secretary  of  the  Interior 
may  authorize  the  purchase  of  such  law  books,  books  of  reference, 
periodicals,  etc.,  as  are  needed  in  carrying  out  the  survey- s  and  exam- 
inations incident  to  the  construction  of  your  irrigation  works  and  the 
reclamation  of  arid  lands,  $500.  You  add  the  words,  ^'for  each  fiscal 
year."     Why? 

Mr.  Walcott.  The  object  of  having  it  put  in  that  way  is  to  meet  a 
question  that  is  brought  up  by  the  Comptroller.  I  would  like  to  have 
added  the  words  ^^  Provided^  That  in  addition,  such  books  of  refer- 
ence, periodicals,  engineering,  and  statistical  publications  may  be 
hereafter  purchased  from  the  reclamation  fund,  as  are  needed,  under 
the  operations  of  said  act.*"  The  object  of  doing  that  is  to  make  it 
clear  to  the  Comptroller.  That  is  the  only  object.  Questions  have 
been  mised  and  I  think  this  will  make  it  right.  The  act  of  March  15, 
1898,  prohibits  the  purchase  of  law  books,  etc.,  without  specific 
appropriation. 

The  Chairman.  Is  not  that  all? 

PRINTING   PUBLICATIONS. 

I 

Mr.  Walcott.  All  but  the  question  of  publications,  near  the  end  of 
the  bill  under  Public  Printer.  I  would  like  to  have  the  amount  the 
same  as^  the  present  year..  From  the  report  of  the  Public  Printer 
for  1902,  1  find  that  the  cost  of  publication  of  the  Survey  for  that  3'ear 
was  $32t),147.18.  I  asked  the  committiee  then  to  fix  the  appropriations, 
so  that  we  would  have  a  definite  amount,  at  $215,000,  which  is  $100,1KK) 
less  than  for  the  year  1902.  We  have  kept  within  that  appropriation, 
and  do  not  ask  for  more. 

Mr.  Gillett.  Are  all  the  publications  of  your  Department  made  by 
persons  in  the  Department,  or  do  you  publish  anything  by  persons 
outside  ? 

Mr.  Walcott.  The  Government  Printing  Office  prints  all  the  mono- 
grams, bulletins,  water  papers,  and  one  other  paper.  The  Geological 
folios  and  topographic  maps  we  print  in  our  own  office. 

Mr.  Gillett.  I  meant  whether  yow  paid  anybody  outside  for  articles 
in  xoviv  Departments 

Mr.  Walcott.  Only  in  mineral  resource  work.  We  have  certain 
experts  outside  whom  we  could  not  employ  at  any  amount — men  who 
get  ^10,000  or  $12,000  a  year — to  write  a  summary.  Our  report  on 
iron  ores  was  written  by  Mr.  Birkinbine,  of  Philadelphia,  who  received 
just  sufficient  to  cover  the  cost  of  his  stenographer's  work  and  getting 
the  material  together.     He  does  not  care  for  a  salary  for  himself. 

Mr.  Gillett.  Do  any  of  them  receive  much^ 

Mr.  Walcott.  Not  much  more  than  that— simply  a  nominal  amount. 

Mr.  Gillett.  You  do  not  pay  for  essays,  or  anything  of  that  sort^ 

Mr.  Walcoit.  We  try  not  to.     W^e  do  not  care  to  publish  them. 
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March  8,  1904. 

SULPHUR  SPRINGS  RESERVATION,  IND.  T. 

STATEMENT   OF   ME.  EDWAED   M.   DAWSON,   CHIEF   CLEEK 
INTEEIOE  DEPAETMENT. 

The  Chairman.  On  page  192  of  the  bill,  Mr.  Dawson,  I  see  you  have 
a  new  item  for  the  preservation  of  Sulphur  Springs  Reservation,  Ind. 
T.,  for  salaries,  etc.,  $3,440,  to  be  immediately  available. 

Mr.  Dawson.  Yes,  sir;  the  Sulphur  Springs  Reservation  is  a  reser 
vat  ion  to  preserve  certain  medicinal  springs. 

The  Chairman.  When  were  the  springs  discovered,  and  what  has 
been  done  heretofore  with  them^ 

Mr.  Dawson.  Under  the  act  of  July  1,  1902,  confirming  the  agree- 
ment with  the  Choctaw  and  Chickasaw  Indians,  there  was  ceded  >)y  the 
said  tril>es  to  the  United  States  a  tract  in  the  vicinity  of  Sulphur 
Springs,  in  the  Choctaw  Nation,  not  to  exceed  040  acres,  to  be  selected 
by  the  Secretary  of  the  Interior,  and  to  embrace  all  the  natunil  springs 
in  and  about  the  village.  The  Secretary  located  629.83  acres,  for  which 
the  Indians  were  paid  $20  an  acre,  and  then  the  improvements  were 
appraised  at  $87,462.85. 

The  Chairman.  Who  put  those  improvement^^  there. 

Mr.  Dawson.  They  were  there  before  this  reservation  w^as  made. 

The  Chair^ian.  Whom  did  they  belong  to? 

Mr.  Dawson.  They  belonged  to  a  great  many  white  men  down  there 
and  to  a  great  many  of  the  Indians,  but  principally  white  people  who 
settled  there. 

The  Chairman.  Now,  then,  you  said  the  Secretary  appraised  them 
at  so  much  ? 

Mr.  Dawson.  Yes;  the  improvements  were  appraised  at  $87,4*>2.85. 

The  Chairman.  Under  what  authority  of  law  aid  he  accept  this  land 
from  the  Indians  and  appraise  these  improvements^ 

Mr.  Dawson.  Under  the  act  of  Juh'  1,  1902,  the  agreement  with 
the  Choctaws  and  the  Chickasaws,  as  set  forth  in  the  act  of  July  1, 
1902,  section  34 — an  act  providing  for  the  appi-aisem(»nt  of  the  land 
and  of  the  true  value  of  the  improvements,  which  were  to  be  paid  for 
by  wariants  drawn  on  the  Treasury  of  the  United  States. 

The  Chairman.  The  improvements  have  been  appraised  and  been 
paid  for? 

Mr.  Dawson.  Yes,  sir. 

The  Chairman.  Who  is  in  charge  of  the  reservation  ( 

Mr.  Dawson.  A  special  inspecter  of  the  Indian  Service. 

The  Chairman.  Does  this  act  go  ahead  and  authorize  you  to  put 
some  one  in  charge? 

Mr.  Dawson.  No,  sir;  there  is  no  authority  to  do  that,  but  some 
one  had  to  be  there  to  collect  the  rents.  We  collect  rentals  now  from 
the  buildings.  The  Secretary  was  authorized  to  lease  these  buildings 
on  the  reservation,  and  this  special  inspector  is  located  there  and  is  in 
charge  of  the  reservation  and  collects  tne  rentals  from  these  buildings. 

The  Chairman.  How  many  buildings  have  you  there? 

Mr.  Dawson.  I  do  not  know  the  number;  but  we  have  been  getting, 
since  October  last,  an  average  of  $550  a  month,  that  is  turned  into  the 
Treasury  to  the  credit  of  miscellaneous  receipts.  Up  to  this  date  the 
amount  received  is  $3,790,  or  about  that. 
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The  Chairman.  You  are  getting  along  all  right,  are  you  not  ? 

Mr.  Dawson.  Well,  we  are  deprived  of  the  sei^vices  of  an  Indian 
inspector.  He  has  no  assistant  there.  The  assistants  estimated  for  are 
intended  more  as  policemen  or  watchmen,  or  officers  of  that  kind,  than 
anything  else.  He  needs  a  watchman.  Then  he  needs  some  money 
for  the  running  of  his  office — a  small  amount  for  contingent  expenses. 
That  is  all  we  ask  for. 

The  Chairman.  If  there  are  no  further  questions,  gentlemen,  we 
will  go  to  the  next  item. 

HOT  SPRINGS  RESERVATION,  ARK. 

Mr.  Dawson.  I  will  call  on  Mr.  Acker  to  talk  to  3^ou  about  that, 
and  also  about  parks.     He  is  immediately  in  charge  of  them. 

The  Chairman.  ''Hot  Springs  Reservation,  Ark.,  for  protection, 
improvement,  and  management,"  etc.     Why  do  you  need  management  t 

STATEMENT   OF  ME.  W.  BEETEAND  AGKEE,  CHIEP  OF  PATEFI 
AND  MISCELLANEOUS  DIVISION,  INTEBIOE  DEPAETMENT. 

Mr.  Acker.  That  is  a  necessary  incident  to  the  care  of  the  reser- 
vation. 

The  Chairman.  You  have  cared  for  it  before  without  that  language 
in  the  bill? 

Mr.  Acker.  That  word  might  be  superfluous. 

The  Chairman.  Now,  you  had  last  year,  for  the  extension  of  West 
Mountain  road,  $18,000;  and  for  the  construction  of  storage  reservoir 
for  hot  water,  $11,500:  and  repairs  to  walks  and  footpaths,  $1,000. 
That  has  been  completed,  has  it  not^ 

Mr.  Acker.  The  work  on  West  Mountain  has  been  practically  com- 
pleted, and  the  storage  reservoir.  There  have  been  four  storage  reser- 
voirs completed  up  to  date,  and  tlie  largest  underground  reservoir,  to 
hold  these  waters  that  seep  through,  is  now  in  process  of  construction. 
That  is  on  the  main  reservation  front. 

The  Chairman.  You  ask  for  $8,000  for  construction  of  gutters  for 
completed  mountain  roads  on  the  reservation;  and  for  filling  up  lakes 
in  and  otherwise  improving  Whittington  Lake  Reserve  Park,  ^,300; 
and  for  purchase  of  material  and  labor,  and  painting  Government 
buildings  on  the  permanent  reservation,  $1,000? 

Mr.  Acker.  As  to  the  gutters,  the  appropriations  heretofore,  made, 
under  which  these  roads  were  constructed  on  the  reservation,  were  not 
sufficient  to  provide  also  for  the  gutters,  in  addition  to  the  roads. 
Most  of  that  work  was  done  by  day  labor,  under  the  immediate 
supervision  of  the  superintendent  of  the  Hot  Springs  Reservation. 
The  rain  washed  the  surface  of  these  roads  off  and  destroyed  the 
crowns.  Unless  they  have  some  gutters  there  to  carry  off  the  water 
it  will  necessitate  appropriations  from  year  to  year  to  keep  them  in 
repair.  If  the  gutters  are  provided,  the  nominal  force  there  can  keep 
them  in  good  order.     That  is  why  this  estimate  was  submitted. 

The  Chairman.  In  other  words,  you  estimated  at  the  beginning  for 
only  one-half  of  that,  practically.  Do  you  not  think  it  is  a  better  plan 
to  tell  Congress  what  \^ou  want,  to  start  with,  and  not  do  an  incomplete 
piece  of  work<f 

Mr.  Acker.  The  superintendent  did  submit  an  estimate  covering  the 
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entire  amount,  but  the  Department  cut  it  down  and  did  not  think  it 
wise  to  submit  such  a  large  sum. 

The  CHAiRaiAN.  That  is,  the  policy  of  the  Department  over  there  is 
to  cut  estimates  without  considering  the  question  of  whether  or  not  the 
estimates  are  suflScient  to  do  the  work? 

Mr.  Acker.  The  amount  of  the  estimates  would  cover  a  great  deal 
raore  work  than  really  could  be  performed  during  a  vear. 

Mr.  Gardner.  What  proportion  of  this  $8,000  would  be  used  lor  the 
construction  of  gutters? 

Mr.  Acker.  All  of  it. 

Mr.  Gardner.  It  says  for  ''gutters  for  completed  mountain  roads 
on  the  reservation.'' 

Mr.  Acker.  Yes:  all  the  roads  have  been  practically  completed 
under  the  appropriations  made  by  Congress.  There  is  a  note  m  the 
Book  of  Estimates  referring  to  that. 

Mr.  Gardner.  On  page  510  is  the  notation  here. 

Mr.  Acker.  That  snows  the  extent  to  which  the  estimates  were  cut 
down  by  the  Secretary. 

The  Chairman.  Oh,  well,  we  do  not  care  much  about  that.  In  order 
to  complete  gutters  for  the  roads  already  constructed  you  have  to  have 
}^,000? 

Mr.  Acker.  Yes,  sir;  there  are  a  large  number  of  those  roads,  and 
they  extend  over  three  mountains — West  Mountain,  North  Mountain, 
and~  Hot  Springs  Mountain. 

The  Chairman.  For  what  purposes  are  these  roads  used  ? 

Mr.  Acker.  For  driving,  mostly,  and  pedestmins  use  them  also. 
Invalids  who  come  down  there  have  no  other  means  of  recreation  but 
driving,  and  the  roads  are  resorted  to  to  a  considerable  extent;  horse- 
back riding  also,  and  bicycling. 

The  Chairman.  What  income  do  you  get  from  Hot  Springs? 

Mr.  Acker.  Approximately  about  $18,500. 

The  Chairman.  How  do  you  expend  that? 

Mr.  Acker.  In  the  management  and  supervision.  For  instance,  the 
salary  of  the  superintendent  of  the  reservation,  and  the  clerk  in  his 
office,  and  the  salary  of  the  manager  of  the  free  bath  house,  and  the 
necessaiy  assistants  in  connection  with  that  bath  house  come  out  of 
that.  The  law^  provides  for  the  bathing  of  indigent  people  from  any 
portion  of  the  United  States;  and  in  addition  to  that  we  have  a  coi*ps 
of  foresters  and  gardeners,  who  do  the  work  around  the  reservation  at 
a  nominal  salary  of  $40  a  month. 

The  Chairman.  Do  you  make  a  detailed  report  showing  the  expendi- 
ture of  this  money  ? 

Mr.  Acker.  Yes,  sir. 

The  Chairman.  Where  do  you  find  that? 

Mr.  Acker.  In  the  annual  report  of  the  superintendent  of  the 
reservation,  which  is  digested  in  the  annual  report-of  the  Secretary  of 
the  Interior.  It  is  in  tne  last  annual  report  of  the  Secretary  of  the 
Interior,  on  page  168. 

The  Chairman.  It  takes  your  full  receipts  to  pay  for  this  manage- 
ment and  supervision  s 

Mr,  Acker.  Practically  so,  considering  the  many  things  that  Con- 
gress makes  no  provision  for.  However,  it  has  only  been  very 
recently  that  Congress  has  made  any  specific  appropriation  for  the 
care  and  preservation  of  Hot  Springs  Reservation. 
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The  Chairman.  Why  should  not  this  reservation  be  sulf -supporting"? 

Mr.  Acker.  It  would  be  if  the  necessary  improvements  there  did 
not  crop  up  from  time  to  time,  which  would  exceed  the  amount  the 
Department  had  available  for  making  them. 

The  Chairman.  Why  do  you  not  so  increase  your  charges  for 
different  services  there  as  to  secure  enough  income? 

Mr.  Acker.  Well,  the  act  of  1878  limits  the  Secretary  to  gi-anting 
a  certain  number  of  bath  tubs  in  an}"  bath  house  to  40. 

The  Chairman.  Does  it  not  fix  the  price? 

Mr.  Acker.  No,  sir.  In  a  subsequent  act — the  act  of  1891 — the 
price  is  fixed  at  $80  per  tub  per  annum. 

The  Chairman.  What  other  sources  of  income  do  you  have  besides 
the  rent  of  bath  tubs  i 

Mr.  Acker.  Nothing  but  the  rent  of  water  for  medicinal  purposes, 
and  the  Arlington  Hotel,  which  is  on  the  reservation  and  which  nas  a 
statutory  contract  providing  for  the  payment  by  the  Arlington  Hotel 
Company  of  $2,500  per  annum  for  the  use  of  a  certain  portion  of  the 
reservation  for  hotel  purposes. 

The  Chairman.  Who  owns  the  reservation  i 

Mr.  Acker.  The  United  States.  The  legal  title  is  in  the  United 
States,  as  detennined  by  the  Supreme  Court. 

The  Chairman.  Under  what  agreements  are  these  different  hotels 
operated? 

Mr.  Acker.  There  is  only  one  hotel  on  the  permanent  reservation, 
and  that  is  the  Arlington.  The  managers  have  an  annual  lease  from 
the  Secretary  of  the  Interior,  under  the  act  of  1891,  authorizing  them 
to  run  a  hotel  there. 

The  Chairman.  Are  the  springs  all  on  the  Government  reservation  t 

Mr.  Acker.  Yes,  sir. 

The  Chairman.  Where  are  the  other  hotels  located? 

Mr.  Acker.  Throughout  the  city  of  Hot  Springs,  on  private 
property. 

Tiie  Chairman.  What  charge,  if  any,  is  made  to  those  hotels,  or  to 
people  who  are  their  guests,  for  the  use  of  the  water? 

Mr:  Acker.  The  same  rules  and  rates  apply  to  the  water  supph'  to 
the  hotels  as  those  establishments  on  the  reservations,  namely,  kSO  per 
annum  per  tub.  So  far  as  rates  are  exacted  from  the  guest«i  at  the 
hotel  the  Department  has  no  supervision,  except  in  the  case  of  the 
Arlington  Hotel,  w^hich  is  on  the  reservation  proper. 

Probably  1  can  explain  that  a  little  better  b3Mlescribing  the  situation 
of  the  land  down  there.  The  cit}^  of  Hot  Springs  is  situated  in  a  valley 
or  ravine.  The  main  street  runs  up  through  the  bottom  of  this  val- 
ley. The  springs  are  all  on  the  rignt-hand  side,  and  all  the  rest  of  it 
is  private  property-,  on  the  left-hand  side.  The  springs  are  on  the 
reservation. 

Mr.  Benton.  On  the  right  side  going  up? 

Mr.  Acker.  Yes,  sir;  I  can  show  you  here  on  the  map  [producing 
a  map].  Hot  Springs  Mountain  is  on  the  right  here  [indicating]! 
Under  the  organic  act,  all  the  revenue  derived  from  the  sale  of  thej>e 
public  lots  was  to  be  expended  by  the  Government  in  management  and 
improvement,  in  the  interese  of  the  public,  at  this  reservation  here. 

The  Chairman.  With  the  sale  of  all  these  lots  and  these  privileges 
down  there,  why  can  we  not  make  this  thing  self-supporting? 

Mr.  Acker.  It  will  be  in  time.     The  Government  has  declined  to 
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sell  any  more  lots  down  there  because  we  think  if  we  hold  on  to  them 
in  a  future  time  thev  will  bring  a  great  deal  more  than  they  do  now. 

Mr.  Gardner.  ITow  much  of  a  community  is  there  now? 

Mr.  Acker.  It  ranges  from  about  25,000  permanent  population  to 
75,000  and  sometimes  100,000  during  the  height  of  the  season. 

Mr.  Gardner.  Does  not  the  Government  send  soldiers  there  to  be 
treated? 

Mr.  Acker.  Yes,  sir;  on  the  permanent  reservation,  where  the 
Government  has  a  permanent  hospital  for  the  Army  and  Navy,  and 
they  also  permit,  under  certain  conditions,  the  soldiers  of  the  war  of 
the  rebellion  to  be  treated  there. 

Mr.  Gardner.  Does  it  derive  any  revenue  from  that? 

Mr.  Acker.  Not  that  I  know  of. 

Mr.  Gardner.  It  is  a  sanitarj'  establishment? 

Mr.  Acker.  Yes,  sir.  It  is  under  the  supervision  of  the  Secretary 
of  War. 

The  Chairman.  Go  on  to  the  next  item — filling  up  lakes  in  and 
otherwise  improving  Whittington  Lake  Reserve  Park. 

Mr.  Acker.  Probablv  I  could  explain  that  better  by  showintj  the 
committee  this  map.  Whittington  Lake  is  down  here  [indicatmgj. 
In  1890  Congress  authorized  the  improvement  of  that  reservation  and 
set  aside  $30,000  from  the  sales  of  these  lots  for  the  purpose  of 
improving  it.  There  was  a  little  stream  entering  here  [indicating]. 
Its  surroundings  were  very  unsightly  and  the  people  there  complained 
of  it,  inasmuch  as  it  depreciated  the  value  of  abutting  property.  It 
was  decided  then  to  improve  that  reserv  ation  and  convert  it  into  a  lake 
pre^serve,  and  to  cut  off  this  stream  here  [indicating],  and  make  a  lake 
here  [indicating],  and  another  one  here  [indicatmg].  It  cost  fully 
l?25,0()0  to  do  it.  Since  it  has  been  completed  many  people  have  com- 
plained against  it,  and  complaints  have  been  made  by  medical  author- 
ities at  ELot  Springs  to  the  effect  that  this  is  a  sluggish  stream,  and  the 
water  becomes  stagnant,  and  a  miasma  arises  from  it  that  causes 
malaria. 

The  Chairman.  In  other  words,  we  expended  ^25,000  in  building 
the  lakes,  and  now  the  water  becomes  stagnant  and  they  want  to 
expend  more  money  to  fill  them  up  if 

Mr.  Acker.  It  is  held  that  the  Government  having  done  that,  ought 
to  take  it  away.     The  city  has  nothing  to  do  with  it.     It  has  no  say. 

The  Chairman.  What  engineer  gave  it  as  his  opinion  that  it  would 
be  a  good  thing  to  put  the  lakes  in,  and  cost  us  ^25,000?  And  what 
other  engineer  is  it  who  says  we  made  a  mistake  and  ought  to  fill 
them  up? 

Mr.  Acker.  It  costs  ^600  a  year  to  clean  out  those  lakes.  The 
matter  they  take  out  there,  I  understand,  is  very  offensive. 

The  Chairman.  You  can  not  discontinue  that  stream?  It  has  to 
flow  through  there  i 

Mr.  Acker.  Yes,  sir;  it  has  to  flow  through  there. 

The  Chairman.  Why  do  you  not  break  down  the  banks  of  the 
lake 't 

Mr.  Acker.  The  stream  meanders  through  until  it  strikes  an  artifi- 
cial lake,  and  then  meanders  on  until  it  strikes  another  lake,  and  then 
there  is  a  tine  exit.     It  is  on  the  incline. 

The  Chairman.  The  main  thing  to  do  is  to  open  the  gates,  is 
it  not? 
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Mr.  Acker.  There  is  not  sufficient  water  passing  through  at  times, 
and  it  becomes  stagnant. 

Mr.  Gardner.  What  is  the  aggregate  length  of  these  mountiiin 
roads  that  you  ask  $8,000  for^ 

Mr.  Acker.  I  did  not  prepare  mj^self  on  that.  These  roads  have 
been  constructed  during  the  past  four  years.  The  mileage  I  can  not 
just  now  recall;  but  they  are  winding  roads,  constructed  in  order  to 
enable  the  people  to  get  the  benefit  of  the  views  and  the  different  points 
,  of  interest  overlooking  sections  of  the  mountain  there.  Of  course  they 
are  necessarily  longer  than  they  would  be  on  an  ordinary'  road.  They 
have  to  conform  to  the  contour  of  the  mountains. 

Mr.  (tardner.  You  say  this  would  become  self-sustaining  in  timei! 
On  what  basis  do  you  found  that? 

Mr.  Acker.  Our  revenues  now,  specifically,  are  $18,120  per  annum, 
and  the  total  expenses  during  the  fiscal  vear  ending  June  30,  1903. 
payable  from  that  particular  fund,  were  ^14,086.29.  That  left  us  a 
considerable  margin. 

Mr.  Gardner.  A  surplus  of  about  $4,000^ 

Mr.  Acker.  Yes,  sir;  for  contingencies. 

Mr.  Gardner.  Could  any  of  that  be  applied  to  this  other  item  that 
you  ask  for^ 

Mr.  Acker.  Not  unless  Congress  appropriated  for  it.  The  Comp- 
troller woukl  not  pass  upon  the  account. 

The  Chairman.  What  have  you  on  hand? 

Mr.  Acker.  We  have  a  little  over  $4,000  from  that  fund.  But 
there  are  many  expenses  that  arise  down  there,  out  of  which  we  have 
to  pay  amounts  from  that  fund. 

The  Chairman.  Who  determines  the  expenditure? 

Mr.  Acker.  The  Secretary  of  the  Interior.  No  money  is  paid  out 
except  upon  specific  authorization  by  the  Secretary. 

The  Chairman.  You  could  paint  the  Government  buildings  out  of 
that  fund  if  you  wanted  to,  could  you  not  J 

Mr.  Acker.  Yes,  sir;  we  could  do  that. 

Mr.  Benton.  Have  there  ever  been  any  orders  made  by  tlie  Secre- 
tary toward  the  protection  of  people  from  these  sudden  curves  on  the 
mountain  roads — I  mean  in  the  way  of  putting  up  guards? 

Mr.  Acker.  The  Secretary  directed,  after  the  construction  of  that 
road — that  zigzag  road  running  up  from  Central  avenue  to  West  Point 
Mountain — he  directed  that  no  more  roads  of  that  kind  should  be  con- 
structed down  there.  He  knew  nothing  about  that  when  it  was  being 
constructed — he  knew  nothing  about  what  the  plan  of  the  superin- 
tendent was,  except  in  a  general  way,  until  he  had  a  nhotograph  of  it, 
and  then  he  made  an  oi'der  that  no  more  roads  shoula  be  made  in  that 
way.  The  superintendent  was  instructed  to  take  the  necessary  steps 
to  prevent  people  from  falling  off  down  there,  where  the  curves  were 
excessive. 

Mr.  Benton.  I  went  around  there  once,  and  there  was  no  protection 
and  the  horses  were  liable  to  run  off  the  road.  It  is  only  that  bad  on 
the  East  Mountain,  is  it  not? 

Mr.  Acker.  Yes;  most  of  those  grades  have  been  corrected  by  Mr. 
Eisle,  the  superintendent,  in  the  last  year. 
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YELLOWSTONE   NATIONAL  PARK. 

The  Chairman.  The  next  item  is  on  page  193,  for  the  administration 
of  the  Yellowstone  National  Park;  and  you  add,  "And  the  construc- 
tion and  maintenance  of  a  telephone  in  the  reservation,  $13,840." 

Mr.  Acker.  Yes,  sir. 

The  Chairman.  Is  there  not  a  telephone  there  now? 

Mr.  Acker.  There  is  a  telephone  service  furnished  b}''  the  Yellow- 
stone Park  Association — which  has  the  hotels  there — at  all  points  except 
two.  Last  year  the  War  Department  was  very  kind,  and  gave  the 
Interior  Department  the  material  to  construct  a  telephone  line  from 
the  west  arm  of  the  lake  down  to  this  station  [producmg  map  and  indi- 
cating thereon].  Probably  I  had  better  give  you  this  map,  Mr.  Chair- 
man, so  that  you  can  see  the  localit3\  This  station  is  \n  the  forest 
reservation  below  the  park,  known  as  the  Snake  River  station,  where 
they  have  a  squad  of  .men  to  protect  the  park  from  depredation  on 
^me  which  drive  down  in  the  winter  months.  Now,  two  additional 
stations  are  required — one  here  [indicating]  at  Soda  Butte  and  another 
from  this  point  here  [indicating  on  the  map]  at  the  Lake  Hotel,  at  the 
outlet  of  tne  lake  to  a  point  35  miles  on  the  eastern  boundary  of  the 
park,  where  they  are  going  to  establish  a  permanent  military  station. 
A  railroad  company  is  now  constructing  a  line  through  here  [indica- 
ting], and  shortly  they  will  have  an  eastern  entrance  here  [indicating]. 
There  are  two  railroad  lines  now — one  on  the  north,  on  the  Northern 
Pacific;  one  on  the  west,  on  the  Union  Pacific — and  there  is  to  be  one 
on  the  east.     I  forget  which  railroad  it  is  that  is  constructing  that. 

The  Chairman.  Assiniboine  is  up  here,  is  it  [indicating  on  the 
map]? 

Mr.  Acker.  Yes,  sir;  up  near  the  northern  line. 

The  Chairman.  They  have  a  telephone  system  running  to  these 
different  hotels? 

Mr.  Acker.  Yes,  sir.  Commencing  up  here  at  the  Mammoth  Hot 
Springs  [indicating],  and  running  down  here  [indicating].  This  is  the 
regular  transportation  route,  along  here  and  up  [indicating]. 

The  engineer  in  charge  down  there  is  constructing  a  road  from  the 
hotel  here  [indicating]  up  this  way,  to  go  over  that  mountain  [indica- 
ting], so  as  to  connect  over  the  portion  of  the  road  here  [indicating]. 
That  is  entirely  new.  That  is  to  avoid  the  very  steep  grade.  Ihe 
altitude  is  so  nigh  here  [indicating]  that  at  some  points  you  can  not 
get  through  at  all.  He  wants  to  construct  another  road,  reducing 
that  to  bring  the  route  down  to  the  valley  where  there  is  no  snow. 
That  would  necessitate  the  opening  of  a  new  station  here. 

These  black  circles  [indicating]  indicate  snow-shoe  cabins  and  the 
ones  in  red  indicate  permanent  stations.  They  send  out  details  of  sol- 
diers to  live  at  each  one  of  these  permanent  stations  here  in  red.  The 
soldiers  go  from  these  red  ones  to  these  black  ones  from  time  to  time, 
and  patrol  that  section  of  the  park  to  prevent  depredations  by  poachers. 
They  make  an  entire  circuit  of  the  park  at  various  times  during  the 
winter  months.  That  is  the  only  means  of  protecting  the  game  down 
there. 

The  Chairman.  How  much  would  it  cost  to  construct  that  telephone 
line? 

Mr.  Acker,  It  is  not  so  very  much.    The  estimate  is  $2,000. 
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The  Chairman.  But  it  would  cost  a  great  deal  to  maintain  it  after  it 
was  constructed  t 

Mr.  Acker.  No,  sir;  it  would  not  cost  very  much.  The  polo.^  are 
all  there,  and  the  soldiers  who  are  on  duty  at  these  stations  would  look 
after  the  repairs  on  the  lines. 

The  Chairman.  For  what  pui-pose  would  it  be  used  after  construc- 
tion i 

Mr.  Acker.  For  purposes  of  communication  by  the  lieutenant  with 
his  assistants  at  these  different  points,  to  furnish  information  in  rejrard 
to  poachers  depredating  upon  the  game,  and  trespassers  of  various 
kinds— any  kind  of  an  emergenc\^     It  would  all  be  for  the  public  use. 

The  Chairman.  Who  has  the  superintendence  of  the  park^ 

Mr.  Acker.  Maj.  John  Pitcher  is  at  present  the  superintendent. 

The  Chairman.  Have  you  a  civilian  superintendent? 

Mr.  Acker.  No,  sir. 

The  Chairman.  It  is  all  under  the  Army? 

Mr.  Acker.  The  law  requires  that  the  Secretary  of  War,  at  the 
request  of  the  Secretary  of  the  Interior,  detail  an  officer  from  time  to 
time.     Of  course  these  gentlemen  are  relieved  from  time  to  time. 

The  Chairman.  What  force  of  civilian  employees  have  j^ou  in  con- 
nection with  the  park  ^ 

Mr.  Acker.  A  very  limited  one.  Mr.  Chairman.  Last  year  there 
w^as  appropriated  $7,500  for  the  management  and  protection  of  the 
reservation,  §2,500  of  which  was  to  be  expended  for  the  maintenance 
of  the  buffalo.  You  know,  a  year  or  so  ago  Congress  authorized  the 
purchase  of  buffaloes  to  make  a  new  herd  out  there  and  get  new  blood 
mto  the  old  herd,  and  about  seventeen  or  eighteen  buffaloes  were  pur- 
chased in  pursuance  of  that  authority. 

Laying  aside  for  a  moment  the  matter  of  the  $2,500  for  the  main- 
tenance of  the  buffalo,  out  of  the  $5,000  for  the  administration  of  the 
park  we  pay  the  salary  of  one  clerk,  at  Si, 200;  three  scouts,  at  SM<)0 
each;  and  one  teamster,  at  $1S0,  making  $4,080. 

The  Chairman.   Where  is  the  clerk  located? 

Mr.  AcKKR,  At  Mammoth  Hot  Springs,  at  Fort  Yellowstone — at 
the  superintendent's  main  office.  He  is  a  very  competent  gentleman, 
and  has  ])oen  there  for  pretty  nearh'  eight  years. 

The  Chairman.  What  is  the  occasion  for  the  scouts  out  there  when 
the  park  is  under  the  control  of  the  military  and  then  there  are  soldiers 
scattered  through  the  park^  What  can  they  do  that  the  soldiers  do 
not  do  ^ 

Mr.  Acker.  Many  things  that  the  soldiers  can  not  and  will  not  do. 
The  soldiers  are  stationed  thei*e  at  various  points  in  the  park,  and 
they  make,  in  all  probabilit}',  perfunctory  excursions  from  time  to 
time  to  see  that  there  are  no  depredations  on  the  game.  But  there  are 
a  large  number  of  unscrupulous  people  out  there  and  huntei's  who 
seek  tx)  kill  the  elk  for  their  horns  ana  teeth.  These  soldiers  are  not 
experienced  woodsmen  and  cannot  tell  from  experience  whether  there 
is  anybody  in  there  or  not.  But  these  scouts  can.  They  are  expe- 
rienced woodsmen.  When  they  come  across  tracks  which  are  suspi- 
cious they  follow  therh  uj)  and  run  them  down.  You  can  not  get  sol- 
diers to  do  that.  They  have  not  that  experience.  Therefore  it  is  nec- 
eSvsary  to  employ  these  scouts.  T'hey  are  in  the  nature  of  detectives. 
They  have  a  Kind  of  people  in  that  section  of  the  country  who  are  pot 
hunters  who  make  a  practice  of  violating  the  law  when  they  have  an 
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opportunity  to  do  so.  And  in  many  ways  the  scouts  are  enabled  to 
tell  at  a  glance  whether  depredations'^  or  trespasses  have  been  made  by 
this  or  that  person  that  has  been  in  the  park. 

The  Chairman.  What  do  you  nay  these  scouts? 

Mr.  Acker.  Nine  hundred  dollars  a  j^ear.  That  is  the  lowest  you 
can  get  them  for.  and  there  is  considerable  protest  even  against  that 
i-ate. 

Mr.  Gardner.  Have  they  rations? 

Mr.  Acker.  No,  sir.  They  subsist  themselves  and  supply  thera- 
.selves  with  ever3'thing  necessar}'  in  carr^^ing  out  that  work — snowshoes 
and  skyes;  and  when  you  think  that  they  nave  to  buy  their  supplies 
from  a  distance  and  that  they  cost  considerable  money  you  will  see  that 
»sj)(>0  is  little  enough. 

The  Chairman.  Why  does  not  the  Army  construct  this  telephone? 

Mr.  Acker.  They  did  give  us  a  teleplione  from  the  thumb  of  the 
lake  down  to  the  lower  section  of  the  park,  in  the  Snake  River  countrv. 
The  Secretary  of  W^ar  did  that,  and  we  asked  him  for  more,  and  fte 
said  the  condition  of  the  Army  would  not  permit  it.  He  declined,  and 
therefore  we  had  to  furnish  this  estimate.  He  furnished  wire  and 
material  in  connection  with  these  telephones,  but  then  stopped. 

The  Chairman.  You  ask  that  it  be  expended  under  the  direction  of 
the  Secretary  of  the  Interior?     Go  ahead  and  explain. 

Mr.  Acker.  I  said  the  scouts  get  $900,  three  of  them,  and  that 
make^  $2,7(X);  and  the  clerk  gets  $1,200;  and  we  employ  a  teamster  at 
^180  a  year,  who  was  detailed  to  take  the  superintendent  around  in 
an  army  wa^on  which  they  have  out  there,  from  point  to  point.  That 
was  merely  in  addition  to  his  pay  as  a  soldier.  Otherwise  we  would 
not  have  been  able  to  get  him  at  such  a  rate  as  that. 

Mr.  Gardner.  He  is  simply  a  detailed  soldier? 

Mr.  Acker.  Yes,  sir.  Then  we  paid  out  $100  to  hire  a  detective. 
Persons  were  conniving  at  the  killing  of  the  elk  in  the  park,  and  we 
could  not  take  the  scouts  off  their  particular  work.  Then  we  expended 
Jj>3r).62  for  supplies  for  snowshoe  cabins.  That  was  a  case  where  a 
cabin  was  established  after  the  Department  had  approved  the  original 
number  of  cabins,  in  the  early  part  of  the  winter.  Then  we  paid  §25 
for  strychnine  to  destroy  coyotes,  and  $9.62  for  freight. 

The  Chairman.  To  continue  this  clerk  and  to  contiime  the  three 
scouts  and  furnish  provisions  for  these  snow-shoe  cabins,  how  nmch 
money  is  necessary  'i 

Mr.  Acker.  Fully  $5,000,  Mr.  Chairman. 

BUFFALO   in   YELLOWSTONE   PARK. 

The  Chairman.  How  are  your  buffalo  getting  along  ^ 
Mr.  Acker.  Very  well   indeed.    They  are  increasing.     We  have 
about  24,  I  think  it  is  now,  of  the  original  number. 
The  Chairman.  How  many  did  you  buy  'i 
Mr.  Acker.  We  bought,  1  think,  17. 
The  Chairman.  What  did  you  have  to  pay  for  them^ 
Mr.  Acker.  They  averaged  from  $450  to  $500  apiece.     There  is 
considerable  expense  attencknt  upon  them.     Of  course  they  were  pur- 
chased and  delivered  in  the  park.     It  is  a  very  hazardous  thing  to 
attempt  to  box  up  one  of  these  buffalo  and  ship  him.     One  man  was 
killed  on  a  range  in  Montana  in  attempting  to  do  that — in  a  i*ange 
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where  a  portion  of  these  animals  were  purcha^d.  There  we  buy 
them  for  a  stipulated  sum  delivered  in  the  corral  in  the  park.  That 
relieves  us  of  the  responsibility;  and  no  animals  were  paid  for  unless 
thev  were  delivered  m  good  condition  in  the  park. 

"The  Chairman.  You  ask  for  $16,700  for  the  purchase  of  additional 
buffalo.  If  you  had  it,  that  would  buy  about  how  many,  counting 
about  $500  each? 

Mr.  Acker.  Yea;  about  $500  each. 

The  Chairman.  You  would  get  about  26,  would  you? 

Mr.  Acker.  About  that. 

The  Chairman.  Do  you  have  to  provide  feed  for  them  next  j'ear? 

Mr.  Acker.  We  ought  to  have  the  same  amount  of  money  as  we 
had  last  year  to  provide  feed, 

Mr.  Benton.  Is  there  any  wild  feed? 

Mr.  Acker.  For  them  if     Of  course. 

Mr.  Benton.  They  use  that  also,  and  you  cut  grass  and  store  it? 

Mr.  Acker.  Yes;  but  that  is  not  sufficient. 

Mr.  Dawson.  Thev  only  feed  them  through  the  winter? 

Mr.  Acker.  Yes;  but  in  the  summer  time  they  are  out  on  the  range. 
There  is  another  thing  we  want  to  call  attention  to.  We  have  some 
revenue,  of  course,  from  the  park — from  the  leases  out  there. 

The  Chairman.  How  much  does  the  revenue  amount  to? 

Mr.  Acker.  Twelve  hundred  dollars  a  year.  Out  of  that  revenue 
we  employ  a  game  warden,  whom  we  pa^^  $800  for  his  services,  and 
we  also  have  to  provide  an  additional  scout.  The  necessities  of  the 
service  out  there  require  an  additional  scout,  and  that  amoubt  of 
money  being  on  hand  for  that  purpose,  the  Department  makes  pro- 
vision for  it  out  of  that  fund. 

PRrVILEGES  in  YELLOWSTONE  PARK. 

The  Chairman.  Who  owns  those  hotels  in  the  park  ? 

Mr.  Acker.  They  are  owned  by  the  corporation  known  as  the 
Yellowstone  Park  Association. 

The  Chairman.  What  do  they  pay  a  year? 

Mr.  Acker.  A  nominal  rental;  and  that  was  by  reason  of  the  fact 
that  they  had  to  incur  a  great  deal  of  expense  in  remodeling  their 
hotels.  I  think  the  remodeling  was  at  Mammoth  Hot  Springs,  and 
they  put  up  a  new  hotel  at  Upper  Geyser  basin,  and  at  the  lake  prob- 
ably; and  that  entailed  an  expense  of  $150,000  to  §200,000.  The  im- 
provements at  Mammoth  Hot  Springs,  at  Fort  Yellowstone,  have  been 
completed,  and  also  at  the  lake  hotel.  At  the  Upper  Gej'ser  basin  I 
should  think  the  improvements  have  been  completed  by  this  time,  so 
that  the  hotel  will  be  opened  this  season. 

The  Chairman.  Do  they  tilso  have  the  privilege  of  hauling  people 
through  the  park? 

Mr.  Acker.  No,  sir. 

The  Chairman.   Who  has  that  privilege? 

Mr.  Acker.  It  is  in  the  hands  of  another  corporation,  known  as  the 
Yellowstone  National  Park  Transportation  Company, 

The  Chairman.   What  do  they  pay  ^ 

Mr.  Acker.  They  pay  a  nominal  rental  for  sites  in  the  park,  which 
are  leased  to  them,  with  which  to  accommodate  their  horses,  or  at 
which  to  establish  their  wagons. 

The  Chairman.  What  is  that  rental;  how  much  is  it? 
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Mr.  Acker.  It  is  not  more,  I  think,  than  about  $160  a  year;  prob- 
ably not  that. 

The  Chairman.  Any  other  people  wishing  to  take  parties  through 
the  park  can  do  so? 

Mr.  Acker.  Yes,  sir. 

The  Chairman.  There  is  no  restriction;  anybody  who  has  a  horse 
and  wagon  can  drive  in  and  take  people  through  if  they  want  to? 

Mr.  Acker.  Yes,  sir.  At  the  present  time  there  are  three  classes 
of  transportation  there.  There  is  the  Yellowstone  National  Park 
Transportation  Company,  which  conveys  people  over  the  established 
roads  in  the  reservation  from  the  Northern  Pacific  entrance  and  then 
back  again  to  the  Union  Pacific  entrance.  Then  there  is  another  stage 
corporation,  the  Oneida,  which  brings  people  in  from  the  western 
end,  that  carries  them  through  the  park,  and  out  again.  Then  there 
is  what  is  known  as  the  W.  W.  Wiley  camping  permit,  issued  every 
year,  authorizing  him  to  maintain  permanent  camps  at  stated  places 
fn  the  reservation. 

There  is  still  another  class  that  we  call  licensed  transportation. 
Licenses  are  issued  to  privileged  parties  to  personally  conduct  camp- 
ing parties  through  the  reservation.  They  have  no  fixed  places  where 
they  can  maintain  permanent  camps,  but  they  camp  anywhere  within 
the  metes  and  bounds  of  the  park  that  may  be  designated  by  the 
superintendent. 

Now,  the  contract  companies  that  are  under  bond  are  the  Yellowstone 
National  Park  Tmnsportation  Company'  and  the  Oneida  Company. 
The  Wiley  yearlv  camps  under  license  are  also  under  bond.  Thepar- 
ties  who  personally  conduct  camping  parties  are  not  under  bond.  They 
merely  jmy  $5  for  each  wagon  auring  the  season.  Anyone  wanting 
to  go  through  there  in  their  own  rigc-an  do  so,  provided  they  conform 
to  the  rules  of  the  reservation,  and  can  go  in  on  horseback,  or  on  bic}'^- 
cles,  just  as  they  please. 

Mr.  Gardner.  Is  the  annual  number  of  tourists  increasing  mate- 
rially? 

Mr.  Acker.  Yes,  sir;  materially. 

Mr.  (jrARDNER.  Ought  there  not  to  be  more  revenue  in  the  future? 
I  understand  it  is  a  wealthy  class  of  people  who  go  there,  with  money 
to  spend. 

Mr.  Acker.  Undoubtedly  those  who  patronize  the  hotels  are  of  the 
wealthy  class  of  people.  Those  who  go  through  the  Wiley  transpor- 
tation are  a  class  of  people  in  more  moderate  circumstances.  1  hen 
there  is  a  class  of  people  who  like  to  be  independent,  and  they  will 
hire  a  team  from  one  of  these  parties  who  has  a  license  to  personally 
conduct  parties,  and 

Mr.  Gardner.  The  visitors  in  the  park,  however,  as  a  class,  are 
well  able  to  pay  ? 

Mr.  Acker.  Yes,  sir. 

Mr.  Gardner.  My  point,  Mr.  Chairman,  is  this:  The  Government 
is  expending  a  lot  of  money  there,  mainly  for  a  lot  of  very  rich  people 
of  leisure.  There  ought  to  be  something  more  than  merely  nominal 
rentals,  sooner  or  later. 

yosemite  national  park. 
(See  also  page  443.) 

The  Chairman.  If  there  are  no  further  questions  we  will  go  to  the 
next  item,  Yosemite  National  Park.    ' '  For  improvement  of  the  i  osemite 
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National  Park,  management,  protection,  and  improvement,"  etc., 
$5,4(H).  You  just  change  the  language  there.  What  does  that  mean, 
on  page  198?  • 

Mr.  Acker.  It  means  the  same  thing,  Mr.  Chairman. 

The  Chairman.  You  ask  for  ^5,400  there  i 

Mr.  Acker.  Yes,  sir. 

The  Chairman.  What  do  you  do  with  that  money. 

Mr.  Acker.  It  is  expended  in  the  construction  of  trails,  in  the  repair- 
ing of  trails  heretofore  constructed,  and  roads,  and  in  putting  up  nec- 
essary bridges  over  streams  that  are  useful  ix)  the  public  out  there, 
and  providing  sign  boards,  and  general  administmtion  of  the  reserva- 
tion. 

TLe  Chairman.  This  park  is  also  in  the  control  of  the  military'? 

Mr.  Acker.  Yes;  an  officer  is  ai^nuall}'  detailed  on  the  request  of 
the  Secretary  of  the  Interior,  and  when  he  is  detailed  he  becomes  an 
officer  of  the  Interior  Department,  and  subject  to  the  orders  of  the 
Secretary  of  the  Interior. 

The  Chairman.  Do  you  pay  out  any  money  there  for  civil  employees  { 

Mr.  Acker.  Not  out  of  this  appropriation  for  civil  employees,  but 
w^e  have  a  couple  of  forest  rangers  there  who  do  duty  in  connection 
with  the  forestry  service  and  do  duty  both  in  the  sunmier  and  winter. 

The  Chairman.  That  is  paid  for  out  of  the  forestry  appropriation  i 

Mr.  Acker.  Yes,  sir. 

The  Chairman.  Why  do  you  want  this  to  be  made  immediately 
available  J 

Mr.  Acker.  Because  it  would  be  more  economical  for  the  Govern- 
ment in  the  matter  of  constructing  these  trails. 

The  Chairman.  Have  you  not  on  hand  some  of  last  year's  appro- 
priation i 

Mr.  Acker.  Very  little.  I  believe  it  is  a  balance  of  $1.23.  I  have 
an  itemized  statement  here,  if  you  care  to  hear  it,  giving  the  manner 
in  which  that  monev  has  been  expended. 

The  Chairman.  The  money  was  expended  in  that  way,  w^as  iti 

Mr.  Acker.  Yes,  sir;  and  no  contract  was  let  unless  the  Secretary 
was  satisfied  that  the  work  would  be  properly  done. 

SEQUOIA   NATIONAL  PARK. 

The  Chairman.  The  next  item  is  ''Sequoia  National  Park.''  You 
want  the  same  amount  of  money  that  you  had  last  year  ^ 

Mr.  Acker.  That  ought  also  to  be  made  immediately  available,  ilr. 
Chairman. 

(iENERAL  GRANT  NATIONAL  PARK. 

The  Chairman.  The  next  is  '•  General  Grant  National  Park." 
Mr.  Acker.  The  same  conditions  apply  there.     That  is  a  small  tract 
under  the  supervision  of  the  acting  superintendent  of  Sequoia. 

crater  lake  national  park. 

The  Chairman.  The  next  is  "  Crater  Lake  National  Park."  You  ask 
an  increase  of  $2,000  there.     Why? 

Mr.  Acker.  That  is  necessary  by  reason  of  the  fact  that  certain 
improvements  out  there  are  required  to  protect  the  visiting  public. 


SUNDRY    CIVIL    BILL.  241 

The  roads  are  in  very  bad  condition,  and  new  roads  have  to  be  con- 
structed,  and  the  roads  commenced  to  be  repaired  last  year  had  to  be 
continu^.  We  constructed  about  2  miles  of  road  last  year  with  the 
money  we  had,  and  the  appropriation  ran  out  in  the  latter  part  of 
November.  We  have  not  had  any  money  since,  except  the  amount 
reserved  for  the  salary  of  the  superintendent  out  there,  so  that  now 
we  have  no  money  at  all. 

The  Chaikman.  They  did  get  along  before  you  commenced  the 
construction  of  the  new  road? 

Mr.  Acker.  No,  sir;  this  is  a  new  park.  Last  year  was  the  first 
appropriation  for  it. 

The  Chairman.  Where  is  it? 

Mr.  Acker.  In  Oregon,  near  Fort  Klamath.  I  have  a  map  here 
and  can  show  you. 

MOUNT  RAINIER  NATIONAL  PARK. 

The  Chairman.  Mount  Rainier  National  Park.     That  is  new? 

Mr.  Acker.  That  has  been  estimated  for  repeatedly,  but  no  appro- 
priation has  ever  been  made. 

Mr.  Gardner.  Where  is  that  located  ? 

Mr.  Acker.  In  the  State  of  Washington. 

The  Chairman.  Was  not  some  money  used  through  the  W^ar  Depart- 
ment for  that? 

Mr.  Acker.  An  appropriation  was  made  for  the  construction  of  a 
road  from  a  forestry  reservation  to  the  west  into  this  Mount  Rainier 
National  Park.  As  to  how  that  was  expended  no  report  has  eyer 
been  made  to  the  Interior  Department.  At  the  present  time  the 
Department  has  there  the  forest  superintendent  of  the  district  and 
two  forestry  rangers,  and  it  is  taking  them  aw^ay  from  their  work  on 
the  forest  reservations. 

>VIND  cave   national  PARK. 

The  Chairman.  The  next  is  Wind  Cave  National  Park.  How 
about  it? 

Mr.  Acker.  That  is  also  a  new  park.  Two  thousand  dollars  was 
appropriated  for  it  last  year.  Most  of  it  was  expended,  or  is  about 
to  be  expended,  in  the  necessary  improvement  of  the  park.  It  consists 
of  a  cave  having  many  underground  windings.  W  e  have  not  been 
able  to  take  it  up  very  well,  but  we  shall  do  so  as  soon  as  the  snow 
getvS  off  next  spring. 

The  Chairman,   lou  have  not  spent  all  the  money  there? 

Mr.  Acker.  No,  sir;  I  think  we  have  spent  about  $1,800  so  far,  and 
we  have  propositions  on  hand  for  the  rest. 

The  Chairman.  What  do  you  want  the  $2,500  for  in  1905? 

Mr.  Acker.  We  pay  the  salary  of  the  superintendent. 

The  Chairman.  Have  you  a  superintendent  in  here^ 

Mr.  Acker.  Yes,  sir;  we  have  to  have  a  superintendent  there.  We 
pay  him  a  salary  of  $900  per  annum. 

'I'he  Chairman.  AVhat  does  he  do? 

Mr.  Acker.  He  looks  generally  after  the  management  of  that  park. 
He  is  in  charge  of  the  management,  of  the  guides  who  take  people 
through  these  wind  caves  underneath  the  ground,  and  supervises  the 

8  c  B 16 


242  SUNDRY    CIVIL    BILL. 

repairs  and  ladders,  and  the  means  of  getting  in  and  out.  It  is  a 
matter  of  great  interest  in  that  section  of  the  country. 

The  Chairman.  Under  what  authority  of  law  do  you  appoint  a 
superintendent  for  this  park? 

Mr.  Acker.  Under  the  appropriation  made  for  the  protection  and 
management  of  the  reservation. 

The  Chairman.  You  construed  that  to  authorize  3'ou  to  appoint  a 
superintendent  to  manage  thati? 

Mr.  Acker.  Ye.s,  sir;  the  Comptroller  so  held. 

SUPREME  COURT  Rfe PORTS. 

The  Chairman.  On  page  196  is  an  item  to  pay  the  publishers  for  13 
copies  each  of  volumes  47  and  48  of  the  Decisions  of  the  Supreme 
Court,  etc.,  at  §5  per  volume,  $130.     Why? 

Mr.  Dawson.  I  will  get  you  the  information  and  come  up  at  some 
other  time,  if  you  'would  like,  Mr.  Chairman. 

The  Chairman.  Just  write  a  letter  about  that,  please. 


Department  of  the  Interior, 

Wai<h!ngton,  March  9,  IdOJ^. 
Sir:  In  respect  of  the  estimate,  in  the  amount  of  $2,272,  ''For 
Supreme  Court  Reports"  (Book  of  Estimates,  p.  349),  alx)ut  which 
the  subcommittee  on  the  sundry  civil  bill  have  made  inquiry,  I  have 
to  inforjii  you  that  this  estimate  was  submitted  by  the  Department  in 
compliance  with  the  requirements  of  the  act  of  July  1,  1902,  ^'For  the 
further  distribution  of  the  reports  of  the  Supreme  Court,  and  for  other 
purposes,"  Stats.,  v.  32,  630,  wherein  (section  6)  it  is — 

Provided,  *  *  *  That  the  Secretary  of  the  Interior  shall  include  in  his  ani>Qa] 
estimates  submitted  to  ('ongress  an  et^tim'ate  for  both  the  current  volumes  of  re|)orts 
and  the  additional  sets  of  rei^rts  and  digest,  the  distribution  of  which  is  proncied 
for  in  this  act. 

The  amount  of  the  estimate  is  intended  to  cover  the  cost  of  volumes 
of  reports  to  complete  and  continue  the  sets  which  have  ))een  distrib- 
uted in  pursuance  of  the  acts  cited  in  the  Book  of  Estimates,  as  well 
as  to  provide,  as  required  bv  section  2  of  the  act  of  1902,  complete  sets 
for  an}'  additional  courts  which  may  hereafter  be  established. 
Very  respectfulh% 

E.  A.  Hitchcock,  Seoreta?y. 
Hon.  J.  A.  Hemenway, 

Chctlrman  Cmnmittee  on  AppropriationM^ 

Iloxise  of  Representative^^, 


March  8,  1904. 

REINDEER  FOR  ALASKA. 

STATEMENT  OF  DR.  SHELDON  JACKSON. 

The  CiMiRMAN.  Will  you  please  tell  us  about  the  expenditure  of  the 
appropriation  of  $25,000'f  or  purchasing  reindeer  during  the  fiscal  year  i 
Mr.  Jackson.  The  items? 
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The  Chairman.  Yes,  sir. 

Mr.  Jackson.  They  are  published  in  the  annual  statement  of  the 
Commissioner  of  Education. 

For  salaries  of  six  employees,  $3,250;  supplies  for  stations,  $6,408.05. 
That  means  the  food  and  clothing  largely  of  the  apprentices.  The 
Government  has  from  the  beginning  been  taking  promising  Eskimo 
men  and  training  them  how  to  manage  the  reindeer. 

Mr.  Benton.  Tou  say  the  Government  has  been  teaching  the  Eskimo 
how  to  take  care  of  the  reindeer? 

Mr.  Jackson.  Yes,  sir;  it  is  a  part  of  the  school  system. 

The  Chairman.  Where  does  that  money  go  to? 

Mr.  Jackson.  To  the  reindeer  stations.  It  is  largeh'  the  provisions, 
clothing,  etc.,  of  the  apprentices. 

The  Chairman.  Tell  us  briefly  how  these  apprentices  are  selected, 
how  long  they  are  retained,  and,  as  near  as  you  know,  what  becomes  of 
them  after  the  Government  turns  them  loose. 

Mr.  Jackson.  The  agent  of  the  Government  up  there  has  the  public 
school  teachers  and  the  missionary  societies  keep  their  eyes  open,  and 
if  they  find  a  young  man  that  is  unusually  bright  and  willing  to  go  to 
work  and  willing  to  work  hard  they  take  him  as  an  apprentice.  He 
serves  four  or  five  years  as  an  apprentice  under  the  instruction  of  Lapp 
teachers. 

The  Chairman.  What  does  the  Government  do  during  the  five 
years? 

Mr.  Jackson.  Tliey  simply  furnish  him  clothing,  food,  and  teach 
him  how  to  handle  the  reindeer.  They  are  taught  just  the  same  as  if 
they  were  going  to  run  a  steam  engine,  and  they  also  go  to  school  part 
of  the  3'ear  and  learn  reading,  writing,  and  arithmetic;  but  their  main 
training  is  in  the  herd. 

The  Chairman.  What  do  vou  teach  them  to  do  with  the  reindeer? 

Mr.  Jackson.  We  teach  them  the  simplest  things — to  herd  them,  to 
break  them,  and  to  harness  them,  and  to  learn  to  drive  them  and  to 
breed  them,  and  everything. 

The  Chairman.  Does  it  teke  five  years  to  teach  them  that  business? 

Mr.  Jackson.  To  get  them  perfect,  yes,  sir;  and  then  we  keep  them 
under  a  sort  of  limitation  for  twenty  years  after,  but  we  do  not  furnish 
them  any  provisions  or  clothing. 

The  next  item  is  freight  on  supplies,  J955.62.  The  next  item  is 
traveling  expenses,  $147. 

Mr.  GiLLETT.  What  is  that  for? 

Mr.  Jackson.  That  is  very  largely  for  the  traveling  expenses  of  the 
superintendent  in  Alaska,  who  has  to  go  around  and  inspect  the  herds. 

Mr.  Benton.  Do  vou  stay  up  there  ^ 

Mr.  Jackson.  Only  during  tne  summer.  The  item  of  $955.62  for 
freight  was  the  f reig&t  on  our  supplies  from  Seattle  and  San  Francisco. 
The  item  of  tmvefing  expenses  of  $147  is  for  the  expenses  of  the 
superintendent  who  goes  from  station  to  station  and  inspects  the  deer, 
sees  that  everything  is  cared  for  properly,  that  the  Eskmios  are  cared 
for,  etc. 

Ihe  next  item  is  photographs  and  electros  for  report,  $18.95.  The 
Senate  prints  the  original  document  and  then  the  Bureau  of  Education 
gets  a  reprint  of  1,000  copies  which  cost  $-171.13.  This  [exhibiting]  is 
the  Senate  document  which  I  have  brought  here.  The  next  item  is 
coal,  $1,650.     That  is  largely  coal  which  we  had  to  give  to  the  Reve- 
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nue-Marine  Service  of  the  Treasury  Department  to  take  us  to  get  our 
deer.  Hitherto  the  deer  have  been  purchased  in  Siberia  and  then 
brought  over  on  a  revenue  cutter,  and  as  it  takes  extra  travel  the 
Treasury  Department  insists  that  coal  which  was  ex)nsumed  in  getting 
the  deer  should  be  returned. 

The  Chairman.  This  appropriation  started  in  1894? 

Mr.  Jackson.  Yes,  sir. 

The  Chairman.  How  many  reindeer  have  been  purchased  from  that 
time  to  this  out  of  the  different  appropriations  you  have  had  ? 

Mr.  Jackson.  There  have  been  1,295  purchased. 

The  Chairman.  How  many  have  you  on  hand  now? 

Mr.  Jackson.  Six  thousand  five  Hundred  and  five. 

The  Chairman.  What  became  of  the  balance? 

Mr.  Jackson.  We  had  7,795,  of  which  6,505  are  now  living. 

The  Chairman.  What  do  you  want  to  do  with  more  of  them  ? 

Mr.  Jackson.  We  want  to  save  the  Government  'millions  of  dollars 
in  feeding  the  natives  of  Alaska.  We  want  to  make  those  natives, 
instead  ot  being  a  curse  to  the  white  man,  to  be  of  assistance  to  the 
white  men  in  developing  the  country.  It  is  the  one  thing  that  the 
Eskimos  take  to,  just  as  an  Indian  takes  better  to  herding  cattle  than 
to  farming. 

The  Chairman.  What  do  the}^  do  with  them  after  getting  them? 

Mr.  Jackson.  They  are  hired  out  to  the  miners.  Of  course  a  por- 
tion of  the  surplus  males  are  killed  by  them  for  food  for  their  families, 
and  another  portion  of  the  surplus  males  are  sold  to  the  butcher  or 
the  miner  in  order  to  get  money  to  buy  their  clothing.  There  are 
probably  125  Eskimos  that  are  receiving  their  entire  support  from  the 
reindeer. 

The  Chairman.  How  many  reindeer  does  the  Government  keep  in 
the  corral  ? 

Mr.  Jackson.  We  do  not  have  them  in  that  way.  We  loan  them 
out  in  order  to  get  rid  largely  of  the  care  of  taking  the  apprentice's. 
For  instance,  we  will  say  to  a  mission  station — any  denomination, 
every  denomination,  Roman  Catholic  and  Protestant,  which  is  up  in 
the  reindeer  country  of  Alaska — if  you  wish  it,  the  Government  will 
loan  you  100  head  of  reindeer  for  five  years  and  at  the  end  of  five 
vears  you  will  leturn  to  the  Government  the  100  reindeer  loaned  you. 
In  the  meantime  you  are  required  to  take  at  least  two  of  vour  brightest 
Eskimo  men  and  put  them  in  the  herd,  feed  and  clothe  them,  anateach 
them  the  business.  There  are  seven  of  the  ten  mission  stations  which 
we  have  loaned  100  reindeer.  The  other  three  have  returned  the 
loans,  the  five  years  being  up. 

In  that  way  shift  the  expense  of  supporting  the  Eskimo  appren- 
tices of  the  missionary  society  onto  the  Government,  and  we  get  back 
our  original  number.  We  have  loaned  out  to  our  Lapland  teachers, 
to  encourage  them,  a  hundred  head  apiece  for  five  years,  and  they 
return  them  to  us  at  the  end  of  five  years  and  keep  the  increase  for 
their  pay  and  their  work. 

The  Chairman.  You  have  one  of  3'our  reports,  bi^ve  you.  Doctor? 

Doctor  Jackson.  Yes,  sir.  ^y 

The  Chairman.  Will  you  be  kind  enough  to  leave  itsV^  j 

Mr.  Gardner.  You  speak  of  the  reindeer  section  of  Alal|^^^|i|p^^ 
section  is  that?  '  ^^^        ^ 

Doctor  Jackson.  That  is  largely  all  of  Alaska,  except  the  extrei 
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southeast  and  southern  coa^t,  along  the  Pacific.  If  you  get  a  little 
back  from  the  coast  of  the  Pacific,  the  entire— you  might  say  nine- 
tenths  of  it,  is  pasturage.  And  there  is  also  pasturage  in  the  Aleutian 
Islands. 

Mr.  Benton.  What  do  they  eat?  ^ 

Doctor  Jackson.  They  eat  a  peculiar  kind  of  moss  that  grows  in 
the  Arctic  regions.  There  is  pasturage  there  for  9,000,000  head  in 
Alaska.  It  is  the  only  hope  the  miners  can  have  in  the  center  of  Alaska 
of  ever  having  fresh  meat,  after  the  caribou,  that  is  now  being  destro3'^ed, 
is  ffone. 

Sir.  Gardner.  What  kind  of  food  does  it  make? 

Doctor  Jackson.  First-class  venison.  A  4:-year-old  reindeer  is  the 
finest  meat  I  have  ever  eaten. 

Mr.  GiLLETT.  How  much  do  you  pay  for  them? 

Doctor  Jackson.  We  pay  in  Siberia  ^7.  They  sell  in  Alaska  at 
from  $50  to  $150  apiece. 

Mr.  GiLLETT.  You  want  to  introduce  this  year  how  many  ?  Do  you 
still  want  to  buy  some  more? 

Doctor  Jackson,  We  want  to  start  three  or  four  new  stations. 

Mr.  GiLLETT.  How  many  do  you  want  to  introduce? 

Doctor  Jackson.  Four  new  stations,  with  from  two  to  three  hun- 
dred in  a  station,  all  the  way  from  100  to  300  miles  from  the  present 
stations.  We  have  grown  gradually.  We  started  on  the  Bering  Sea 
way  off  here,  and  we  are  gradually  working  up  in  the  center. 

Mr.  Benton.  Why  do  you  not  take  some  of  the  increase  from  the 
thousand  you  have  got  now  and  put  in  there? 

Doctor  Jackson.  That  is  what  we  are  doing.  For  instance,  we  are 
buying  back  from  our  Eskimos  where  they  need  some  money  to  get 
clothing  and  food.  The  Government  is  buying  them  back  at  the  rate 
of  §25  a  head,  just  about  half  of  what  they  can  get  when  a  miner  wants 
a  trained  reindeer.  The  Russian  Government  shut  down  on  us  last 
vear,  so  we  did  not  get  any.  And  the  increase  of  300  this  year  we 
have  got- by  purchase,  or  from  binding  from  the  men  that  had  originally 
got  their  start  from  us. 

Mr.  GiLLETT.  I  understood  you  only  bought  1.200  in  all? 

Doctor  Jackson.  One  thousand  two  hunored  from  Siberia;  but  we 
have  had  over  7,000  born.  AVe  had  over  1,827  born  last  year,  and  we 
will  have  over  2,000  born  this  year. 

Mr.  Benton.  Do  the  dams  ever  bear  more  than  one? 

Doctor  Jackson.  No,  sir. 

Mr.  Benton.  Never  have  twins? 

Doctor  Jackson.  Very  rarely;  but  it  is  so  rarely  that  3'ou  can  say 
they  do  not. 

Mr.  GiLLETT.  Do  vou  not  have  any  compensation? 

Doctor  Jackson.  I  get  my  compensation  as  superintendent  of  public 
instruction  from  the  Government.  I  have  been  in  Alaska  twenty -six 
j'-ears. 

Mr.  GiLLETT.  In  that  capacity. 

Doctor  Jackson.  In  the  capacity  of  teacher.     I  originallv  went  as  a 
missionary.     Then  when  the  Government  in  1885  establisfied  schools 
they  appointed  me  superintendent,  and  I  have  been  since  then  Gov- 
ernment superintendent  of  schools;  and  reindeer   is  the  industrial 
^->\  l^ature  of  our  northern  schools. 
^  Mr.  GiLLETT.  You  do  not  get  any  extra  compensation  for  that? 

extrei 
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Doctor  Jackson.  No,  sir. 

Mr.  GiLLETT,  What  is  your  compensation,  if  I  may  ask? 

Doctor  Jackson.  Two  thousand  Ave  hundred  dollars. 

Mr.  Gardner.  Is  the  Government  getting  any  revenue  as  yet  out 
of  these  reindeer  if 

Doctor  Jackson.  It  is  only  getting  &  revenue  in  this  way — the 
increase  of  the  wealth  of  the  country,  just  as  they  go  to  dig  an  arte- 
sian well  to  show  where  water  can  he  gotten  in  a  certain  place,  and 
the  increase  of  wealth  comes  from  that. 

Mr.  Gardner.  No  direct  revenue? 

Doctor  Jackson.  No  direct  revenue.  You  constantly  see  acicounts 
in  the  newspapers  that  the  Eskimos  are  gradually  starving.  Rather 
than  feed  and  pauperize  them,  we  desire  to  teach  them  to  learn  a  trade 
and  help  them,  and  this  is  to  help  them  do  that. 


• 

March  8,  1904. 

GOVERNMENT  HOSPITAL  FOR  THE  INSANE. 

8TATEMEHT  OF  DB.  WILLIAM  A.  WHITE,  SUPERIHTSirDEHT. 

DISBURSEMENTS. 

The  Chairman.  On  page  198  of  the  bill  there  is  the  language — 

And  hereafter  the  disbiirsinfr  clerk  of  the  Department  of  the  Interior  is  hereby 
required  to  act  as  disbursing  clerk  for  the  (vovernnient  Hospital  for  the  Insane,  and 
to  disburse  all  moneys  appropriated  for  the  said  hospital,  under  the  direction  of  the 
8e<'retary  of  the  Interior,  on  vouchers  duly  certifiecl  by  the  superintendent  thereof 
and  approve<i  by  the  Secretarj'  of  the  Interior. 

Do  you  desire  that  language  to  remain  in  the  bill  ? 

Doctor  White.  No,  .sir;  I  do  not  desire  to  have  that  language.  I 
have  some  objections  to  it  which  1  would  like  to  present  to  the 
committee. 

1 .  Such  tmnsf er  virtually  removes  the  fiscal  control  of  the  hospital 
from  the  superintendent. 

2.  Bv  keeping  all  accounts  in  books  not  accessible  to  the  superintend- 
ent or  nis  representatives  would  result  often  in  the  superintendent  not 
knowing  the  exact  status  of  funds  under  which  he  wa«s  authcrized  to 
incur  liabilities.  This  has  actual!}^  occurred  as  a  result  of  the  temporaiy 
transfer  of  the  disbursements  to  the  Interior  Department.  The  hos- 
pital would  have  no  means  of  knowing  when  and  what  payments  were 
made  except  as  informed  by  the  Department. 

3.  It  would  result  in  more  or  less  delay  in  the  settlement  of  accounts 
in  many  instances  pending  adjustment  between  the  hospital  and  the 
Department. 

4.  The  only  additional  control  of  the  expenditures  which  would  }ye 
brought  about  is  a  duplication  of  the  control  now  exercised  bv  the 
auditing  officer  of  the  Treasury  Department;  in  fact,  the  projected 
change  would  require,  in  large  part,  a  duplication  of  the  records,  with 
no  commensurate  gain  therefrom. 

5.  There  would  appear  to  be  a  decided  disadvantage  in  having  the 
books  of  the  hospital  kept  at  a  distance  therefrom,  where  they  are 
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inaccessible  for  that  constant  reference  which  proper  business  manage- 
ment makes  necessary. 

6.  It  would  result  in  the  disbursements  being  made  by  a  man  unac- 
quainted with  the  special  needs  of  the  hospital  and  not  under  the 
superintendent's  control.  This  would  result  in  a  conjBlict  of  authority 
which  would  be  detrimental  to  the  hospital's  best  interests.  For 
instance,  tw^o  da3^s  instead  of  one  would  be  required  to  pay  off  (one  to 
get  tickets  and  one  to  get  the  money).  This  would  rob  the  hospital 
of  just  twice  the  amount  of  time  required  now,  and  if  the  Department, 
as  1  understand,  wish  to  pay  off  twice  a  month  the  loss  of  time  would 
be  four  times  as  great.  Lender  the  present  arrangement  payments  to 
employees  or  others  are  made  under  the  direction  of  the  superintend- 
ent at  such  times  as  are  most  convenient  for  all  concerned. 

7.  It  is  inconceivable  that  such  a  disbursing  oflScer  as  is  contemplated 
in  this  bill  would  have  the  authority  to  dictate  when  he  is  to  pay  off 
and  insist  upon  the  emplo3^ees  and  nurses  engaged  in  the  care  of  the 
sick  and  of  dangerous  lunatics  attending  upon  his  convenience.  Yet 
if  it  is  impossible,  as  it  must  often  be,  for  them  to  go  to  the  office  when 
be  is  at  the  hospital,  a  trip  to  the  Department  would  be  necessary  for 
them  to  get  their  pay,  thereby  inconveniencing  them  and  robbing  the 
hospital  of  their  services.  Now  the}^  can  be  paid  at  any  time  their 
services  can  be  spared  from  the  wards  on  which  they  are  employed. 

8.  Even  with  the  arrangement  contemplated  by  this  bill  all  of  the 
moneys  received  in  payment  for  board  of  patients- would  still  have  to 
be  received  and  acrcounted  for  at  the  hospital. 

9.  The  superintendency  believes  in  single-headed  responsibility  and 
that  divided  responsibility  can  only  result  in  lessened  executive  effi- 
ciency. He  does  not  desire  the  custodv  of  the  hospital  funds,  but 
believes  if  he  is  to  be  relieved  of  them  they  should  be  disbursed  by  a 
special  disbui*sing  officer  appointed  by  him  and  under  his  control. 
This  arrangement  would  be  eminently  agreeable  to  him,  and  he  Is  pre- 
pared to  make  such  appointment  at  an  additional  expense  of  but  $300 
per  annum,  which  is  $700  less  than  the  amount  provided  in  the  bill 
pending  before  your  honorable  body. 

10.  The  superintendency  of  the  Government  Hospital  for  the  Insane 
is  a  position  of  large  responsibility  which  makes  very  great  demands 
upon  the  person  holding  it.  If  the  superintendent  were  permitted  to 
appoint  a  disbursing  officer,  as  suggested  above,  some  of  the  responsi- 
bility and  the  work  incident  thereto  would  be  lifted  from  his  shoulders. 
If  on  the  other  hand  his  work  is  to  be  complicated  and  made  more 
annoying  by  the  plan  suggested  in  the  bill,  he  will  have  his  usefulness 
to  tlie  hospital  and  to  the  patients  thereof  greatly  impaired  and  be 
removed  by  just  so  much  from  that  close  touch  with  the  medical 
aspects  of  hospital  work  which  he  believes  are  after  all  of  the  first 
importance. 

In  the  argument  which  I  present  here  I  say  that  personally  whereas  I 
do  not  care  especially  for  the  custody  of  the  funds,  and  whereas  it  would 
lie  relief  to  me  to  be  relieved  of  the  responsibility,  still  a  relief  in  the 
wa}^  suggested  would  be  really  making  more  trouble  for  me.  A  dis- 
bursing officer  of  the  hospital  whom  I  could  appoint  and  who  would 
operate  under  my  direction  would  actually  relieve  me  of  a  certain 
amount  of  work,  and  I  am  prepared  to  make  that  appointment,  if  it 
pleases  the  authorities,  at  the  rate  of  $3(K)  additional,  by  simply  taking 
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my  chief  clerk,  who  is  now  ^ettin^  $1,200,  and  increasing  her  salary 
$300  a  year. 

The  Chairman.  You  are  getting  along  all  right  now? 

Doctor  White.  Yes,  sir;  I  have  no  complaint  to  make,  except  if  it 
is  desirable  to  take  the  funds  out  of  my  hands  that  is  the  wa^:  I  think 
it  should  be  done,  and  not  in  the  way  suggested  here. 

CURRENT   EXPENSES. 

The  Chairman.  You  have  increased  the  amount  for  current  expenses 
from  $294,720  to  $296,120  i 

Doctor  White.  That  is  an  increase  upon  the  same  per  capita  basis 
that  the  support  of  the  insane  has  been  figured  for  some  years  past. 

The  Chairman.  Do  you  require  $220  per  capita? 

Doctor  White.  We  do  if  we  keep  up  the  standard  of  care  and  treat- 
ment which  has  been  kept  up.  You  understand  that  nearly  half  of 
our  patients  are  from  tne  Army  and  Navy,  and  a  great  many  from 
the  Soldiers'  Homes,  and  it  has  been  the  policy  of  the  Government  to 
consider  them  not  in  the  same  light  as  paupers  are  considered,  and 
conseguently  the  general  standard  of  care  is  raised  in  accordance  with 
that  element  of  population,  and  the  entire  population  gets  the  benefit 
of  it. 

The  Chairman.  You  give  the  soldiers  and  sailors  better  care  than 
the  pauper  gets  in  the  average  institution? 

Doctor  White.  Yes,  sir. 

The  Chairman.  What  does  it  cost  in  the  State  institutions? 

Doctor  White.  1  know  what  it  costs  in  New  York. 

The  Chairman.  What  does  it  cost  in  New  York? 

Doctor  White.  It  varies  in  the  different  institutions  from  f  165  up 
to  about  $190  or  $195. 

The  Chairman.  Perhaps  you  had  better  give  us  in  what  particular?* 
the  care  and  treatment  in  the  Government  mstitution  differ  from  that 
received  in  the  State  institutions. 

Doctor  White.  There  are  these  diiferences:  In  the  first  place,  our 
employees  throughout  are  paid  a  higher  wage.  We  also  have  a  larger 
number  of  employees  to  the  number  of  patients  in  the  institution,  and 
the  eight-hour  law  here  in  the  Government  service  is  enforced  much 
more  rigidh^  than  at  State  institutions.  Consequently  we  have  to 
have  a  larger  force  of  people  The  eniplovees  aljout  the  grounds,  the 
stewards,  all  our  carpenters,  clerks,  and  all  the  people  in  the  District 
are  rigidly  on  the  eight-hour  basis. 

The  Chairman.  What  do  you  mean  when  you  say  that  you  have  a 
larger  number  of  employees;^  that  they  are  necessary  to  give  tlie  addi- 
tional care  vou  speak  of  ( 

Doctor  White.  Yes,  sir;  and  the  number  is  necessarily  larger  because 
of  the  eight-hour  regulation,  which  is  enforced  here  in  the  Govern- 
ment institution  more  rigidly  than  it  is  in  State  institutions,  and, 
because  we  have  on  the  wards  a  larger  percentage  of  be^iddeu  cases, 
getting  so  many  people,  as  we  do,  from  the  National  SoldieH^Horoes— 
old  broken-down  soldiers,  who  require  bed  care  and  nurSiig.  We 
have  a  larger  number  of  employees  and  they  receive  a  higher  wa^ 
than  is  paid  in  the  State  institutions.  Our  diet  is  also  muc^naore 
plentiful  than  is  usually  supplied  in  State  institutions  and  niuchl^^^ 
varied,  and  then  again  we  nave  another  element  of  population  tf  d^^' 
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with.  We  h^,ve  a  number  of  commissioned  officers,  men  who  have 
held  high  rank  in  the  Government  service,  who  have  to  be  dealt  with 
still  upon  a  different  basis  and  provided  with  better  quarters,  better 
service,  and  better  food.  I  think  also  the  cost  of  supplies  is  larger 
here  than  where  1  came  from  in  New  York  State. 

COMPENSATION   OF  EMPLOYEES. 

The  Chairman.  How  do  the  wages  of  the  attendants  and  nurses  in 
this  hospital  compare  with  the  wages  paid  in  the  New  York  hospitals? 

Doctor  White.  There  is  not  a  very  great  difference,  but  the  differ- 
ence is  in  favor  of  this  hospital  here;  the  wages  are  higher. 

Mr.  Gardner.  And  the  hours  are  shorter'^ 

Doctor  White.  The  hours  are  not  shorter  per  diem,  but  there  is 
fully  twice  as  much  time  off.  That  is  a  very  conservative  estimate, 
and^  of  coui^se,  every  time  there  is  an  employee  off,  that  means  some- 
body has  to  do  the  work  during  that  interval.  That  is  one  of  the 
reasons  why  we  have  an  excessive  number  of  emplo3'ees. 

There  are  thirty  days  leave  granted  under  the  law,  and  in  addition 
there  are  thirty  da3^s  sick  leave,  and  in  addition  they  are  off  every  third 
Sunday  and  legal  holida3's  and  all  that  sort  of  thing.  A  certain 
attendant  presented  me  a  draft  of  a  bill  which  provided  for  piltting 
them  on  an  eight-hour  bai^is,  and  he  admitted  that  they  had  sixty  da3's 
off  every  year  regularly,  and  if  the3'  were  sick  the3'^  had  the  additional 
thirt3'  days  leave,  whicli,  to  m3'  mind,  is  excessive. 

The  Chairman.  As  a  matter  of  fact,  they  do  average  sixty  days 
leave  annually? 

Doctor  White.  Yes,  sir. 

The  Chairman.  Not  including  sick  leave? 

Doctor  White.  Yes,  sir.  That  is  from  the  point  of  view  of  the 
attendant  himself;  he  acknowledged  that. 

The  Chairman.  In  the  State  institutions  do  the3^  have  the  same  leave  ? 

Doctor  White.  No,  sir;  they  have  fourteen  da3's  instead  of  thirty 
da3's,  and  in  place  of  having  a  whole  da3^  for  the  legal  holida3"s  they 
have  a  half  day.  Otherwise  1  think  the  time  is  about  the  same.  That 
would  cut  it  down  at  an3^  rate  twent3'  daya. 

The  Chairman.  The3^  have  sixty  days  without  charging  it  against 
their  leave? 

Doctor  White.  No,  sir;  the3^  have  thirt3'  days  leave.  In  addition 
to  that  they  are  permitted  legal  holidays  and  ever3'  third  Sunda3\  I 
think  that  is  all.  That  is  peruiitt^^d  the  nurses  and  attendants  in  lieu 
of  every  Sunday,  which  if  they  were  emplo3'ed  in  the  departments  the3' 
would  liavean3' way,  because,  of  course,  the  service  iscontuiuous,  twentv- 
four  hours  a  da3'  and  seven  days  a  week,  and  in  the  outside  departments, 
in  the  kitchens,  etc.,  thev'  have  everv  other  Sunday  off. 

The  Chairman.  IIow  Ho  the  wages  In  New  York  compare  with  the 
wages  in  other  States? 

Doctor  White.  I  think  they  are  higher. 

The  Chairman.  And  you  think  the  wages  paid  here  are  a  shade 
higher  than  those  mid  in  New  York  ? 

Doctor  White,  i  es,  sir;  for  similar  positions  in  any  other  place  in 
the  country — at  least,  with  which  I  am  familiar. 
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GENERAL  REPAIRS. 

The  Chairman.  '^For  oreneral  repairs  and  improvements"  you  ask 
$40,000.     Your  note  says: 

The  greatly  increased  size  of  the  hospital  plant,  due  to  the  addition  of  a  number 
of  new  buildings,  makes  it  necessary  to  ask  for  an  increase  of  the  amount  of  this? 
appropriation  over  what  it  has  been  in  former  years. 

Does  not  the  fact  that  your  buildings  are  new  reduce  the  it-em  of 
repairs? 

Doctor  White.  Yes,  sir;  I  would  like  to  say  in  justification  of  my 
estimate  here,  as  1  intended  to  say  before,  that  all  my  estimates  for  tlie 
hospital  were  prepared  within  the  first  six  days  of  my  residence  in 
Washington  and  some  of  the  estimates  are  necessarily  excessive  and 
there  are  some  things  which  will  have  to  be  done  which  could  not  be 
foreseen. 

The  Chairman.  What  would  you  say  in  regard  to  the  repairs? 

Doctor  White.  Our  appropriation  this  year  was  $25,000  and  we  are 
going  to  use  it  all.  I  would  saj^  that  $5,000  additional  would  meet  all 
requirements. 

roadways,  grading,  and  walks. 

The  Chairman.  The  next  item  is  ''For  roadways,  grading,  and 
walks." 

Doctor  White.  That  estimate  is  $25,000.  I  do  not  think  it  is 
excessive.  I  did  have  my  engineer  survey  and  go  over  the  entire 
ground  and  prepare  an  estimate  upon  the  actual  amount  of  work  that 
would  have  to  be  done.  To  all  tne  new  buildings  there  will  have  to 
be  roads  and  walks  built,  and  around  all  of  them  there  will  have  to  be 
grading.  He  estimates  there  will  have  to  be  10,000  cubic  yards  of 
grading  and  excavating;  3,000  cubic  VBLi'ds  of  topsoil  spread;  21,00n 
square  yards  of  macadam  roadway  necessary;  45,000  square  yards  of 
cement  walks;  4,000  j^ards  of  gutters,  drains,  etc.  If  that  work  is 
completed  that  will  cost  more  than  $25,000,  but  I  do  not  imagine 
that  it  all  can  be  done  this  summer.  There  is,  however,  at  least  an 
amount  of  that  work  which  can  be  done  this  summer. 

The  Chairman.  Fifteen  thousand  dollars  will  cover  all  the  work 
that  can  be  done  this  summer? 

Doctor  White.  It  would  probabh^  cover  the  work  around  the  new 
buildings,  but  that  would  leave  no  margin  for  the  rest  of  the  institu- 
tion. Twenty-five  thousand  dollars  ought  to  include  the  whole  hospi- 
till  and  the  amount  of  work  that  can  be  done  about  the  new  buildings. 

water  supply. 

The  Chairman.  The  next  item  is,  "For  additional  wells  and  water 
filters,  $6,000,"  the  same  amount  that  was  appropriated  last  year^ 

Doctor  White.  Yes,  sir.  There  were  8  wells  contemplated  on  the 
place.  This  appropriation  was  for  reborine:  the  wells  and  increasing 
their  eflSciency.  Four  of  them  cost  $6,000  last  year.  There  are  four 
more.  The  wells  had  a  capacity  of  from  80  to  40  gallons  a  minute 
delivery  originally,  and  that  has  been  brought  up  to  300  gallons  j>er 
minute  delivery,  3ue  to  the  new  boring. 

The  Chairman.  You  need  the  additional  wells? 
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Doctor  White.  Yes,  sir.  If  they  fill  in  the  river  bank  our  supply 
will  be  cut  off  absolutely;  and  anyway,  the  river  water  is  not  satis- 
factory' for  drinking  purposes.  An  epidemic  of  typhoid  fever  was 
traced  to  it  a  year  ago. 

LAUNDRY  building. 

The  Chairman.  The  next  item  is,  ^'For  additional  laundry  build- 
ings and  machinery,  ^20,000?" 

Doctor  White.  I  think  that  estimate  is  excessiye.  I  am  having 
my  engineer  now  prepare  plans  for  the  remodeling  oif  the  new  laundr}'^, 
and  1  think  that  $15,()U()  would  be  suflBcient.  The  building  has  to  be 
enlarged  and  there  has  to  be  additional  machinery  put  m  it.  iWe 
must  nave  a  sterilizer  and  the  whole  interior  of  the  building  has  to  be 
torn  out  and  remodeled. 

The  Chairman.  Is  that  a  new  building  recently  constnicted,  or  is 
it  the  old  building? 

Doctor  White.  The  larger  part  of  it  is  comparatively  new. 

The  ('hairman.  What  is  the  trouble  with  it^ 

Doctor  White.  There  is  nothing  the  matter  with  it  as  such,  but  I 
think  the  interior  arrangements  are  very  poor  and  inadequate. 

The  Chairman.  Have  you  had  any  detailed  estimate  made? 

Doctor  White.  They  are  in  preparation  now. 

The  Chairman.  When  will  you  have  them  completed  ? 

Doctor  W^HiTE.  The  plans  will  probabl}^  be  completed  some  time 
soon.  There  are  three  floors  that  I  am  having  the  plans  made  for  now 
and  when  the  plans  are  finished  they  will  all  have  to  be  submitted  to 
some  of  the  people  who  build  laundries,  like  the  American  Laundry 
Company,  and  it  will  be  some  time.  I  think  that  estimate  is  excessive. 
I  Jthink  we  will  need  actually  half  of  it,  $10,000,  during  the  coming 
^'ear.     I  know  now  where  I  can  spend  $5,000, 

HYDROTHERAPEUTIC  APPARATUS. 

The  Chairman.  The  next  item  is,  ^' For  hvdrotherapeutic  apparatus, 
«3,000?" 

Doctor  White.  That  is  for  the  purpose  of  putting  apparatus  in  the 
new  buildings,  downstairs.  There  is  a  place  for  the  installation  of 
the  apparatus,  and  this  is  for  the  purchase  and  installation. 

The  Chairman.  What  is  the  apparatus? 

Doctor  White.  It  is  an  apparatus  for  treating  patients  with  Water 
in  various  ways,  hot  and  cold  baths,  hot  and  cold  douches,  needle  sprays, 
and  sweats  of  all  sorts.     It  is  a  modified  Turkish-bath  establishment. 

The  Chairman.  Did  you  ever  have  any  such  apparatus  before? 

Doctor  White.  We  have  such  an  apparatus  now  in  what  is  known 
as  the  Toner  Building,  and  it  is  in  use  constantly. 

The  Chairman.  WTiat  is  the  matter  with  that  apparatus? 

Doctor  White.  It  is  all  right  where  it  is,  but  this  is  for  putting 
apparatus  in  the  two  buildings  which  are  prepared  for  the  reception 
of  acute  cases — buildings  B  and  C.  Those  are  the  buildings  where  all 
the  cases  admitted  to  the  hospital  are  examined  and  where  all  the  acute 
cases  of  insanitv,  which  are  presimiably  curable  and  which  treatment 
will  benefit,  will  staj^  until  treatment  is  of  no  avail  and  they  can  be 
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transferred  to  other  buildings.  This  particular  apparatus  is  designed 
in  such  cases  where  its  effects  are  beneficial,  but  in  the  chronic  pwirt  of 
the  hospital  it  is  not  of  particular  value. 

The  Chairman.  You  tnink  the  appropriation  is  absolutely  necessarj-  ? 

Doctor  White.  I  presume  the  nospital  would  continue  without  it, 
but  it  is  an  essential.  It  is  considered  a  very  desirable  thin^  in  the 
treatment  of  cases  of  acute  insanity,  and  all  the  modern  institutions 
have  them  installed. 

kitchen  building. 

The  Chairman.  The  next  item  is,  "For  kitchen  in  building  R, 
$5,000." 

Doctor  White.  Building  K  is  at  the  end  of  a  group  of  four  build- 
ings on  the  other  side  of  the  road.  There  was  no  provision  for  a  kitchen 
in  that  building  other  than  that  there  was  simply  a  room  left  which 
could  be  made  one.  It  was  not  excavated,  no  flue  was  built  from 
it,  and  in  order  to  put  a  kitchen  in  there  we  would  have  to  put  in  a 
flue  and  make  all  the  pipe  connections.  It  is  a  building  occupied  by 
bedridden  hospital  cases;  and  if  the  cooking  were  done  at  the  out^Tr 
end  of  the  group  it  would  necessitate  the  transfer  of  the  food  400 
or  500  feet,  which  in  winter  time,  I  think,  would  be  very  much  to 
the  detriment  of  the  food,  making  it  cold  and  not  very'palatable. 
The  sum  asked  for  is  excessive;  $2,500  will  be  sufficient.  This  estimate 
was  made  on  the  basis  of  the  statement  of  the  architect  with  whom  1 
went  over  the  matter,  and  he  said  it  would  cost  $5,000.  1  know  that 
amount  is  not  necessary. 

Mr.  Benton.  You  spoke  of  the  diet  which  you  furnish  at  the  hos- 
pital.    What  do  you  give  the  people? 

Doctor  White.  Everything  that  anybody  else  gets — meat,  fish,  vegje- 
tables,  etc.  It  is  a  fairi}^  liberal  diet^  which  has  some  hixuries.  The 
sick  people  get  a  special  diet;  they  have  chicken  and  meat  broth  for 
the  Old  people  who  have  not  teetK.  The  other  people  get  meat,  fish, 
and  ve^tables,  like  at  home. 

Mr.  Benton.  Just  like  anybody  has  at  home? 

Doctor.  WnrrE.  Yes,  sir. 


March  8,  1901. 


HOWARD  UNIVERSITY. 


STATEMENT  OF  BEV.  TEUNIS  S.  HAMLIH,  AGGOMPAITIED  BY 
JUDGE  S.  J.  PEEL,  DR.  JOHN  GORDON,  PRESIDENT  OF  HOWARD 
UNIVERSITY,  MR.  GEORGE  H.  SAFFORD,  SECRETARY  AND 
TREASURER,  AND  MR.  BRAINARD  H.  WARNER. 

Doctor  Hamlin.  Mr.  Chairman  and  gentlemen,  I  am  president  of  the 
board  of  trustees  of  Howard  University,  and  I  would  like  to  call  your 
attention  to  some  matters  relating  to  the  university. 

The  Chairman.  1  understand  }  on  do  not  deal  with  the  estimates. 
We  would  be  glad,  however,  to  have  3^ou  submit  such  suggestions  as 
occur  to  you,  Doctor. 

Doctor  Hamlin.  May  I  first,  Mr.  Chairman,  call  your  attention  to  the 
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report  to  the  Secretary  of  the  Interior,  on  pages  188  and  189,  concern- 
ing the  Freedmen's  Hospital  building?  You  will  notice  a  reference  to 
it  at  the  bottom  of  page  188. 

The  Chairman.  We  shalj  have  to  limit  you  to  about  10  minutes' 
time.     If  you  can  get  through  in  that  time,  all  right. 

Doctor  Hamlin.  I  will  be  just  as  brief  as  I  possibly  can.  You  will 
remember  that  last  year  Congress  appropriated  $50,000,  available  on 
the  Ist  day  of  July  last,  as  part  of  the  total  sum  of  $300,000  to  com- 
plete a  new  Freedmen's  Hospital;  and  the  bill  provides  that  the  hos- 
pital shall  be  erected  on  the  site  of  the  present  hospital. 

When  the  Interior  Department  came  to  investigate  that  matter  they 
found  that  there  was  not  room,  in  their  judgment,  for  a  modern  hos- 
pital of  200  beds,  such  as  was  provided  for  by  Congress,  and  they  fur- 
ther found  that  there  would  be  some  question  about  the  title  to  part 
of  this  tract.  They  have  therefore  done  nothing  about  the  construc- 
tion of  the  hospital. 

In  the  meantime  we  called  the  attention  of  the  Department  of  the 
Interior  to  the  fact  that  many  years  ago  the  university  ceded  to  the 
United  States  Government  a  certain  tract  of  land  for  a  public  park. 
This  was  in  remission  of  taxes  due  and  of  taxes  to  come;  and  it  was 
on  condition  that  this  park  should  be  made  a  public  park  and  be  main- 
tained as  such.  It  lies  between  Howard  Univereit}'  grounds  and  the 
Freedmen's  Hospital,  between  Fourth  and  Sixth  streets,  and  between 
Pomeroy  and  College  streets.  We  now  ask,  and  the  Secretary  of  the 
Interior  indorses  our  request,,  that  Congress  will  retrocede  to  us  that 
ground  on  condition  that  we  shall  rent  it  in  accordance  with  the  terms 
of  the  bill  of  last  year  for  the  nominal  sum  of  $1  per  year  in  perpe- 
tuity, as  a  site  for  the  Freedmen's  Hospital. 

Nothing  has  ever  been  done  with  that  ground.  It  stands  exactly  as 
it  did  when  the  grant  was  made.  We  ba.se  this  request  on  the  fact 
that  Congress  has  done  similar  things  heretofore.  At  the  same  date 
that  we  made  this  cession  or  grant  the  Georgetown  University  paid  in 
cash  to  Congress,  or  to  the  Government,  thirty-odd  thousand  dollars 
for  back  taxes  and  remission  of  taxes  for  the  future;  and  the  next 
Congress  gave  that  money  back  to  the  University.  The  ground  of 
that  action  was  that  it  was  not  a  proper  requirement  on  the  part  of  the 
(iovernment  to  exact  the  payment  of  that  tax.  We  have  still  other 
precedents  that  we  could  cite  to  you;  and  on  the  basis  of  that  we  ask 
you  to  modify  the  legislation  of  last  year  to  the  intent  named — that  is 
to  say,  that  the  tract  described  above  shall  be  retroceded  by  the  United 
States  to  the  How^ard  University,  and  that  it  shall  be  used  exclusively 
as  a  site  for  a  hospital.  It  will  take  only  a  portion  of  the  park,  and 
its  uses  as  a  park  will  not  be  interfered  with,  in  our  judgment. 

And,  further,  we  ask  that  you  will  continue  and  renew  the  appro- 
priation of  last  year.  My  understanding  is,  however,  that  an  appro- 
priation for  a  building  docs  not  lapse  for  three  years.  Is  that  correct, 
Mr.  Chairman^ 

The  Chairman.  I  guess  that  is  true. 

Doctor  Hamlin.  If  that  is  true,  no  action  is  needed  on  that  subject. 
Now,  sir,  we  ask  if  that  is  a  sufficient  statement  on  that?  If  not,  I 
shall  be  glad  to  answer  any  questions. 

The  Chairman.  This  committee  has  no  jurisdiction  to  legislate,  and 
that  is  legislation. 

Doctor  Hamlin.  It  was  in  the  sundry  civil  bill  last  year. 
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The  Chairman.  I  guess  it  was  a  Senate  amendment.  They  legislate 
on  the  Senate  side  sometimes. 

Doctor  Hamlin.  I  am  not  informed  as  to  that.  But  we  would  like 
to  ask  for  some  amendments  in  the  matter^that  was  submitted  in  July 
last. 

We  would  like  to  ask  that  the  heads  of  departments  at  Howard  Uni- 
versity be  granted  an  increase  in  salary  of  f  800  each.  It  will  be  under- 
stood by  the  committee  that  the  appropriations  made  by  Congreijs  pay 
in  part,  not  in  full,  the  salaries  of  professors.  The  question  is  fre- 
quently asked,  ''Why  are  the  salaries  divided?"  It  is  because  they 
are  paid  in  part  from"^  our  endowment  and  donations,  and  so  on,  and  in 
part  by  Congress.  Our  donations  and  endowments,  however,  are 
entirely  exhausted  b^-  the  salaries  we  are  now  paying,  and  by  other 
Expenses,  and  we  ask  for  increases  of  salary  of  $300  each  for  four 
heads  of  the  academic  departments  in  the  university. 

Mr.  Gardner.  Can  3'ou  pay  any  increase  out  of  the  donations  and 
endowments  ? 

Doctor  Hamlin.  We  are  not  at  present  able  to  do  so.  We  hope  to 
enhance  our  donations  in  future  years.  The  institution  is  now  under 
new  management.  President  (Jordon  is  here.  He  has  recently  been 
made  president  of  the  university,  and  he  is  exerting  himself  very  act- 
ively in  that  direction      But  at  present  we  could  make  no  increases. 

I  will  not  go  over  the  items  further  than  to  say  that  the  deans  of 
the  departments  are  in  receipt  of  $1,500  per  year.  That  is  the  salary 
paid  to  professors  who  are  not  administrators,  and  we  believe  that  the 
efficiency  and  general  standing  of  the  deans  would  be  much  enhanced, 
not  to  sa}'  that  they  most  thoroughly  earn  a  little  increase  in  salarv. 
But  if  we  could  discriminate  them  from  the  other  professors  and  a^d 
an  increa83  of  $300  each  in  their  salaries  it  would  be  well. 

We  also  ask  for  the  president  of  the  university  a  salary  of  $5,0Cm) 
per  year.  And  we  ask  further — and  this  we  feel  is  very  fraportant — 
that  you  will  increase  the  appropriation  made  for  our  mdustrial 
department.  You  have  been  giving  to  the  university  for  industrial 
work  in  the  past  the  sum  of  $3,000  a  year.  It  is  hopelessly  inade- 
quate. 

I  was  in  charge  of  the  university  for  six  months  and  did  my  best  to 
put  the  industrial  department  on  something  like  a  working  basis. 
President  Gordon,  who  is  an  experienced  educator,  has  been  doing  his 
very  best  for  the  last  six  months  in  the  same  direction.  But  we  have 
found  that  that  sum  of  mono}'^  is  so  inadeauate  that  we  can  not  do  any- 
thing with  the  industrial  work.  The  teachers  there  are  simply  aitists 
or  artisans  or  mechanics.  They  are  not  educated  men.  The  depart- 
ment is  theoretically  in  charge  of  one  of  the  deans,  but  it  is  impossible 
for  him  to  handle  it  in  addition  to  his  other  work.  We  ask  for  S10,0(X» 
for  the  industrial  department.  That  is  an  increase  of  $7,000  over  and 
above  the  present  appropriation  to  that  department. 

The  Chairman.  On  the  question  of  salaries,  Doctor,  do  I  understand 
you  have  four  deans,  and  you  want  to  increase  their  salaries  $3(K>  each  J 

Doctor  Hamlin.  Yes,  sir.  That  will  make  ^1,200  increase  in  the 
salary  of  the  deans.  The  secretary  says  that  on  this  you  will  find 
marked  an  increase  of  one,  and  we  desir(*  to  raise  it  to  $300  instead  of 
llOO. 

The  Chairman.  You  have  $4,500  for  six  professors  in  the  aeademic 
branches  in  your  first  item  there.     Do  you  want  that  increase  there  f 
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Doctor  Hamlin.  That  would  increase  that  by  $1,200  plus  $5,000 — 
the  salar}^  of  the  president  and  the  increase  of  the  deans.   ' 

The  Chairman.  How  do  yovL  pay  the  president's  salary  now? 

Doctor  Hamlin.  It  has  been  paid  in  the  past  by  the  appropriation — 
in  part  at  least,  and  almost  entirely  b}'  appropriations  that  were  made  by 
Congress  to  pay  for  the  rent  of  the  Freedmen's  Hospital.  But  under 
the  new  legislation,  as  you  will  see,  that  will  lapse.  We  have  been 
receiving  j5,000  from  the  Government  in  rentals  for  the  buildings  of 
the  F''eedmen\s  Hospital,  which  stands  upon  our  ground,  and  that  will 
lapse  when  the  new  legislation  takes  effect. 

The  Chairman.  You  take  $4,000  and  apply  it  to  the  payment  of  the 
salary  of  the  president  ( 

Doctor  Hamlin.  Yes,  sir;  that  is  what  has  been  done  in  the  past. 

The  Chairman.  And  when  3'our  new  hospital  has  been  constructed, 
that  will  end  the  receipts? 

Doctor  Hamlin.  Yes,  sir.  Not  only  when  it  is  constructed,  but  as 
soon  as  a  contract  is  made  by  the  Government  of  the  United  States 
the  rent  will  be  terminated. 

The  present  buildings  are  falling  to  pieces.  They  are  realh^  unfit 
for  human  habitation.  They  are  unfit  for  anything.  I  need  not  go 
into  that,  however,  because  that  has  been  fully  argued  before  the 
committee  in  previous  yeai*s. 

There  is  one  other  itenH  that  I  would  like  to  bring  to  your  attention 
with  a  great  deal  of  emphasis,  if  I  may.  The  inspector  of  buildings 
in  the  District  of  Columbia  has  visited  the  university,  and  gone  very 
carefully  over  all  the  buildings,  and  condemned  as  unsafe  the  heating 
plant  of  the  university.  The  inspector's  department  has  also  recom- 
mended that  a  heating  plant  entirely  separate  from  the  university  be 
ei-ected,  and  that  steam  heat  and  electric  lights  be  used  throughout 
the  university.  We  ask  Congress  for  an  appropriation  of  $50,000  for 
the  erection  of  such  a  plant  and  the  installation  of  it  in  the  university 
building.     I  think  I  have  said  my  say,  Mr.  Chairman. 

STATEKENT  OF  JUDGE  S.  J.  PEEL,  OF  THE  COUET  OF  CLAIMS, 
KEMBEE  OF  THE  BOAED  OF  TEU8TEE8  OF  HOWAED  UNI- 
VBE81TT. 

Judge  Peel.  I  recollect,  gentlemen,  being  in  this  room  many  years 
ago,  when  it  was  used  by  another  committee. 

Now,  these  deans  at  the  Howard  University  have  been  getting  the 
same  salary  for  about  twelve  years  without  any  increase.  Fifteen 
hundred  dollars  a  year  has  been  all  that  they  have  been  getting.  Cer- 
tainly the  increase  proposed  is  a  reasonable  increase  for  them. 

I  can  see  nothing  more  impoilant  than  the  industrial  system  for  our 
colored  people.  1  have  seen  the  necessity  for  it  since  I  have  been  on 
the  board  of  management  at  the  university.  1  have  seen  the  necessity 
for  this  industrial  school  there.  While  classical  training  will  do  for 
the  few,  this  industrial  training  is  necessary  for  the  many.  The  board 
of  trustees  consists  of  men  wno  are  looking  after  the  welfare  of  the 
university,  and  the  board  thought  this  a  small  item  to  begin  with,  in 
addition  to  what  we  were  netting. 

Doctor  Hamlin  was  modest  in  not  saj'ing  anything  about  himself  in 
connection  with  the  university.  New  blood  has  been  put  into  the 
board  of  trustees — not  with  any  criticism:  I  am  not  intending  to  make 
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any  criticism  on  the  former  trustees — but  as  a  matter  of  fact  Doctor 
Rankin  Imd  served  his  time,  and  ought  to  have  quit  .a  little  before  he 
did,  as  the  institution  had  become  somewhat  demoralized  and  it  needed 
an  infusion  of  new  blood.  We  saw  the  situation,  and  intimated  to 
Doctor  Kankin  that  it  would  be  greatly  to  the  interest  of  the*university 
for  him  to  retire.  He  was  past  70  years  of  age.  He  was  a  fine  edu- 
cator and  a  remarkable  man.  He  tendered  his  resignation,  and  the 
board  of  trustees  gave  him  his  salary  up  to  the  end  of  the-  commence- 
ment year,  which  I  think  was  two  or  three  months.  We  then  elected 
Doctor  Hamlin  as  acting  president  of  that  university.  He  infused 
new  life  and  new  discipline  into  it  at  once,  and  put  it  on  a  high  plane, 
until  the  selection  of  Doctor  Gordon,  who  succeeded  him  in  Septem- 
ber last.  For  the  six  months  that  Doctor  Hamlin  served  he  received 
no  compensation.  At  a  salarv  of  1^4,000  a  year  the  time  he  served 
would  give  him  $2,215.01.  Ife  should  be  paid  that  sum  before  any 
money 

The  Chairman.  Why  was  it  not  paid  to  him? 

Judge  Peel.  The  endowment  fund  has  all  been  taken  to  keep  up  the 
repairs.  The  buildings  have  been  standing  for  thirty-five  years.  The 
expenses  have  been  increased.  Congress  a  few  years  ago  gave  us  an 
appropriation  of  $5,000  to  put  a  heating  plant  in  the  nalT.  Before 
that  they  had  nothing  but  little  stoves  on  three  legs,  and  it  was  a  mat- 
ter of  absolute  protection  to  these  halls  that  the  heating  plant  was  put 
in.  The  same  is  true  with  reference  to  the  rest  of  it.  I  do  not  know 
that  1  could  add  very  much  more  to  what  you  gentlemen  have  already 
heard  of  it. 

The  board  of  trustees  of  Howard  University  now  consists  of  Doctor 
Hamlin,  the  president;  Judge  Barnard  and  Judge  Anderson,  of  the 
District  court;  Gen.  Charles  Bird,  a  retired  army  ofiicer,  and  myself. 
There  are  some  1,000  or  1,200  colored  3'oung  men  and  girls  in  there, 
in  all  the  various  departments. 

Mr.  Benton.  Where  do  they  come  from? 

•Judge  Peel.  From  all  over  the  country.  Forty  States  in  the  Union 
are  represented  there. 

Mr.  Benton.  It  is  their  national  institution  ? 

Judge  Peel.  Yes,  sir;  and  the  only  one  of  the  kind  in  the  country. 
It  is  the  only  one,  1  believe,  where  the  colored  men  can  get  a  classii^al 
education. 

Mr.  Benton.  Is  there  a  school  of  law  there  and  a  school  of  medicine? 

Judge  Peel.  Yes,  sir.  I  am  happy  to  say  that  those  departments 
of  the  institution  are  self-supporting. 

Mr.  Benton.  I  should  sa^^  that  I  asked  you  the  latter  question 
because  of  something  that  came  up  on  another  bill  that  we  bad 
before  us. 

Mr.  Gardner.  You  speak  of  $9,000  revenue  from  endowments. 
What  other  revenues  or. sources  of  revenues  have  you? 

Judge  Pekl.  We  had  a  theological  department  in  that  institution, 
but  none  of  the  expenses  of  its  administration  are  paid  for  out  of  the 
endowment  or  by  Congress. 

Mr.  Gardner.  Have  3^ou  no  tuition  fees? 

Judge  Peel.  The  law  and  medical  departments  are  self-sustaining, 
and  all  the  money  that  is  used  for  the  10,  12,  or  15  men  who  go  through 
the  theological  department  is  furnished  b}-  good,  charitable  people 
throughout  the  country. 
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Mr.  Benton.  Does  any  particular  church  have  charge  of  the^  theo- 
logical department? 

Doctor  Gordon.  None  whatever,  sir. 

Mr.  Gardner.  Have  you  any  revenue  from  dormitories? 

Doctor  Gordon.  About  $1,600  from  that  source. 

Mr.  Gardner.  Are  we  to  understand,  President  Gordon,  that  $1,600 
covers  the  revenues  to  the  institution,  aside  from  what  the  Govern- 
ment gives  and  the  receipts  from  endowments? 

Doctor  Gordon.  Except  such  donations  as  we  receive,  which  last 
year  amounted  to  $1,087,  and  about  $550  on  rents. 

Mr,  Gardner.  As  a  rtiatter  of  fact,  are  you  not  sort  of  settling 
down  on  the  Government  for  the  support  of  this  institution?  All 
other  institutions,  from  Harvard  down',  have  to  hustle  to  get  money 
as  endowments  and  as  sources  of  income.     Is  not  this  an  exception? 

Doctor  Gordon.  I  am  hustling.  1  am  going  to  hustle.  1  am  spend- 
ing my  time  very  largely  outside  doing  that. 

Mr.  Gardner.  This  institution  has  a  claim  on  the  benevolent  people 
of  the  countr}^  that  would  be  recognized  if  properly  presented. 

Judge  Peel.  I  would  say  it  is  the  purpose  of  the  board  of  trustees 
from  now  hence  to  tiy  to  secure  contributions  by  which  we  can  have 
our  endowment  fund  enlarged,  so  as  to  be  as  nearly  self-supporting  as 
can  be.  The  wisdom  of  not  taxing  the  students  in  that  institution  is 
apparent.  Those  people  have  to  make  their  own  money,  and  can 
hardly  pay  their  rent.    Their  board  is  $9  a  month. 

Mr.  Gardner.  You  furnish  the  table? 

Judge  Peel.  Yes,  sir;  75  or  80  men  and  young  women  take  their 
meals  there.     The  rest  work  around  as  waiters,  and  so  on. 

Mr.  Gardner.  What  is  the  university  endowment? 

Mr.  Safford.  One  hundred  and  seventy -five  thousand  dollars. 

Mr.  Gardner.  Has  that  been  increasing  in  the  last  five  or  ten  years? 

Mr.  Safford.  No,  sir. 

Mr.  Gardner.  I  mean  has  it  been  productive? 

Doctor  Gordon.  It  is.  I  believe,  $215,000  for  the  entire  university. 

Mr.  Gardner.  By  what  amount  has  that  been  increased  in  five 
years? 

Doctor  Gordon.  Not  a  cent. 

Mr.  Gardner.  In  ten  years? 

Mr.  Safford.  Verv  little. 

Mr.  Gardner.  In  fifteen  years? 

Mr.  Safford.  Practically  the  whole  endowment  was  created  in  1884 
at  the  time  when  we  sold  our  land  to  the  Government  for  the  construc- 
tion of  the  new  reservoir. 

Mr.  Gardner.  And  the  board  of  trustees  has  virtually  settled  down 
on  the  Government  for  support? 

Mr.  Safford.  This  is  a  new  board. 

Mr.  Warner.  I  can  give  you  a  partial  reason  for  that.  One  reason 
was  the  desire  not  to  interfere  with  these  other  institutions  at  Hamp- 
ton and  Tuskegee.  It  is  likely  that  the  same  class  of  people  who 
would  naturally  contribute  to  those  institutions  would  contribute  to 
this,  and  we  never  had  an  equipment  with  which  to  go  out  and  collect 
this  money.  Now  we  are  trying  to  do  it  and  making  an  experiment 
to  see  what  can  be  done  along  that  line.  Of  course  attention  naturally 
goes  to  Hampton  and  Tuskegee. 

»  C  B-      17 
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Mr.  Gardner.  Because  they  have  put  their  claims  before  the  peo- 
ple, and  in  doing  that  they  have  advertised  their  institutions? 

Mr.  Warner.  Yes,  sir. 

Mr.  Gardner.  But  vou  know  it  is  a  fight  in  the  country  at  large 
all  the  time  for  the  upbuilding  of  institutions  for  the  white  people. 
Even  Harvard  and  Yale  and  Cliicago  are  not  exceptions. 

Mr.  Warner.  That  is  true;  but  this  institution  stands  in  a  different 
relation  from  those.  It  was  commenced  under  the  patronage  of  the 
United  States  Government,  and  it  has  continued  so. 

Mr.  Benton.  Will  it  be  forever  that  way  'i 

Mr.  Warner.  As  long  as  the  colored  race  are  in  the  condition  they 
are  now  it  ought  to  be  continued,  and  it  ought  to  improved  and  made 
a  model  institution. 

Mr.  Benton.  Has  there  been  anv  improvement  in  the  forty  years 
by  the  education  of  them  here?  Are  they  gettihg  to  be  more  self- 
sustaining? 

Mr.  Warner.  Ceiiainly.  Education  naturally  makes  them  better. 
1  am  asked  that  question  a  good  many  times,  whether  the  education  of 
a  negro  has  really  done  him  much  good  and  the  country  much  good, 
and  1  have  come  to  the  conclusion,  as  of  course  all  other  people  do 
who  investigate  the  matter  and  look  into  it,  that  it  has  done  both  the 
colored  men  and  the  country  good.  Perhaps  some  of  you  gentlemen 
saw  an  article  in  the  Outloot  a  few  weeks  ago  on  this  very  topic. 
There  was  a  large  number  of  answers  given  by  different  prominent 
people  who  were  asked  that  same  question,  and  the  consensus  of  opin- 
ion was  that  a  very  great  improvement  had  taken  place. 

Mr.  Benton.  I  want  to  ask  you  a  question.  Judge.  How  is  this 
endowment  of  $215,000  invested? 

Mr.  Safford.  It  is  invested  in  first  mortgages  of  the  District  of 
Columbia,  principally. 

Mr.  Benton.  First  mortgages  of  the  District  of  Columbia,  or  of 
individuals  in  the  District,  or  companies? 

Mr.  Safford.  Yes,  sir;  individual  notes,  secured  by  deeds  of  trust. 

Mr.  Benton.  What  is  about  the  amount  of  interest? 

Mr.  Safford.  The  rate  is  about  5  per  cent.  The  amount  is  about 
$8,000  or  $9,000.     That  is  our  average  income. 

Mr.  Gardner.  From  what  source  did  you  obtain  this  $215,000  of 
endowment? 

Mr.  Safford.  About  $100,000  of  it  was  obtained  from  the  sale  of 
land  for  the  construction  of  the  reservoir  in  1884,  and  $40,000  is  a 
fund  held  in  trust  by  the  American  Missionary  Association,  of  New 
York,  for  the  benefit  of  the  theological  department. 

Mr.  Gardner.  That  was  a  gift? 

Mr.  Safford.  Yes,  sir. 

Mr.  Gardner.  That  leaves  $65,000  to  be  accounted  for. 

Mr.  Safford.  We  received,  for  instance,  a  bequest  three  years  ago 
of  $2,500  from  the  widow  of  the  late  Senator  Pomeroy,  who  was  very 
much  interested  in  the  school,  and  was  one  of  the  incorporators. 

Mr.  Benton.  You  mean  to  say  that  the  balance  was  obtained  by 
contributions  from  people? 

Mr.  Safford.  Yes,  sir.    I  might  say  entirely  by  contributions. 
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March  8,  1904. 
ARMORIES  AND  ARSENALS. 

STATEMEITT  OF  BEIG.  GEN.  WILLIAM  CBOZIEB,  CHIEF  OF 

OEDNAirCE. 

AUGUSTA   ARSENAL,    GA. 

The  Chairman.  The  first  item  is  on  page  209  of  the  bill,  "Augusta 
Arsenal,  Augusta,  Ga. :  For  increase  of  water  supply  by  connecting 
with  the  sj^stem  of  Augusta,  Ga.,  $2,600? " 

Geneml  Crozier.  That  is  for  the  pui*pose  of  securing  a  water  sup- 
ply from  the  city  of  Augusta  or  the  village  of  Siunmerville,  a  suburb 
right  next  to  tlie  arsenal,  and  will  constitute  the  inauguration  of  a 
system  of  supply  of  the  arsenal  by  the  method  now  ordinarily  in  use. 
The  only  sjrstem  they  have  at  present  is  one  of  wells  from  wKich  they 

Sump.  It  is  out  of  date  and  the  supply  is  not  sufficient.  Rather  than 
ig  any  more  wells  I  think  it  better  to  expend  this  moderate  sum  to 
connect  with  the  water  supply  of  the  neighboring  municipality,  as  is 
the  usual  practice. 

The  Chairman.  What  would  you  have  to  pay  for  the  water? 

General  Crozier.  If  we  got  20,000  gallons  a  day,  it  would  be  $730 
a  year,  which  would  be  pa^^able  out  of  the  current  appropriation  for 
the  service  of  the  Ordnance  Department. 

The  Chairman.  What  does  it  cost  you  now  ? 

General  Crozier.  It  is  difficult  to  say,  because  it  is  so  tied  up  with 
other  expenditures. 

The  Chairman.  How  many  people  have  you  stationed  there? 

General  Crozier.  The  proposed  maximum  number  which  I  expect 
to  provide  for  is  100 — men,  women,  and  children — also  one  or  two 
steam  boilers. 

The  Chairman.  Of  what  importance  is  this  as  compared  with  the 
other  items  in  the  bill? 

General  Crozier.  It  is  not  of  the  moat  importance.  They  charge 
10  c^nts  per  1,000  gallons.  I  do  not  think  that  that  is  a  very  nigh  rate 
comparea  with  the  usual  rate,  although  I  have  known  it  to  be  as  low 
as  6  cents. 


The  Chairman.  The  next  item  is,  '*Benicia  Arsenal,  Benicia,  Cal. : 
For  brick  stable  with  slate  roof  for  public  horses,  $7,500."  W^hat 
have  you  to  saj''  as  to  the  necessity  for  that  item  ? 

General  Crozier.  I  can  say  that  the  stable  at  this  arsenal  will  have 
to  be  replaced  before  a  great  while.  It  is  not  in  good  condition.  The 
horses  are  not  houseless  and  homeless  at  present,  and  it  could  go  over 
for  another  year  if  it  were  considered  not  advisable  to  make  the 
appropriation  this  year.  It  is  such  an  expenditure  as  ought  to  be 
made  m  the  interests  of  efficiency,  but  it  is  not  absolutely  imperative 
at  the  present  time. 

FRANKFORD  ARSENAL,  PA. 

The  Chairman.  The  next  item  is:  '^Frankford  Arsenal,  Philadel- 
phia, Pa.:  For  storehouse  for  stomge  of  small-arms  cartridges, 
1^6,000."    How  important  is  that? 
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General  Crozier.  That  is  important.  We  are,  of  course,  engaged 
in  accumulating  a  supply  of  ammunition  for  war  purposes.  It  can  he 
easily  understood  that  a  large  amount  should  be  accunmlated.  Just 
a.s  an  example:  Suppose  we  were  providing  for  an  arm,y  of  500,(Xh). 
300  rounds  per  man  would  be  160,000,000  rounds.  We  would  prol>ahly 
not  need  as  much  as  that  in  order  to  consider  ourselves  prudently 
safe,  but  you  can  see  that  it  easily  runs  into  large  quantities. 

The  Chairman.  Is  there  much  trouble  in  securing  these  cartridges 
promptly  in  case  of  war? 

General  Crozier.  The  greatest  delay  w^ould  occur  in  getting  the 
manufacturing  plants  of  the  country,  both  private  and  governmental, 
into  operation  at  their  full  capacity.  After  that  full  capacit3'^  should 
have  been  attained  cartridges  could  be  produced  in  the  country  at  the 
rate  of  about  1,000,000  a  day.  That  being  the  case  1  should  sa^^  that 
we  might  go  into  a  war  with"  about  half  the  number  of  cartridges  per 
man  that  would  otherwise  be  prudent. 

The  Chairman.  You  think  this  item  is  important? 

General  Crozier.  Yes,  sir. 

Mr.  Benton.  How  do  these  cartridges  keep  as  to  time?  Do  they 
deteriorate? 

General  Crozier.  No  element  is  subject  to  deterioration  except  the 
primer  and  the  powder,  and  they  can  be  unloaded  and  recharged  at  any 
time  and  without  great  expense. 

Mr.  Benton.  Are  the  caps  made  of  brass? 

General  Crozier.  There  is  a  brass  primer  which  is  inserted  in  the 
cartridge  case.  It  is  the  fulminate  composition  that  would  deteriorate. 
We  hope  that  we  have  gotten  the  powder  to  such  a  point  of  excellence 
of  manufacture  that  it  will  not  deteriorate,  but  I  can  not  come  before 
you  and  make  that  as  a  positive  statement.  It  is  still  a  matter  of  dis- 
cussion. So  I  must  tell  you  that  we  can  not  positively  assert  that  it 
will  not  deteriorate,  but  we  use  considerable  numbers  of  the  cartridges 
every  year  for  target  practice,  and  we  always  take  from  the  older 
stores  and  replace  from  the  newer. 

Mr.  Gardner.  Are  you  using  smokeless  powder? 

General  Crozier.  Yes,  sir;  altogether. 

Mr.  Gardner.  Both  for  the  artillery  and  infantry  ? 

General  Crozier.  Yes,  sir. 

The  Chairman.  The  next  item  is  "For  extension  of  shop  used  for 
loading  small  arms  and  cartridges,  $6,500." 

General  Crozier.  That  is  for  an  extension  of  a  shop  already  in 
existence.  It  is  for  loading  the  powder  and  bullets  into  the  cartridge 
cases  and  for  completing  the  cartridge  after  the  manufacture  of  it 
has  advanced  to  the  assembling  points  in  other  portions  of  the  fac- 
tory. The  sum  is  modest  and  it  is  needed.  The  capacity  of  the 
Frankford  Arsenal  will  be,  with  its  addition,  about  250,000  round**  a 
dav.    I  will  say  that  we  do  not  operate  it  at  the  full  capacity  all  the  time. 

i?he  Chairman.  You  consider  this  item  as  of  the  first  importance? 

General  Crozier.  Yes,  sir;  I  consider  it  of  the  first  importance. 

>IANILA   ORDNANCE   DEPOT,  PHILIPPINE   ISLANDS. 

The  Chairman.  The  next  item  is,  ''Manila  ordnance  depot,  Manila. 
P.  I.:  For  completion  of  a  building  for  office,  $16,(K)0."  What  have 
you  to  say  as  to  the  necessity  for  this  work? 
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General  Crozieb.  At  the  Manila  ordnance  depot  we  found  upon 
taking  possession  a  building  which  the  Spaniards  considered  necessary 
to  add  to  that  establishment  in  a  state  of  partial  completion.  In  the 
five  years  that  we  have  had  possession  of  the  islands  nothing  has  been 
done  toward  the  completion  of  that  building.  In  operating  the  depot, 
at  which  we  employ  some  250  workmen,  we  have  found  the  same  neces- 
sity- for  the  building  that  the  Spaniards  did.  We  have  gotten  along 
without  it  by  crowding  our  people  and  by  performing  some  of  the 
work  not  to  the  best  advantage.  The  conclusion  therefore  is  that  this 
would  be  a  wise  expenditure. . 

Mr.  GiLLETT.  How  many  people  have  you  to  occupy  the  building?. 

General  Cbozier.  I  suppose  the  oflBce  building  will  be  for  about  30. 

Mr.  GiLLETT.  Clerks  and  all? 

General  Crozier.  Clerks,  draftsmen,  and  officers. 

The  Chairman.  About  how  much  money  has  been  expended  on  this 
building,  what  would  be  ^^our  estimate  up  to  date? 

General  Crozier.  I  think  that  what  is  seen  in  the  picture  in  the  way 
of  material  and  the  disposition  that  has  been  made  of  it  in  the  struc- 
ture, could  be  reproduced  for  from  $12,000  to  $14,000. 

The  Chairman.  You  think  $16,000  would  complete  the  building? 

General  Crozier.  Yes,  sir;  1  think  it  would.  Captain  Montgomery 
reniinds  me — I  also  having  been  there — that  the  present  office  is  par- 
tially below  the  level  of  the  ground.  The  window  sills  are  just  about 
on  the  ground  level,  and  it  is  not  healthy.  It  is  badly  located.  It  is 
right  next  to  the  carpenter  shop,  and  the  dust  from  the  circular  saw 
permeates  it  and  makes  it  disagreeable  to  handle  the  papers. 

Mr.  GiLLETT.  Where  will  the  new  building  be  located? 

General  Crozier.  Right  beside  the  old  one. 

Mr.  GiLLETT.  In  the  city  of  Manila? 

General  Crozier.  Yes,  sir;  the  whole  plant  is  in  the  city. 

ROCK   ISLAND   ARSENAL,  ILL. 

The  Chairman.  The  next  item  is  on  page  211  of  the  bill,  "Rock 
Island  Arsenal,  Rock  Island,  111.:  For  new  hospital  building, 
*22,500." 

General  Crozier.  I  do  not  know,  Mr.  Chairman,  that  I  can  say 
anything"  more  about  that  item  than  is  stated  in  the  note,  and  than  1 
have  said  before. 

The  Chairman.  How  many  people  do  you  have  employed  at  the 
Rock  Island  Arsenal  that  you  have  to  provide  hospital  quarters  for  in 
the  event  of  sickness? 

General  Crozier.  There  are  100  enlisted  men.  There  are  also  1,500 
workmen  and  there  will  be  very  soon  2,000,  who  are  treated  there  in 
the  first  instance  in  case  there  is  an. accident,  as  occasionally  occurs  in 
all  machine  establishments. 

The  Chairman.  They  are  not  kept  there  permanently,  only  in  case 
of  an  accident;  they  are  taken  to  the  hospital  and  remain  until  moved 
to  the  city  hospital  or  their  homes? 

General  Crozier.  Yes,  sir;  the  only  ones  who  have  to  be  perma- 
nently cared  for  are  the  100  enlisted  men. 

The  Chairman.  What  is  the  average  number  of  the  100  enlisted  men 
who  would  have  to  be  cared  for  in  the  hospital  ? 
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General  Cbozier.  On  an  average  I  do  not  suppose  more  than  8  per 
cent. 

The  Chairman.  We  would  hardly  be  warranted  in  building  a  $22,000 
hospital  to  take  care  of  five  or  six  people. 

General  Ckozier.  I  think  that  any  member  of  the  committee  who 
would  see  the  present  hospital  would  conclude  that  the  hospital 
arrangemente  were  not  sufficient  and  that  something  should  be  done. 

The  Chairman.  Do  you  need  a  hospital  there  at  all,  with  only  10<) 
men;  is  it  not  advisable  to  use  the  city  hospital? 

General  Crozier.  That  is  not  the  practice  at  any  of  the  posts  in  the 
Army,  and  that  would  be  the  only  consideration  upon  which  this 
appropriation  should  be  withheld.  That  is  a  policy  which  I  should 
say  the  Surgeon-General  would  be  better  able  to  make  explanation 
about  to  the  committee  than  myself.  We  are  there  some  2  miles 
distant  from  the  nearest  city,  with  no  regular  means  of  communica- 
tion, and  we  would  have  to  use  our  own  transportation  for  the  sick. 

The  Chairman.  How  far  are  you  did  you  say? 

General  Crozier.  Two  miles  from  the  city  of  Moline.  The  arsenal 
is  located  on  an  island  in  the  Mississippi  River.  Rock  Island  and 
Davenport  are  at  a  little  greater  distance.  The  whole  policy  of  the 
Arm}'  m  every  instance  mat  I  know  of  is  to  have  hospitals  at  the 
posts^  to  take  care  of  the  soldiers.  It  would  be  a  radical  departure  to 
adopt  the  other  system,  of  depending  upon  city  hospitals. 

The  Chairman.  Admitting  that  U>  be  true,  you  usually  only  have 
100  soldiers  stationed  there  ? 

General  Crozier.  Yes,  sir. 

The  Chairman.  Is  it  then  altogether  necessary  to  build  a  hospital 
that  will  cost  $22,500;  can  not  arrangements  be  made  for  a  hospital 
of  sufficient  capacity  to  take  care  of  the  few  people  there  at  a  great 
deal  less  money? 

General  Crozier.  This  plan  includes  a  dispensary  and  includes  an  iso- 
lated ward  for  infectious  and  contagious  diseases;  it  includes  an  oper- 
ating room,  with  the  proper  appliances  for  it,  and  it  should  include 
the  quarters  for  the  hospital  steward,  who  is  usually  a  married  man. 

Mr.  Gardner.  Is  not  that  a  smaller  post  than  usual  to  have  a 
hospital? 

General  Crozier.  No,  sir;  I  do  not  think  there  is  any  post  in  the 
Army  where  there  is  not  a  hospital. 

Mr.  Gardner.  How  many  are  there  in  the  surgical  corps? 

General  Crozier.  The  surgeon  is  a  medical  man  who  practices  in 
the  vicinity  and  who  has  a  contract  with  the  Government,  for  so  much 
a  month,  to  furnish  all  the  medical  attendance  required  bj'  the  men. 
There  is  a  hospital  steward,  with  one  or  two  men  of  the  hospital  corps, 
to  take  care  of  the  building,  keep  it  clean,  put  up  the  prescriptions, 
assist  in  operations,  nurse  the  sii^k,  and  do  all  the  work  of  the  hospital. 

The  Chairman.  At  a  point  lik6  this,  with  only  100  soldiers,  the 
officials,  those  connected  with  the  hospital,  would  outnumber  the  sick 
90  per  cent  of  the  time? 

General  Crozier.  That  is  pretty  nearly  the  case  in  almost  every 
hospital  in  the  country.  It  takes  more  than  one  man  to  take  care  of 
a  sick  man. 


Mr.  GiLLETT.  Not  in  the  bi^  city  hospitals? 
General  Crozier.  Yes,  sir;  if  you  count  the  i 


!  surgeons  and  the  entire 
staflf  and  the  nurses  and  the  orderlies. 
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Mr.  GiLLBTT.  You  mean  a  military  hospital? 

General  Crozier.  I  think  that  would  be  pretty  nearly  the  case  in 
the  civilian  hospital. 

The  Chairman.  The  next  item  is,  "  For  one  set  of  oflBcers'  quarters. 
S13,500."    What  have  you  there  now  in  the  way  of  officers'  quarters? 

General  Crozieb.  There  are  five  sets  altogether.  The  commanding 
officer's  and  four  assistant  officers',  and  there  are  six  officers,  so  that 
one  officer  has  to  be  stationed  in  Moline. 

In  a  short  time  the  number  of  officers  will  be  increased,  when  we 
commence  the  manufacture  of  the  small  arms  in  the  armory  which  we 
have  established  there,  and  which  will  be  in  operation  as  soon  as  the 
fixtures  for  the  making  of  the  rifle  just  adopted  have  been  completed 
at  the  Springfield  Arsenal. 

The  Chairiman.  You  are  making  the  small  arms  there? 

General  Grozier.  We  are  doing  that,  and  in  addition  we  are  making 
all  the  horse  equipments,  saddles  ana  bridles;  and  all  the  artillery 
harness;  all  the  fieM  artillery  gun  carriages  and  caissons;  all  the  siege 
gun  carriages  and  caissons.  We  are  employing  there,  as  I  said  before, 
1,500  men,  and  after  the  commencement  of  the  operation  of  the 
armory  we  will  be  employing  over  2,000  men.  The  number  of  officers 
is  small  for  an  establishment  of  that  size. 

The  Chairman.  Would  a  building  costing  $13,500  be  better  than  the 
other  buildings  you  now  have  there? 

General  Crozier.  No,  sir;  it  would  not. 

The  Chairman.  Would  it  be  in  line  with  the  other  buildings? 

General  Crozier.  It  would  not  be  as  large  as  some  of  the  buildings. 
This  is  for  a  lieutenant,  and  that  would  reduce  the  size  a  little.  Later 
on  additional  quarters  will  be  necessaiy,  and  if  they  were  appropriated 
for  now  then  the  price  could  be  reduced.  We  could  build  more  quar- 
ters at  a  less  price  per  set.  I  am  asking  only  to  accommodate  the  one 
officer  who  is  not  now  accommodated  and  who  is  living  in  the  neigh- 
borhood. 

The  Chairman.  Where  you  quarter  an  officer  at  Moline,  does  the 
Government  pay  his  expenses? 

General  Crozier.  Yes,  sir. 

The  Chairman.  What  do  you  pay  him  now? 

General  Crozier.  He  gets  $36  a  month  for  his  quarters. 

The  Chairman.  That  amount  is  fixed  by  law? 

General  Crozier.  Yes,  sir;  it  is  $12  a  room,  and  he,  being  a  captain, 
is  allowed  three  rooms. 

Mr.  GiLLETT.  You  really  will  need  another  set  of  quarters  before 
the  year  is  out? 

General  Crozier.  Yes,  sir;  before  a  year  from  to-day  I  shall  need 
a  second  set,  and  it  would  be  a  matter  of  economy  to  provide  for  it 
now.     You  could  make  provision  for  two  sets  of  quarters  for  ^25,000. 

The  Chairman.  Would  that  mean  a  double  building? 

General  Crozier.  No,  sir;  we  have  given  that  method  of  building 
a  very  thorough  trial  and  it  has  not  proved  satisfactory. 

The  Chairman.  The  next  item  is,  "For  one  artillerj^  storehouse, 
$55,000."    Please  tell  us  as  to  the  necessity  of  that  item? 

General  Crozier.  That  is  to  store  the  reserve  artillery  for  war 
purposes.  We  are  now  manufacturing  field  guns  of  the  newly  adopted 
method  for  issue  to  the  service  within  a  few  months,  and  the  artiUer^^ 
now  in  possession  of  the  troops  will  commence  to  be  turned  in.     It  is 
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too  good  to  be  thrown  away.  It  consists  of  breech- loading  guns  and 
serviceable  carriages,  and  will  be  available  for  a  number  of  years  to  come 
as  a  reserve  in  case  of  a  war  and  the  rapid  loss  or  damage  of  the  artil- 
lery in  use  by  the  troops.  This  woiud  then  come  in  and  must  be 
stored  somewhere. 

The  Chairman.  Are  you  occupying  all  the  storeroom  now? 

General  Crozier.  Yes,  sir.  This  class  of  material,  reserve  guns  and 
gun  carriages,  has  heretofore  been  stored  in  some  of  the  buildings 
which  have  been  there  for  some  years,  but  which  are  now  to  be  utilized 
for  shops  for  the  small-arms  plant. 

The  (jHAiRitfAN.  Do  you  consider  this  item  as  of  the  first  importance  ? 

General  Crozier.  It  will  be  absolutely  essential  before  Jo'^?-  I^ 
mav  be  possible  to  postpone  it  another  year,  but  it  will  be  indispen- 
sable ultimately. 

Mr.  GiLLETT.  Why  could  they  not  be  stored  in  the  old  shops  at 
Springfield  ? 

General  Crozier.  I  think  the  shops  are  all  used  for  the  storage  of 
small  arms,  and  such  material  as  that.  We  have  not  any  waste  space 
up  there. 

The  Chairman.  The  next  item  is,  "For  one  set  of  stables, $18,000.-' 
W^hat  have  you  to  say  as  to  the  necessity  for  that  appropriation? 

General  Orozier.  As  the  note  says,  these  stables  were  built  during 
the  civil  war  and,  like  the  hospital,  tney  were  built  out  of  green  lumber. 
They  are  not  such  stables  as  anybody  would  have  on  his  place.  The 
buildings  are  long,  and  as  one  looks  at  them  the  eaves  make  a  graceful 
curve  up  and  down.  Thev  and  this  hospital  are  as  incongruous  at  that 
establishment  as  are  the  little  frame  ne^ro  shanties  out  on  Sixteenth 
street  in  Washington.  This  committee  will  replace  them  undoubtedly. 
They  will  not  allow  them  there  ver}^  much  longer.  If  they  are  replaced 
now,  and  at  the  same  time  I  could  get  funds  for  the  artillery  storehouse 
and  the  hospital  and  the  officers'  quarters,  they  could  be  constructed 
more  cheaply  than  later  on. 

The  Chairman.  Of  all  this  work  at  the  Rock  Island  Arsenal,  you 
consider  the  officers'  quarters  the  most  important? 

General  Crozier.  I  consider  the  hospital  building  and  the  store- 
house as  the  more  impoiiant. 

The  Chairman.  I  understood  that  the  storehouse  could  be  delayed 
for  a  year. 

General  Crozier.  I  was  speaking  of  the  ultimate  necessity.  The 
storehouse  will  be  ultimately  indispensable.  The  officers'  quarters,  of 
course,  should  be  built  at  once.  We  actually  have  the  officer,  and 
should  have  the  quarters. 

The  Chairi^ian.  The  storehouse  can  go  over  for  another  year? 

General  Crozier.  Yes,  sir;  but  ultimatelv  it  will  be  indispensable. 

The  Chairman.  As  to  the  stables;  can  they  go  over  for  another 
year? 

General  Crozier.  Yes,  sir;  they  are  not  such  buildings  as  any  mem- 
ber of  this  committee  would  have  on  his  own  place,  or  any  longer  than 
absolutely  necessary.  I  really  think  as  between  the  stables  and  the 
hospital,  the  hospital  is  more  important  just  now,  and  unless  the  policy 
of  the  Army  is  to  be  changed  that  hospital  ought  to  be  provided  for. 
Either  hospitals  are  not  to  be  built  at  such  military  posts  or  else  tirnt 
one  should  be  built. 

Mr.  Gardner.  Is  there  a  public  hospital  at  Moline  now? 
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General  Orozier.  I  do  not  know,  but  I  should  think  so.  I  consider 
the  hospital  most  pressing,  because  I  can  make  the  oflScer  endure  his 
inconvenience  of  living  over  at  Moline,  and  pay  him  the  $36. 

The  CHAiRitfAN.  In  Document  No.  259  there  is  the  item,  ''For  com- 
pleting the  installation  of  the  plant  and  the  purchase  of  tools,  fixtures, 
and  otner  appliances  for  the  manufacture  of  small  arms  in  the  armory 
shops  at  Rock  Island  Arsenal,  to  be  available  until  expended,  $75,000." 
What  have  you  to  say  in  regard  to  that  item? 

General  Crozier.  That  is  an  important  matter.  There  have  been 
some  changes  in  the  design  of  the  rifle  since  the  plant  was  commenced. 
If  the  plant  were  in  operation  at  present  I  could  charge  any  such 
expenditure  as  that  to  trie  appropriation  for  manufacturing  arms  at 
national  armories,  but  as  the  plant  is  not  yet  in  operation  1  can  not 
charge  anything  to  that  appropriation,  and  the  plant  must  be  com- 
pleted for  the  capacitj^  of  250  ^uns  a  dav,  which  is  prescribed  in  the 
act  making  appropriations  for  it,  with  the  money  appropriated  for  its 
establishment. 

The  Chairman.  So  you  think  this  is  a  necessary  appropriation  ? 

General  Crozier.  Yes,  sir. 

The  Chairman.  General,  what  do  you  make  out  there  now? 

General  Crozier.  We  make  artillery  harness,  horse  equipment,  sad- 
dles, bridles,  currycombs,  halters,  and  so  forth. 

The  Chairman.  Do  you  make  carriages? 

General  Crozier.  We  make  field-gun  carriages  and  siege-gun  car- 
riages. 

The  Chairman.  When  you  have  this  $75,000  expended,  then  you 
will  be  preprared  to  commence  the  manufacture  of  small  arms? 

General  Crozier.  At  the  rate  of  250  guns  a  day. 

Mr.  Gillett.  When  do  you  expect  to  begin  that's 

General  Crozier.  I  do  not  believe  I  will  get  up  to  that  rate  within 
a  year,  but  I  expect  to  start  within  six  months. 

Mr.  Gillett.  The  next  item  is  "For  machinery  and  shop  fixtures." 

General  Crozier.  Those  two  items  are  the  same  as  have  been  appro- 
priated for  in  previous  years. 

The  Chairman.  The  regular  annual  appropriations? 

General  Crozier.  Yes;  and  experience  shows  that  they  are  neces- 
sary for  their  purposes. 

Mr.  Gillett.  Tne  Rock  Island  bridge  is  the  same? 

General  Crozier.  That  is  the  same;  yes.  I  have  been  estimating 
for  some  years  $15,000  aqd  I  have  been  getting  $12,500,  and  as  I  have 
been  operating  the  bridge  for  what  I  have  been  getting,  I  now  make 
my  estimates  for  that  amount. 

SANDY  hook  proving   GROUNDS. 

Mr.  Gillett.  "Sandy  Hook  proving  grounds.  New  Jersey."  I 
notice  that  you  have  the  word  ''rebuilding^'  instead  of  "building." 

General  Crozier.  "And  lepairing  roads  and  walks  and  for  general 
repairs  of  shops,  storehouses,  and  quarters."  As  far  as  the  walks  are 
concerned  I  do  not  intend  to  use  any  of  that  mone)^  for  repairing 
walks.  Sandy  Hook  Proving  Ground  has  been  in  the  past  a  place 
where  work  of  that  kind  has  been  done  frequently  with  the  idea  that 
it  was  to  be  temporary.  It  is  not  temporary.  Sandy  Hook  is  one  of 
the  most  permanent  places  that  we  have.     In  fact,  we  might  say  one 
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of  the  most  indispensable  establisbmentd  of  the  Ordnance  Department, 
for^  althoug^b  we  might  get  the  things  which  we  make  manufactured 
by  private  industry,  we  could  not  get  our  guns  proved  by  private 
indu8tr3%  or  our  proieetiles  tried  or  powder  t^ted,  or  any  of  that  class 
of  work  done,  bo  this  establishment  is  absolutely  indispensable  and 
is  ^oing  to  continue  to  be  so.  Now,  plank  walks  are  expensive.  The 
civilized  world  has  abandoned  them.  It  costs  more  to  maintain  them 
than  the  interest  on  the  cost  of  any  proper  kind  of  artiiicial-stone 
pavement,  and  this  sum  which  I  have  asKed  for  here  is  to  be  used 
partly  for  building  the  latter. 

Mr.  GiLLETT.  That  is  the  reason  for  the  increase  J 

General  Crozieb.  That  is  the  reason  of  the  increase;  yes.  To  be 
put  into  permanent  improvements.  I  think  some  of  the  members  of 
the  committee  have  seen  something  of  the  conditions  down  there  and 
know  that  they  are  wasteful. 

Mr.  GiLLETT.  The  next  item  is  "For  one  passenger  and  freight 
boat,  $65,000. "    You  want  »10,000  additional  ? 

General  Crozier.  Yes.  This  committee  gave  last  year  ^5,000  for 
such  a  boat.  The  boat  which  I  have  attempted  to  get  is  one  of  moderate 
size,  of  120  feet  length  only,  which  puts  it  in  the  class  of  large  tugs. 
I  advertised  for  a  steel  boat,  deeming  it  a  poor  expenditure  of  pumic 
money  in  these  days  to  get  a  wooden  boat,  for  it  would  simply 
deteriorate,  and  would  have  to  be  replaced  after  a  comparativel}'^  short 
time.  I  did  not  get  any  bids  that  were  anywhere  near  the  amount 
appropriated. 

Then  I  made  changes  in  the  plan,  took  off  some  of  the  features,  and 
notified  the  bidders  that  we  would  use  the  lifeboats  from  the  old  boat, 
and  we  would  use  the  steam  steering  gear  from  the  old  boat,  and  any- 
thing else  that  could  be  used  from  the  old  boat.  Still  I  got  no  bid 
within  the  amount.  1  tried  by  private  arrangement  with  the  people 
to  get  amount  down,  made  a  change  substituting  wood  for  steel  in  all 
the  upper  works  of  the  boat,  but  keeping  the  steel  hull,  which  I  con- 
sidered 1  should  not  abandon,  and  was  still  unable  to  get  the  sum  down 
to  the  limit  of  the  appropriation.  Therefore  I  considered  it  was  neces- 
sary to  come  again  to  Congress  and  ask  for  the  additional  $10,000. 

Mr.  GiLLETT.  What  are  you  using  there  now? 

General  Crozier.  A  lx)al  which  is  hired  for  us  by  the  Quarter- 
master's Department,  at  $35  a  day.  It  is  demonstrated  that  a  steel  boat 
120  feet  long  can  not  be  built  for  $65,000. 

Mr.  GiLLETT.  If  there  are  no  further  questions  we  will  go  over  to 
the  next  item,  *'  Fireproof  vault." 

General  Crozier.  For  the  office  building,  $1,600.  That  is  in  the 
estimate,  but  it  is  such  a  small  amount  that  I  do  not  consider  it  worth 
while  to  take  up  the  committee's  time  with  it.  It  can  be  crossed  out, 
if  you  like,  and  I  will  put  in  that  fireproof  vault  from  the  general  sum 
for  ^'Repairs  and  improvements  to  arsenals." 

Mr.  GiLLETT.  '^ Two-story  building  for  employees.'' 

(ieneral  Crozier.  That  is  needed  for  a  post-office  building.  The 
post-office  is  now  in  a  little  old  frame  house  that  was  built  originally  for 
workmen,  near  the  old  fortification,  which  was  long  since  abandoned, 
and  which  was  under  construction  before  the  civil  war.  This  build- 
ing will  have  to  be  removed,  as  the  site  is  needed  for  something  else, 
and  some  other  kind  of  a  building  will  have  to  be  put  up.     I  do  not 
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think  that  it  is  good  policy  to  put  up  a  building  that  is  not  a  good  one 
and  is  not  a  permanent  one.     This  $5,000  is  a  moderate  sum. 

Mr.  GiLLETT.  It  will  be  used  as  a  dwelling  i  You  call  it  a  dwelling 
house? 

General  Crozier.  One  of  the  permanent  employees  of  the  proving 
grounds  will  have  to  live  there;  is  in  it  now,  ancl  a  member  of  his 
family,  I  think  his  wife,  is  the  postmistress. 

Mr.  GiLLETT.  Does  the  Post-Office  Department  pay  rent  for  it? 

General  Crozier.  No;  there  is  no  rent. 

Mr.  Gardner.  Could  you  make  that  do  another  year? 

General  Crozier.  I  do  not  know  that  it  could  positively  be  said  that 
it  could  not  last  another  year. 

Mr.  Gardner.  You  would  not  have  to  remove  it  within  a  year? 

General  Crozier.  I  do  not  think  it  is  absolutely  necessary,  but  as  long 
as  it  is  there  it  is  the  wrong  thing. 

The  Chairman.  Any  fui-ther  questions  on  that  item,  gentlemen,  if 
not,  we  will  go  to  the  next,  ' '  For  removing  old  ordnance  barracks  build- 
ing to  the  site  recommended  by  the  board  appointed  to  establish  the 
line  of  demarcation  between  the  proving  grounds  and  Fort  Hancock, 
$10,000." 

General  Crozier.  That  is  a  good  building.  It  is  to  be  used  as 
laborers'  Quarters  when  the  new  Ijarrack  building,  for  which  an  appro- 
priation already  exists,  is  finished.  A  change  will  be  made  sometime 
or  other  in  order  to  straighten  out  the  lines  of  the  place  and  make  it 
what  it  should  be. 

The  Chairman.  I  remember  you  drew  a  line  along  there  by  which 
you  undertake  to  establish  the  line  between  Fort  Hancock  and  your 
proving  ground? 

General  Crozier.  Yes,,  sir. 

The  Chairman.  Both  sides  belong  to  the  Government? 

General  Crozier.  It  is  not  to  move  this  building  from  one  side  to 
the  other  of  the  line,  but  in  drawing  that  lino,  General  Chaffee  and 
myself,  who  were  aboard  for  the  purpose,  indicated  where  ceitain 
buildings  ought  to  go,  and  this  was  one  of  them  that  should  be  moved. 
But  it  is  not  a  question  of  moving  it  from  one  side  or  the  other  of  the 
line,  it  is  simply  for  the  general  improvement  of  the  place,  so  it  should 
be  in  the  proper  place,  and  there  snould  be  an  open  space  where  it  is 
now.  It  IS  not  one  of  the  items  that  is  absolute!}*  essential  now,  if  you 
are  looking  for  something  by  which  the  amount  of  the  bill  can  be 
decreased. 

The  Chairman.  "For  the  purchase  and  installation  of  engine  and 
generator  for  electric  lighting  puiposes?" 

General  Crozier.  That  is  a  necessary  item  for  the  actual  operation 
of  the  proving  ground. 

The  Chairman.  Absolutely  necessary  for  the  operation  of  the  prov- 
ing ground? 

General  Crozier.  Yes,  sir. 

The  Chairman.  "For  brick  building  for  housing  three  locomotives 
and  locomotive  crane,  $6,000."    You  have  got  a  wooden  building? 

General  Crozier.  We  have  a  wooden  building  that  will  take  the 
locomotives  and  will  not  take  the  crane,  and  the  latter  stands  out  in 
the  open.  The  locomotive  crane  runs  on  the  railroad  tracks  and  moves 
itself  about  by  its  own  power  and  lifts  things  about.     It  is  in  constant 
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use,  and  it  of  course  requires  more  careful  and  expensive  care  by  reason 
of  standing  out  in  the  open.  A  building  should  be  put  up  for  it,  but 
I  do  not  care  to  put  up  a  ramshackle  building  which  will  just  cover 
it.  We  ought  to  get  tne  right  kind  of  a  one  that  will  take  all  three 
of  them  ana  that  will  be  a  permanent  structure. 

Mr.  GiLLETT.  Was  there  not  some  question  about  that  building 
being  on  the  line — the  present  building  f 

General  Crozier.  The  present  building.  And  when  a  new  one  is  put 
up  it  can  not  go  where  the  old  one  is.  That  feature  is  not  pressing 
now. 

Mr.  GiLLETT.  It  ought  to  be  a  good  building  that  will  house  engines 
and  crane? 

General  Crozier.  Yes,  sir. 

The  Chairman.  ''  For  one  car  shed,  fireproof,  to  accommodate  four 
passenger  cars  of  standard  dimensions,  5^6,000?"  You  have  got  them 
under  a  wooden  shed  now  if 

General  Crozier.  No;  we  have  not  even  a  wooden  shed  for  them. 
We  have  not  anything.  They  have  to  stand  out  in  the  open,  and,  of 
course,  they  have  to  be  painted  and  fixed  up  very  much  more  often 
than  they  would  if  the}^  had  some  kind  of  protection.  Those  cars  are 
used  for  bringing  the  employees  from  down  at  Highland  Beach  to  work 
at  the  proving  ground  and  taking  them  back  every  day,  and  enable  us 
to  avoid  the  necessity  for  building  houses  for  these  people  on  Sandy 
Hook  and  taking  care  of  them  there.  They  are  well  worth  what  they 
cost  and  ought  to  be  preserved. 

The  Chairman.  Wnen  you  do  build  a  house  you  ought  to  build  one 
for  locomotives  and  cars  together? 

General  Crozier.  1  do  not  think  that  we  have  got  a  place  there 
where  we  could  build  quite  the  building  that  would  taae  them  all.  We 
would  have  to  build  two  buildings  alongside  of  each  other. 

The  Chairman.  "For  brick  buildings  for  storing  types  and  models 
of  ordnance  material,  ^12,000."  That  is  in  your  frame  building,  is  it 
not? 

General  Crozier.  There  is  not  anything  there.  A  good  part  of  it 
stands  in  the  open.  Sandy  Hook  being  a  proving  place  we  always 
have  there  samples  of  guns  and  gun  carriages  which  have  been  sub- 
jected to  tejst  and  either  have  been  accepted  or  have  been  rejected;  and 
the  accumulation  of  them  constitutes  a  series  of  object  lessons  which 
makes  part  of  the  school  of  the  ordnance  officer.  In  order  that  we 
shall  not  go  back  again  later  on  and  test  or  spend  money  or  spend 
time  upon  some  of  these  same  old  ideas  that  have  been  gone  through 
with  in  previous  years,  these  things  should  be  preserved.  Now,  the 
things  have  never  been  taken  care  of  before.  Tnere  has  been  no  sys- 
tematic or  educational  use  made  of  them,  and  there  should  be,  and  we 
should  have  a  place  to  put  them.  This  will  be  a  rather  large  building, 
but  the  low  estimate  is  because  it  will  be  cheaply  constructed.  Every 
article  will  have  a  tag  and  reference  put  upon  it,  showing  where  the 
information  is  to  be  found,  which  was  acquired  at  very  great  expense, 
so  that  it  may  not  be  lost. 

The  Chairman.  Can  not  we  put  that  off  for  another  year? 

General  Crozier.  If  you  promise  it  for  next  year  I  should  say  yes. 

Mr.  GiLLETT.  Do  you  not  have  drawings  of  those  generally  that  yon 
can  preserve  ? 

General  Crozier.  They  are  in  big  volumes  like  that  [pointing], 
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which  nobody  ever  has  time  to  go  through.  If  we  had  the  article 
itself,  and  have  upon  it  a  statement  of  what  it  is,  and  an  indication  of 
where  the  drawings  and  report  and  description  of  its  test  could  be 
found,  it  would  guide  people  looking  at  the  things — officers  and  stu- 
dents— to  the  place  where  information  might  be  had;  and  then  you 
would  make  that  information  available,  which  it  is  not  now,  because  it 
is  buried  in  big  volumes. 

The  Chairman.  "  For  one  lumber  shed,  *2,000? " 

General  Crozier.  We  are  using  lumber  all  the  time  for  various  pur- 
poses, for  targets  and  for  other  structural  use.  It  is  a  community  of 
some  size.  There  is  no  place  to  keep  it.  It  should  be  kept  under 
shelter. 

DOVER  POWDER  DEPOT,  NEW  JERSEY. 

The  Chairman.  "Powder  depot,  near  Dover,  N.  J.:  For  one  addi- 
tional magazine  for  high  explosives,  $19,650;"  how  about  that  item? 

General  Crozier.  The  powder  depot  is  where  we  store  our  artillery 
ammunition  for  current  use  and  for  reserve  supply,  and  where  we  do 
the  work  of  making  up  cartridges  and  making  changes  in  the  ammuni- 
tion, such  as  putting  caps  on  the  projectiles  and  putting  base  covers 
en 


on  the  projectiles  which  are  loaded  with  high  explosive,  and  other 
changes  which  are  found  in  the  course  of  progress  to  be  necessary  in 
order  to  bring  ammunition  of  earlier  manufacture  up  to  the  condition 
which  the  date  requires.  I  had  a  board  of  officers  two  years  ago  make 
a  plan  for  completing  this  powder  depot  in  all  its  essential  elements, 
so  that  it  would  answer  our  purpose,  and  also  make  estimates  dis- 
tributing the  expense  over  a  series  of  years.  Last  year  Congress 
appropriated  for  the  purpose  $72,500;  the  year  before  it  appropriated 
$67,700,  and  this  year  1  have  asked  for  something  like  $70,000,  I 
think;  about  $70,000.     The  items  are  necessary. 

The  Chairman.  You  notice  last  year.  General,  for  this  year  you  esti- 
mated $180,000  and  we  gave  you  $72,500.  We  struck  out  then  what 
seemed  to  be  unnecessary. 

General  Crozier.  I  think  what  was  guiding  the  committee  at  that 
time  was,  that  they  struck  out  what  they  thought  might  be  postponed. 

The  Chairman.  Now,  can  you  strike  out  any  of  the  items?  Of 
course,  we.  only  want  to  provide  for  what  is  absolutely  necessary  at 
this  time. 

General  Crozier.  I  should  say,  Mr.  Chairman,  if  any  of  those  items 
should  come  out  I  would  take  the  largest,  for  storehouse  for  projectiles. 

The  Chairman.  That  is  $25,000? 

General  Crozier.  Twenty-five  thousand  five  hundred  dollars. 

The  Chairman.  You  think  the  others  are  absolutely  necessary  if 

General  Crozier.  I  think  they  are.  Those  projectiles,  although 
they  should  not  be  ultimately  so  stored,  could  for  a  while  be  stored  in 
the  open. 

SPRINGFIELD  ARSENAL,    MASS. 

The  Chairman.  Are  there  any  questions,  gentlemen?  If  not,  we 
will  go  to  the  "Springfield  Arsenal,  Springfield,  Mass.;  for  general 
repair,  and  improvement;"  you  add  ''and  improvement"  of  quarters. 

General  Crozier.  The  amount  is  the  same. 

The  Chairman.  Why  do  you  add  "and  improvement?"    Is  there 
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any  trouble  in  doing  what  you  want  to  do  under  the  head  of  "  repairs," 
or  didn't  vou  add  that? 

General  Crozier.  I  do  not  care  for  that  word,  Mr.  Chairman. 

The  Chairman.  *' And  for  care  and  repair  of  grounds  and  roads." 
You  have  not  had  any  difficulty  in  taking  care  of  the  groundn? 

General  Crozier.  No;  the  same  wording  that  was  in  previous  years 
would  be  satisfactory. 

The  Chairman.  Ten  thousand  dollars  is  necessarv? 

General  Crozier.  Ten  thousand  dollars  is  expended  every  year,  and 
I  do  not  think  that  anybody  would  saj^  that  the  place  now  is  in  any 
better  repair  than  it  should  be — that  it  is  extravagently  maintained. 

The  Chairman.  '*For  one  oil  house  of  brick,  with  storage  tanks, 
$1,600?'^ 

General  Crozier.  There  is  a  great  deal  of  oil  used,  of  course,  in  the 
establishment,  and  it  is  kept  now  down  in  a  contracted  cellar,  under  a 
tower  in  one  of  the  buildings.  It  is  inconvenient  of  access,  it  is  dan- 
gerous in  case  of  fire  and  from  spontaneous  combustion.  Nobody  is 
near  it  in  the  way  of  watchmen,  and  it  is  troublesome  to  get  oil  foom 
there  to  places  where  it  is  needed.  The  commanding  officer  of  the 
arsenal  estimated  $5,000  for  an  oil  house  with  such  appliances  as  he 
thought  were  necessarv  for  the  convenient  utilization  of  it.  I  cut  that 
down  to  an  oil  house  that  would  be  simply  a  shelter,  and  cut  out  all 
the  appliances  except  those  of  the  ordinary  kind,  leaving  the  people 
to  go  after  the  oil  and  carry  it  to  the  place  where  used. 

The  Chairman.  You  think  this  is  sufficient  and  necessary  ? 

General  Crozier.  I  think  so;  yes,  sir. 

The  Chairman.  "For  rebuilding  and  rendering  fireproof  floor  of 
forge  shop,  $15,000." 

General  Crozier.  That  is  a  shop  in  which  the  floor  is  in  very  bad 
repair.  The  commanding  officer  of  the  arsenal  made  estimates  for  a 
considerable  amount  of  new  floor.  This  was  all  which  I  considered, 
however,  to  be  necessary,  and  I  cut  all  the  rest  out. 

Mr.  Gillett.  Where  is  that?     At  the  water  shop? 

General  Crozier.  Yes,  sir;  at  the  water  shop. 

Mr.  Gillett.  That  is  not  in  the  new  building? 

General  Crozier.  No,  sir;  that  is  in  the  old  building. 

The  Chairman.  Do  j'^ou  consider  this  absolutelv  neceSvSary  ? 

General  Crozier.  I  think  it  should  l)e  done,  of  course.  That  floor 
is  not  now  in  much  worse  condition  than  it  was  a  year  ago,  but 
it  is  a  menace  as  long  as  it  is  there,  and  it  ought  to  be  replaced.  The 
other  floors  which  the  commanding  officer  estimated  for  could  with 
advantage  be  put  in  also,  but  thej"  were  not  necessary,  and  I  cut  them 
out.  These  estimates  that  I  have  presented  to  you  run  44  per  cent 
below  the  estimates  submitted  to  me  by  the  commanding  officers  of  the 
different  estsiblishments,  and  in  each  ease  it  could  not  be  said  that  tlie 
items  which  they  have  submitted  were  not  for  work  upon  which  money 
could  be  advantageously  expended  if  we  were  simply  trying  to  make 
these  establishments  efficient,  without  reference  to  the  consideration  of 
stringency.  I  cut  them  down  in  the  proportion  I  have  mentioned 
about  44  per  cent. 

WATERTOWN   ARSENAL,   MASS. 

The  Chairman.  Now,  go  on  to  the  next  item,  Watertown  Arsenal, 
Watertown,  Mass. :  "  For  construction  of  brick  wall  in  rear  of  officers' 
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quarters,  $1,500."  You  say  in  the  note:  "This  is  necessary  on  account 
of  the  old  buildings  in  the  rear  of  these  quarters,  which  are  to  be 
removed."    Why? 

General  Crozier.  This  is  in  pursuance  of  a  plan  of  modern  improve- 
ment that  has  been  going  on  up  there.  There  were  old  soldiers'  bar- 
rack buildings,  whicn  have  been  replaced  by  new  barracks,  and  there 
was  an  old  office  which  was  replacea  a  year  or  two  ago  by  a  new  office. 
Those  buildings  are  over  eighty  years  old.  They  are  small  and 
unsightly,  and  not  useful,  and  are  to  be  removed;  and  that  would 
uncover  the  officers'  quarters,  the  rear  of  which  looks  out  upon  this 
apace.  In  that  respect  they  would  be  unfinished  and  without  anything 
to  close  them  in;  this  wall  is  to  replace  these  buildings.  It  will  leave 
an  entirely  open  space  behind  the  officers'  quarters  instead  of  a  built-up 
and  contracted  place.  I  realize  that  it  is  difficult  to  convey  a  good 
idea  of  it  without  a  photograph,  or  without  visiting  the  place  personally. 

Mr.  GiLLETT.  How  high  a  wall? 

General  Crozier.  I  suppose  about  8  feet  high.  There  is  a  plan  of 
improvement — of  one  set  of  quarters  that  has  to  be  closed  in  by  the 
wall — which  is  among  the  items  estimated  for  here,  ''  for  remodeling 
one  set  of  officers'  quarters,  $8,500."  That  set  of  quarters  was  built 
in  1812.  and  it  has  been  extended  toward  the  rear  by  one  little  one- 
story  audition  after  another,  until  there  is  a  string  of  "rooms  along  on 
the  ground,  very  inconveniently  situated,  and  not  very  sanitary. 
These  should  be  replaced  by  a  two-story  addition  to  the  rest  of  the 
house,  which  is  of  two  stories.  The  main  portion  of  the  house  is  of 
two  stories,  and  that  is  what  was  intended  to  be  done  with  this  $8,500. 
The  wall  is  intended  to  finish  that  off,  both  for  that  set  of  quarters 
and  for  the  other  two,  which  are  in  the  same  row. 

The  (Chairman.  Next  go  to  the  testing  machine,  Watertown  Arsenal. 

Mr.  GiLLETT.  Has  the  (General  spoken  of  these  three  sets  of  quarters 
for  married  enlisted  men? 

General  Crozier.  No.  In  regard  to  this  I  will  say  that  those  quar- 
ters are  to  replace  old  wooden  tumble-down  buildings,  which  have  to 
be  repaired  every  year,  and  which  are  of  the  class  of  unsightly  and 
unsuitable  frame  structures  which  everybody  replaces  now  with 
masonrv  ones. 

The  Chairman.  What  do  you  do  there,  now  ? 

General  Crozier.  The  principal  work  done  there  is  the  manufacture 
of  seacoast  carriages  for  artillery  service.  The  establishment  is  not  a 
large  one.  It  employs  about  400  men  and  about  60  enlisted  men.  It 
does  not  make  one-third  of  the  seacoast  carriages  which  are  needed,  and 
I  do  not  intend  to  enlarge  it.  I  intend  to  improve  it  as  we  go  along,  and 
keep  it  as  an  eflicient  establishment;  but  the  class  of  work  that  is  done 
there  is  that  which  can  be  obtained  in  good  machine  shops  in  the 
country  having  large  plants,  and  therefore  there  is  no  necessity  for 
enlarging  it. 

The  Chairman.  These  oflScers  are  now  quartered  in  the  old  quarters, 
are  they? 

General  Crozier.  These  are  enlisted  men  that  I  am  speaking  of  now. 

The  Chairman.  Would  that  be  just  a  house  for  each  of  them — three 
houses? 

General  Crozier.  Those  houses  will  be  built,  either  all  three  of 
them  together,  or  two  of  them  together,  with  a  wall  between. 

Mr.  Gardner.  To  what  extent  does  that  obtain  in  furnishing  quar- 
tere  for  married  men?    Have  you  others  there? 
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General  Crozier.  Yes,  sir;  there  are  others  there.  The  Govern- 
ment provides  quai'ters  at  the  arsenal  for  a  certain  number — not 
exactly  determined — of  married  men,  and  any  men  of  the  detachment 
who  are  married,  in  addition  to  this  number,  must  maintain  their  fam- 
ilies outside.  Tnese  men  are  usually  old  soldiers  who  have  served  in 
the  cavalry,  or  artillery,  or  infantry,  and  they  enlist  afterwards  in 
the  Ordnance  Department,  because  they  are  not  very  subject  to 
removal  or  likely  to  be  ordered  elsewhere.'  They  remain  years  in  the 
same  arsenal. 

The  Chairman.  How  are  they  taken  care  of  now? 

General  Crozier.  In  frame  houses,  which,  as  I  say,  are  constantly 
needing  repairs,  and  are  unsightly,  and  none  too  sanitar}". 

The  Chairman.  Now  the  item  ''For  remodeling  one  set  of  offic^ 
quarters,  $8,500." 

General  Crozier.  I  spoke  of  that  a  moment  ago,  and  told  what  the 
work  would  comprise. 

TESTING   MACHINES,  WATERTOWN  ARSENAL. 

The  Chair^ian.  Let  us  pass,  then,  to  the  testing  machines,  Water- 
town  Arsenal.     You  still  require  $15,000  for  that? 

General  Crozier:  That  work  goes  on  every  year.  It  is  partly  com- 
mercial work.     It  justifies  itself. 

WATERVLIET  ARSENAL. 

The  Chairman.  The  next  item  is  headed  *'Watervliet  Arsenal, 
Watervliet,  N.  Y." 

General  Crozier.  That  is  for  replacing  an  iron  bridge  across  the 
Erie  Canal,  which  runs  through  the  grounds.  This  brioge  was  being 
repaired  and  it  fell  down,  showing  that  it  should  probably  have  been 
replaced  before,  it  was  so  broken  and  old. 

The  Chairman.  Do  we  have  to  have  a  bridge? 

General  Crozier.  Oh,  yes;  it  has  always  been  there — that  is,  it  has 
been  there  for  a  great  many  years.  There  is  one  other  bridge  there 
now  which  is  not  sufficient. 

The  Chairman.  It  is  necessary  to  continue  the  bridge  there,  is  it? 

General  Crozier.  I  think  it  should  be  continued;  yes. 

The  Chairman.  That  was  bad  luck  to  let  it  fall  in  the  canal. 

General  Crozier.  Yes;  it  is  a  pretty  old  bridge,  and  1  was  thankful 
it  fell  in  when  there  was  nobody  on  it. 

repairs  of  arsenals. 

The  Chairman.  The  next  item  is  ^'Repairs  of  arsenals." 
General  Crozier.  That  is  the  general  fund  with  which  I  keep  the 
arsenals  in  order  and  make  small  improvements.  It  is  the  fund  out 
of  which  I  would  take  a  vault — for  instance,  for  the  proving  ground, 
as  I  mentioned  a  few  moments  ago.  This  is  the  same  as  last  year. 
There  is  nev^er  quite  enough  of  it.  It  is  always  hard  up.  I  woidd 
not  cut  it  down,  Mr.  Chairman,  and  I  would  hardly  ask  for  its  increase, 
although  every  year  we  need  more  of  it. 

The  Chairman.  The  next  item  reads:  "Hereafter  all  appropria- 
tions made  for  specific  objects  at  the  various  arsenals,"  etc.,  "shall  be 
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accounted  for  ander  the  appropriation  title  of  the  arsenal,  depot,  and 
proving  ground  for  which  these  appropriations  were  made."  What 
aoes  that  mean  ? 

General  Crozier.  You  will  notice  that  for  the  proving  ground,  wA 
at  Watertown  and  various  other  arsenals,  I  ask  for  different  objects  to 
be  appropriated  for.  They  have  to  be  carried  separately  in  accounting 
for  the  fund.  That  increases  the  clerical  work,  which  would  be  dimm- 
ished  if  this  legislation  were  enacted.  It  will  not  make  any  difference  in 
any  way  except  in  the  matter  of  accounting.  It  does  not  increase  the 
liberality  with  which  I  can  use  these  funds,  or  the  indefiniteness  of 
their  application,  but  simply  makes  the  accounting  work  easier. 

The  Chairman.  Are  there  anv  questions,  gentlemen,  on  that  item? 

General  Crqzier.  It  is  simply  what  has  been  done  on  the  fortifica- 
tions bill  in  reducing  the  number  of  items  for  armament  for  fortifica- 
tions. 


March  8,  1904. 

PUBLIC  BUILDINGS  AND  GKOUNDS  IN  AND  AROUND 

WASHINGTON. 

STATEMENT  OF  COL.  THOMAS  W.  STMONS,  SUPEEIHTENSENT  OF 
PUfiLIC  BXriLDINGS  AND  GEOXINDS. 

GRANT   MEMORIAL. 

The  Chairman.  Colonel,  please  take  up  the  matter  of  the  Grant 
memorial,  which  I  believe  is  in  a  document  we  have  here. 

Colonel  Symons.  I  can  only  say  about  that  that  the  contract  has  been 
let,  and  the  sculptors  and  architects  are  goin^  on  getting  out  their  work. 
They  have  already  submitted  some  of  their  designs  for  their  bronze 
wort,  upon  which,  under  the  contract,  we  will  have  to  pay  them  sev 
eral  thousand  dollars. 

The  Chairman.  You  ask  for  an  appropriation  of  ^50,000  in  this  docu- 
ment.    How  much  will  you  probabfy  expend  this  year? 

Colonel  Stmons.  We  have  $60,000  now,  and  the  chances  are  that  we 
will  not  have  to  expend  any  of  it.  It  is  only  necessary  as  a  precaution 
to  have  it  on  hand  if  the  artists  earn  their  money. 

The  Chairman.  You  understand,  of  course,  that  Congress  will  be 
in  session  again  in  December  next,  and  you  can  then  present  a  defi- 
ciency if  you  need  it.  In  view  of  that  fact,  is  it  necessary  to  make  an 
appropriation  at  this  time? 

Colonel  Symgns.  I  do  not  think  it  is,  particularly.  I  think  that 
could  go  out.  It  would  be  a  little  annoying,  however,  if  the  architects 
shoula  earn  their  money  and  we  should  need  it. 

The  Chairman.  But  you  do  not  think  it  is  likely  they  will? 

Colonel  Stmons.  No,  sir. 

GROUNDS  south  OF  THE  WHITE  HOUSE. 

The  Chairman.  The  next  item  is  for  improvement  and  maintenance 
of  grounds  south  of  the  White  House,  ^,000.  Do  you  expend  tliat 
money  ? 

Colonel  Stmons.  Yes,  sir;  it  is  necessary. 

S  C  B 18 
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CARE  OF  GREENHOUSES  AND   NURSERY. 

The  Chairman.  The  next  item  is  for  ordinary  care  of  greenhouses 
and  nursery,  $2,000. 

Colonel  Symons.  That  is  necessary. 

The  Chairman.  You  had  $2,000  last  year  ? 

Colonel  Symons.  Yes;  we  had  $2,000  last  year  for  the  ordinary^  care 
of  greenhouses. 

LAFAYETTE   PARK. 

For  the  ordinary  care  of  Lafayette  Park,  which  is  the  next  item, 
we  had  $1,000  for  the  current  year,  and  we  ask  for  $2,000  for  i^^xt 
year.  That  park  is  very  much  frequented,  and  to  keep  up  the  walks 
and  trees  and  everything  about  that  park  requires  more  money  than 
we  have.  Other  parks,  like  Lincoln  Park,  which  is  about  the  same 
size,  get  $2,000.     We  should  have  more  for  Lafayette  Park. 

Mr.  GiLLETT.  Where  is  Lincoln  Park? 

Colonel  Symons.  East  of  the  Capitol  about  half  a  mile. 

The  Chairman.  You  think  $2,000  would  be  necessary  ? 

Colonel  Symons.  Yes;  I  do. 

FRANKLIN   PARK. 

The  Chairman.  The  next  item  is  for  ordinary  care  of  Franklin 
Park,  $1,000. 

Colonel  Symons.  Yes;  we  can  get  along  with  that  much  for  that. 

The  Chairman.  Do  you  expend  that? 

Colonel  Symons.  Yes,  sir;  every  cent  of  it. 

The  Chairman.  The  next  item  is  for  improvement  and  ordinary 
care  of  Lincoln  Park,  $2,000.     Is  that  necessary  ? 

Colonel  Symons.  Yes,  sir. 

MONUMENT  GROUNDS  AND  ANNEX. 

The  Chairman.    For  care  and  improvement  of    the  Monument 

f rounds  and  annex  to  Monument  grounds,  formerly  called  Potomac 
'ark,  $7,000.     Is  that  necessary  ? 

Colonel  Symons.  Yes,  sir.  That  includes  all  the  grounds  around 
the  Monument. 

The  Chairman.  That  money  is  used  every  year? 

Colonel  SYMONh.  Yes,  sir. 

Mr.  GiLLETT.  What  do  you  use  that  for? 

Colonel  Symons.  We  have  to  keep  the  grass  and  the  walks  in  order 
and  the  trees  trimmed.  The  children  use  it  for  playgrounds  and  we 
have  to  keep  it  cleaned  up  and  we  have  a  regular  force  of  men  work- 
ing on  it  all  the  time  to  make  the  grass  grow. 

GARFIELD  PARK. 

The  Chairman.  *'  For  continuing  improvement  of  reservation  No. 
17  and  site  of  old  canal  northwest  of  same,  $2,500." 

Colonel  Symons.  That  is  the  Garfield  Park,  down  here  in  South 
Washington.     It  is  a  very  large  park. 

The  Chairman.  That  money  is  expended  each  year,  is  it? 
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Colonel  Symons.  Yes,  sir. 

The  Chaibman.  That  is  necessary? 

Colonel  Symons.  Yes,  sir. 

MISCELLANEOUS  ITEMS. 

The  Chairman.  'Tor  construction  and  repair  of  post  and  chain 
fences,"  etc.,  $16,050.     Is  that  expended  each  j'ear? 
Colonel  Symons.  Yes,  sir. 
The  Chairman.  Is  it  necessary  ? 
Colonel  Symons.  Yes,  sir. 

IMPROVEMENT  OF  VARIOUS   RESERVATIONS. 

The  Chairman.  In  a  document  which  we  have  here,  House  Docu- 
ment No.  259,  you  ask  an  additional  sum  of  $5,000,  making  in  all 
$25,000,  for  improvement  and  care  of  the  public  grounds  of  the  Dis- 
trict of  Columbia — the  improvement  ana  maintenance  of  various 
District  reservations.  Now,  in  a  general  way,  what  is  this  property, 
and  where  is  it.  Colonel? 

Colonel  Symons.  The  largest  piece  of  that  property  is  this  center  park- 
ing on  Pennsylvania  avenue,  from  the  Capitol  away  down  to  the  Ana- 
costia  River.  That  is  an  area  of  about  10  acres,  which  we  have  to  keep 
up  witK  the  trees  and  the  grass  in  order  and  mow  it,  and  where  it  is 
tracked  across  to  keep  it  up.  Then  there  is  that  parking  up  Massa- 
chusetts avenue — Highland  Terrace;  and  there  is  a  large  number  out- 
side the  old  city — new  triangles  and  circles  that  have  been  donated  to 
the  city  and  are  used  for  park  purposes. 

The  Chairman.  You  think  it  is  necessary  to  do  this? 

Colonel  Symons.  Yes,  sir;  we  would  like  to  have  the  item  increased 
from  $20,000  to  $25,000.  We  can  not  keep  up  the  parks  unless  we 
have  the  money. 

SMITHSONIAN   GROUNDS. 

The  Chairman.  The  item  after  that  is  for  the  improvement,  care, 
and  maintenance  of  the  Smithsonian  grounds,  $3,500.  You  had  $2,500 
for  the  present  fiscal  year? 

Colonel  Symons.  I  am  going  to  ask  you  to  let  that  go  as  it  is,  as  the 
new  buildings  that  will  go  up  down  there  probably  will  make  an  entire 
rehash  of  that  parking  down  there. 

judiciary  park. 

The  Chairman.  The  next  is  for  the  improvement,  care,  and  main- 
tenance of  Judiciary  Park,  $2,500.     Is  that  necessary? 
Colonel  Symons.  Yes,  sir;  it  is  not  really  enough. 

WALKS,    ETC.,   IN   RESERVATIONS. 

The  Chairman.  The  next  is  for  laying  asphalt  and  other  walks  in 
various  reservations,  $2,000.     That  is  necessary? 

Colonel  Symons.  Yes,  sir. 

The  CHAiRiviAN.  For  broken-stone  road  covering  for  parks,  $2,000. 
That  is  necessary  again,  is  it^ 
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Colonel  Symons.  Yes,  sir. 

The  Chairman.  For  curbing,  coping,  and  flagging  for  park  roads 
and  walks,  $2,000.     You  add  coping  there.    What  do  you  do  thai;  for  if 

Colonel  Symons.  That  is  to  put  a  new  coping  in  and  around  the 
walks — at  the  edges  of  the  walks,  in  many  instances. 

The  Chairman.  Now,  here  come  a  number  of  new  items.  You  at^k 
for  stone  coping  for  Franklin  Park,  $2,000.  Can  you  not  take  that 
out  of  the  general  appro^jriation  for  Franklin  Park? 

Colonel  Symons.  No,  sir.  There  is  only  $1,000  for  Franklin  Park, 
and  they  have  taken  the  entire  fence  down" from  around  it  and  it  teaves 
the  natural  edges  of  green  grass.  We  want  to  keep  those  edges  up,  as 
in  the  case  of  Lafayette  square,  where  we  had  a  special  appropriation. 

The  Chairman.  You  thmk  this  is  necessary? 

Colonel  Symons.  Yes,  sir., 

children's  playgrounds. 

The  Chairman.  The  next  is  for  establishing,  fitting  up.  and  main- 
taining children's  playgrounds,  $10,000.  Where  do  you  propose  to 
establish  them? 

Colonel  Symons.  That  is  in  my  report.  The  people,  in  searching 
around  for  a  place  to  put  these  playgroimds,  found  we  had  a  number  of 
unimportant  reservations  where  we  could  allow  these  playgronnds  to 
go,  and  it  seemed  to  be  such  a  very  good  thing  to  have"^  these  play- 
grounds that  I  put  the  item  in  here. 

The  Chairman.  But  do  not  the  children  play  in  the  parks? 

Colonel  SY!«aN8.  Yes;  but  those  are  not  real  playgrounds.  Our 
idea  is  to  put  up  swings,  and  something  in  the  way  of  merry-go- 
rounds,  ana  parallel  bars  at  places  where  the  children  can  come  and 
have  the  appiratus  to  amuse  themselves  with. 

The  Chairman.  Do  other  cities  do  that? 

Colonel  Symons.  Yes,  sir;  the  city  I  came  from — Buffalo — has  spent 
quite  a  little  monev  on  it,  and  the  general  sentiment  is  that  thev  never 
expended  money  that  has  done  such  good  as  that  in  keeping  the  chil- 
dren out  of  mischief. 

GARFIELD  PARK. 

The  Chairman.  The  next  item  is  for  commencing  the  work  of 
re-laying  out  the  grounds  of  Garfield  Park,  $2,000. 

Colonel  Symons.  That  is  the  park  that  is  being  cut  up  by  the  rail- 
roads in  South  Washington. 

Mr.  GiLLETT.  Where  is  it? 

Colonel  Symons.  South  of  the  Capitol.  I  am  perfectly  willing  to 
let  that  go,  because  the  railroads  will  not  have  their  work  done  in  time 
so  that  we  can  do  that  to  good  advantage  this  year. 

The  Chairman.  That  can  go  out? 

Colonel  Symons.  Yes,  sir. 

MOUNT  VERNON   SQUARE. 

The  Chairman.  The  next  is  "  For  comtdeting  the  improvement  of  the 
grounds  of  Mount  Vernon  square  around  the  new  public  librarv  build- 
ing, $13,000." 

Colonel  Symons.  That  is  the  estimate  submitted  by  Mr.  Bernard  R. 
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Green,  who  is  in  charge  of  the  new  free  public  library  buildinfif  as 
architect,  for  finishing  up  that  square  by  copings  and  granite  borcfers. 

Mr.  GiLLBTT.  Where  w  that? 

Colonel  Symons.  The  Carnegie  library  building.  It  is  work  per- 
taining to  the  reservation  itself. 

The  Chairman.  That  is  an  awful  lot  of  money  to  expend  on  that. 

Colonel  Sthons.  It  is  a  good  deal  of  money,  but  it  is  right  in  the 
heart  of  the  city  where  there  will  be  a  great  ^eal  of  travel  on  it.  I 
have  a  letter  here  from  Mr.  Bernard  B.  Green,  and  can  put  it  in  the 
record;  can  1? 

The  Cmaibman.  Yes;  put  it  in  the  hearings. 

Colonel  Symons.  They  need  a  granite  border  around  the  reserva- 
tion. 

Washington  Public  Libhart  BuiLDrNO, 
Office  of  Superintendent  op  Construction, 

Washington,  D.  C,  Juiie  ^,  190S, 
Col.  T.  W.  Symons, 

In  charge  Public  Buildings  and  Grounds^  Washington^  D.  C> 
Dear  Sir:  In  view  of  the  preparation  of  your  annual  estimates  for 
appropriations  for  the  fiscal  year  1905,  I  beg  to  suggest  that  the  sum 
of  $13,000  be  included  for  completing  the  walks  and  ^lanite  borders 
of  tiie  approaches  to  the  new  public  library  building,  in  Mount  Ver- 
non square.  The  original  estimate  for  the  work  was  $25,000,  of 
which  $10,000  was  appropriated  for  the  present  fiscal  year.  In  the 
expenditure  of  this  sum  tne  immediate  approaches  of  the  south  and 
north  entrances  have  been  provided  for  and  mostly  constructed  and 
the  grounds  improved. 

In  making  a  careful  estimate  of  the  remainder  of  the  work  I  arrived 
at  the  above  sum  total,  as  follows: 

12-inch  granite  borders,  set  complete  with  foundation,  3,000  feet,  at  13.50. . .  |10, 500 

10,000  square  feet  Kranolithic  pavement,  at  17  cents 1, 700 

2  cast  iron  2-light  mmp-poets  of  special  design,  say 500 

The  proposed  lamp-posts  are  an  appropriate  design  by  the  architect 
to  occupy  the  two  pedestal  blocks  on  the  sidewalk  at  the  ends  of  the 
park  steps  in  front  of  the  building,  and  to  carry  powerful  arc  lamps 
for  illuminating  the  approaches  all  the  way  to  the  front  door. 
Yours,  very  respectfully, 

Bernard  R.  Green. 


The  Chair&ian.  The  next  item  is  to  complete  the  improvement  of 
the  portion  of  Potomac  Park  between  the  tidal  reservoir  and  the  Wash- 
ington Monument  grounds,  etc.,  $20,000. 

Colonel  Symons.  That  is  to  complete  it. 

The  Chairman.  That  is  what  is  known  as  the  ''speedway?" 

Colonel  Symons.  Yes,  sir;  and  the  ground  in  the  vicinity  of  the 
speedway.    The  estimate  for  that  work  last  year  was  $100,000. 

The  Chairman.  It  fronts  right  along  the  Potomac.  Why  do  you 
call  it  the  speedway  ? 

Colonel  Symons.  That  is  an  absolute  misnomer.  It  was  not  intended 
for  a  speedway.     It  is  too  crooked  and  too  hard. 

The  Chairman.  Do  they  allow  people  by  any  rule  to  drive  horses 
fast  there? 
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Colonel  Symons.  Until  that  road  got  thoroughly  broken  down  they 
were  willing  to  drive  their  horses  on  it  and  we  have  been  willing  to 
let  them  speed  their  horses  on  Saturday  afternoons.  But  nobody  who 
has  a  good  horse  will  drive  him  on  that. 

The  Chairman.  We  can  see  a  race  there  any  Saturday  afternoon, 
can  we? 

Colonel  Symons.  Yes,  sir.  The  road  has  been  finished,  but  the 
grounds  in  the  vicinity  have  not  been. 

The  Chairman.  What  is  that  distance  from  here? 

Colonel  Symons.  It  is  nearly  a  mile.  This  appropriation  that  we 
ask  is  simply  to  complete  that  work  and  give  it  a  proper  setting.  We 
want  to  set  out  about  800  trees. 

The  Chairman.  Will  it  require  $20,000? 

Colonel  Symons.  Yes;  and  even  that  is  considerably  less  than  the 
original  estimate. 

RIVERSIDE   DRIVE. 

The  Chairman.  The  next  item  is  for  constructing  a  riverside  drive 
in  Potomac  Park,  $1 60,000. 

Colonel  Symons.  This  is  the  one  thing  we  are  asking  particularly 
for.  Here  [Indicating  on  a  map]  is  a  great  flat  that  has  been  built  at 
great  expense  to  the  Government — at  an  expense  of  $2,500,000.  Those 
flats  have  been  reclaimed.  The  Washington  people  were  never  before 
able  to  get  to  the  riverside.  The  reclamation  of  these  flats  makes  it 
possible  now  for  them  to  do  it.  By  building  this  driveway  we  could 
show  how  popular  a  driveway  would  be. 

The  Chairman.  Where  is  the  one  we  have  already  got? 

Colonel  Symons.  Here  [indicating  on  the  map]  along  this  reservoir; 
but  we  want  to  build  this  one,  the  riverside  drive,along  here  [indicating]. 

The  Chairman.  What  observatory  is  that? 

Colonel  Symons.  The  old  Naval  Observator3\     It  is  abandoned  now. 

Mr.  GiLLETT.  How  far  is  that,  Colonel,  from  the  opening  to  the  end  i 

Colonel  Symons.  A  mile  and  a  half.  This  grouna  is  now  all  fitted 
and  readv  for  use. 

Mr.  GiLLEiT.  You  can  do  it  all  for  $160,000? 

Colonel  Symons.  Yes,  sir. 

The  Chairman.  How  wide  would  the  driveway  be,  Colonel,  and  how 
constructed? 

Mr.  Benton.  It  seems  to  be  double  on  the  map. 

Colonel  Symons.  That  part  of  the  driveway  [indicating],  the  car- 
riage driveway,  would  be  50  feet  wide.  Here  is  the  river  [mdicating], 
witn  the  wall  already  built,  all  ready  for  improvement;  and  here  [indi- 
cating] is  the  soft  earth  driveway,  inside  of  the  wall.  This  is  the  water 
[indicating],  and  the  wall  comes  up  about  6  feet  above  the  water,  and 
then  it  rises  up  here  [indicating]  to  about  12  feet.  Then  we  propose 
to  make  this  right  along  the  river  bank — the  soft  earth  driveway,  and 
then  a  walk,  and  then  macadam — a  regular  track  driveway.  This 
would  be  80  feet  wide  and  the  other  50  feet  wide.  All  these  other 
roads  [indicating]  would  be  approaches  to  this  riverside  drive. 

Mr.  GiLLETT.  You  mean  a  soft  drivewa}^  and  bridle  path? 

Colonel  Symons.  No;  an  earth  drive waj^  where  you  can  let  horses 
out. 

The  Chairman.  It  is  suggested  that  the  popular  driveway  would  not 
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be  the  one  where  you  would  speed  horses.     Your  inside  driveway  is 
macadamized,  is  it? 

Colonel  Symons.  Yes,  sir;  for  carriages. 

The  Chairman.  Is  not  that  the  one  which  the  general  public  would 
like  to  drive  over?    If  so,  why  should  it  not  be  out  near  the  water  side  ? 

Colonel  Symons.  It  is  near  enough,  and  they  would  get  all  the  water 
effects.  This  could  be  used  as  a  speedway,  more  or  less,  and  we  would 
wait  to  cross  it,  coming  in  here  [indicating].  If  the  speedway  was 
inside  we  would  have  to  cross  it  to  get  out  on  the  outside. 

The  Chairman.  All  that  ground  inside  there  has  been  filled  up— 
what  we  have  there  now  ? 

,  Colonel  Symons.  The  ground  all  along  here  [indicating]  and  along 
the  edge  here  [indicating]  is  filled  up  to  the  final  grade.  There  is  an 
area  here  [indicating]  known  as  the  old  Kidwell  Meadows,  which  is  not 
completely  filled  up.  But  when  the  river  is  dredged  out  more  the  fill- 
ing will  be  put  in  there.  We  do  not  propose  to  do  anything  with  that 
now.  We  leave  that  for  the  future.  The  onl^^  thing  we  want  to  do  is 
to  get  a  driveway  now,  so  that  the  people  can  go  down  here  and  drive. 
We  know  that  this  will  be  an  exceedingly  popular  thing.  This  old 
sewer  [indicating]  is  to  be  abolished,  and  so  is  the  canal.  The  edge  of 
the  sewer  they  are  now  building  will  reach  this  point  [indicating]. 

Mr.  GiLLETT.  Where  is  the  entrance  to  Rock  Creek  on  that  map? 

Colonel  Symons.  It  is  just  a  little  bit  off  there  [indicating]. 

Mr.  GiLLETT.  And  these  squares  I  see  are  on  the  present  system  ? 

Colonel  Symons.  Yes,  sir;  this  is  Seventeenth  street,  and  the  new 
Columbian  Univei-sity  building  is  here  [indicating],  and  the  new  build- 
ing of  the  Daughters  of  the  Revolution  here  [indicating]. 

propagating  gardens. 

The  Chairman.  Go  to  the  next  item,  "For  a  central  heating  plant 
for  the  propagating  gardens,  $25,000."     Where  is  that  to  be? 

Colonel  Symons.  We  have  30  greenhouses,  and  we  have  26  different 
separate  heating  plants  there.  All  such  institutions  evervwhere,  that 
are  conducted  for  gain,  have  all  their  greenhouses  and  everything 
heated  from  a  central  plant,  for  convenience  and  economy^  and  simpli- 
fication. That  is  something  that  should  be  done  for  our  propagating 
garden. 

That  is  something  that  should  be  done.  It  is  not  absolutely  essential 
and  we  can  get  along  without  it  now,  but  it  is  a  matter  of  economy 
and  it  should  be  done. 

The  Chairman.  The  next  item  is,  '^  For  sewering  and  draining  the 
propagating  gardens,  $2,500? " 

Colonel  Symons.  The  propagating  gardens  are  so  situated  that  they 
have  to  have  a  lot  of  sewage.     This  is  all  made  ground. 

The  Chairman.  And  $2,500  is  necessary  for  that  purpose? 

Colonel  Symons.  Yes,  sir;  it  is  very  desimble. 

The  Chairman.  You  can  get  along  without  it? 

Colonel  Symons.  Yes,  sir;  1  would  rather  get  along  without  it  than 
some  of  the  other  things. 

The  Chairman.  The  next  item  is,  "For  improvement,  care,  and 
maintenance  of  grounds  of  Executive  Departments,  $4,000  ? "  You  had 
$1,0(X)  last  yearl 

Colonel  Symons.  Yes,  sir;  we  had  $1,000  last  year,  and  we  gave 
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over  $3,000  worth  of  plants — at  any  ordkiary  coBiputfttion — to  the 
DepartmeDts,  and  we  tnink  that  we  should  have  the  money  that  m 
expended  by  those  Departments  for  use  in  tli^r  own  park9.  We  fur- 
nish the  flowers,  friante,  and  foliage  to  the  Departments  and  put  tkeiu 
ont  and  then  they  are  not  properly  cared  for,  and  we  want  naoney 
enongh  to  eare  for  t^em  with  our  skilled  men  all  throi^h  the  season. 

The  Chairman.  The  next  item  is,  ^^For  such  trees,  snrabe,  plants, 
fertilizers,  and  skilled  labor  for' the  grounds  of  the  Library  of  Con- 
gress as  may  be  requested  by  the  Superintendent  of  the  Library  build- 
ing, 11,000?" 

Colonel  Symons.  That  is  very  desirable.  We  want  that  appropria- 
tion so  that  we  can  furnish  tiie  plants.  We  have  been  doing  it  for 
eight  years. 

The  Chairman.  The  next  item  is  similar  in  regard  to  the  grounds 
of  the  Capitol?  ^ 

Colonel  STMOKd.  Yes,  sir;  the  same  thing. 

WHITE  HOUSE  GROUNDS. 

The  CHAIRM4N.  The  next  item  is,  '^For  improvement  and  mainte- 
nance of  the  White  House  grounds  (within  iron  fence),  $7,500."  You 
had  $4,000  last  year? 

Colonel  Stmons.  Yes,  sir.  The  rebuilding  of  the  White  House  bas 
brought  a  new  condition  into  the  south  part  of  the  White  House,  and 
there  are  a  lot  of  old  Foads  that  do  not  fit  in  with  anything.  Tbey  are 
sort  of  relics  of  old  times  and  we  want  to  remove  the  roads.  This 
[indicating  on  plat]  shows  the  network  of  roads  that  we  want  to  remove. 

The  Chairman.  That  is  the  White  House  lot? 

Colonel  Symons.  Yes,  sir;  here  [indicating]  is  the  White  House. 
We  want  to  take  the  stone  and  gravel  out  and  substitute  grass,  bushes, 
etc..  and  that  will  necessitate  removing  the  roads. 

Mr.  Benton.  That  is  on  the  north  side? 

Colonel  Stmons.  No,  sir;  on  the  south  side. 

The  Chairman.  Is  that  part  of  the  McKim  scheme? 

Colonel  Symons.  No,sir;  itisapartthathedidnotdo.  Itshoaldhave 
been  a  part  of  the  original  scheme  of  remodeling  the  wliole  business. 

The  Chairman.  Mr.  McKim  had  a  scheme  here  a  year  or  two  ago 
for  wonderful  changes  in  the  White  House  lot  and  all  that  territory 
back  of  the  White  House? 

Colonel  Symons.  This  is  not  a  part  of  it.  This  is  entirely  independ- 
ent and  has  nothing  to  do  with  the  McKim  scheme. 

The  Chairman.  What  is  it  that  you  propose  to  do? 

Colonel  Symons.  We  want  to  do  away  on  each  side  with  one  road 
and  have  only  one  road  instead  of  two,  and  we  want  to  cut  out  tJiis 
[indicating  on  plat]  and  to  put  in  trees  and  bushes,  and  have  more 
flowers  in  here  [indicating  on  plat].  We  have  also  started'sSimiplo- 
nial  gardens  which  will  add  very  much  to  the  attractiveness  of  ie 
White  House,  and  we  have  not  money  enough  to  do  everything  that 
we  want  in  this  large  area  and  make  these  gardens  and" fix  \if  the 
roads  unless  we  j^^et  more  mone\\  We  will  not  want  so  much  Aooney 
next  year,  but  we  would  like  to  have  the  appropriation  this  yepjr  so  as 
to  fit  in  with  the  new  conditions  at  the  White  House. 

The  Chairman.  The  next  item  is,  "For  the  employment  of  An  engi- 
neer by  the  ofiicer  in  charge  of  public  buildings  and  grounds,  ■8,400.''* 
Is  that  necessary  ? 
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Colonel  Symons.  Yes,  sir. 

The  Chairmak.  The  next  item  is,  "For  purchase  and  repair  of 
machinery  and  tools  for  shops  at  nursery,  $2,000?" 

Colonel  Symons.  That  is  the  amount  we  have  had  for  some  years, 
and  it  is  a  necessity. 

WHITE  HOUSE,  CUBBENT  EXPiSNSES. 

The  Chairman.  The  next  item  is,  "  White  House:  For  care,  repair, 
and  refurnishing  of  White  House."  You  had  160,000  last  year.  Can 
you  get  along  with  less  this  year? 

Colonel  Symons,  No,  sir;  a^d  not  do  what  we  want  to  do.  It  is  a 
very  expensive  place  to  maintain,  and  there  is  a  great  deal  of  furniture 
needed. 

Mr.  GiLLETT.  What  part  of  the  care  does  this  mean  ?  This  does  not 
mean  any  of  the  servants  or  anything  in  the  house  ? 

Colonel  Symons.  It  means  the  ushers  and  the  heating  and  the  plumb- 
ing and  everything. 

Mr.  GiLLETT.  And  the  coal  ? 

Colonel  Symons.  No,  sir;  but  it  means  pay  of  engineer  and  the  fire- 
man and  the  running  of  the  filter  in  both  the  office  building  and  the 
White  House  itself. 

The  Chairman.  The  next  item  is,  "For  fuel  for  the  White  House, 
greenhouses,  and  stable?" 

Colonel  Symons.  We  find  that  we  can  reduce  that  item  to  f6,000. 

The  Chairman.  The  next  item  is,  "  For  care  and  maintenance  of  con- 
servatory and  greenhouses,  $9,000."    Can  that  amount  be  reduced? 

Colonel  Symons.  No,  sir;  we  asked  for  $9,000,  and  that  is  not  any 
too  much. 

The  Chairman.  Where  is  your  conservatory  and  greenhouses? 

Colonel  Symons.  They  have  all  been  moved  down  to  the  propagating 
gardens. 

The  Chairman.  This  appropriation  is  for  the  White  House  green- 
houses and  conservatory? 

Colonel  Symons.  Yes,  sir. 

The  Chairman.  You  simply  moved  the  old  establishment  down  to 
this  place? 

Colonel  Symons.  Yes.  sir. 

The  Chairman.  You  had  $7,000  last  year.  Did  not  you  get  along 
with  that  amount  all  right? 

Colonel  Symons.  We  can  get  along  with  that  amount  if  we  can  not 
get  any  more,  but  we  really  ought  to  have  this  increase.  We  are  sav- 
ing in  every  other  departnaent. 

The  Chairman.  You  are  specially  anxious  to  have  this  increase? 

Colonol  Symons.  Yes.  sir. 

Mr.  Benton.  As  to  tne  item  *'For  care  of  the  White  House"  you 
ask  for  $60,000,  whereas  jou  had  $35,000  last  year? 

Colonel  Symons.  No,  sir;  we  had  $60,000  last  year,  and  that  is  the 
appropriation  for  this  fiscal  year. 

Mr.  Benton.  No;  for  the  year  1903  you  had  $35,000.  You  then 
explained  at  that  time  why  you  wanted  to  have  the  amount  increased 
from  $35,000  to  $60,000? 

Colonel  Symons.  Yes,  sir. 

Mr,  Benton.  Do  the  same  reasons  impel  you  to  ask  for  $60,000  now? 

Colonel  Symons.  Yes,  sir;  caused  by  the  absolute  expense  of  run- 
ning that  house  properly. 
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The  Chairman.  The  next  item  is  ''For  repairs  to  and  reerection  of 
greenhouses."    Is  $3^000  necessary  for  that  purpose? 

Colonel  Symons.  les,  sir;  it  is  not  for  any  reerection,  and  I  do  not 
think  that  word  should  be  in  the  item.  It  should  be  ''  For  repairs  and 
maintenance."    I  think  it  is  a  mistake  in  putting  in  that  language. 

Mr.  Benton.  If  you  get  the  $9,000,  which  is  $2,000  additional,  do 
you  need  that  $3,000  also? 

Colonel  Symons.  No,  sir;  I  think  that  is  a  mistake. 

The  Chairman.  You  had  better  look  into  that  matter  and  let  us 
know. 

Colonel  Symons.  Yes,  sir. 

The  Chairman.  The  next  item  is,  "For  building  two  new  green- 
houses, $6,000  r' 

Colonel  Symons.  Some  of  the  old  greenhouses  when  taken  down 
could  not  be  put  up  again,  because  they  were  mere  wrecks,  and  we  need 
these  greenhouses,  because  there  is  one  thing  we  have,  all  those  big 
expensive  bay  trees  that  are  put  up  on  the  terraces  of  the  White  House 
have  to  be  cared  for  in  the  winter  and  we  want  one  of  the  greenhouses 
speciall}^  built  to  care  for  those  trees,  and  then  we  want  to  raise  more 
flowers  for  the  White  House.     We  have  to  buy  flowers  every  year. 

The  Chairman.  The  next  item  is  "For  building  a  stable  tor  the 
use  of  the  President,  the  executive  oflSce,  and  the  office  of  public 
buildings  and  grounds,  on  a  location  in  the  President's  park,  to  be 
selected  by  the  President,  $60,000." 

Colonel  Symons.  The  conditions  down  there  have  become  so  very  bad 
that  it  seems  to  be  an  absolute  necessity  to  improve  that  stable  this 
year,  if  possible.  The  horses  have  been  ruined  by  simplj'  standing  in 
that  miserable  stable. 

Mr.  GiLLETT.  Is  not  $60,000  a  large  amount? 

Colonel  Symons.  We  have  to  provide  for  30  horses  and  vehicles. 
We  expect  to  spend  $30,000  for  land. 

Mr.  GiLLETT.  Wh\^  do  you  have  to  care  for  30  horses? 

Colonel  Symons.  There  are  the  horses  for  the  President  and  for  his 
secretary  and  the  executive  office  horses,  and  all  the  horses  we  use  in 
the  public  buildings  and  grounds. 

Mr.  GiLLETT.  How  man}  horses  do  you  have? 

Colonel  Symons.  There  are  seven  or  eight  now,  and  they  are  increas- 
ing all  the  time — the  work  horses  and  all  sorts  of  horses. 

The  Chairman.  It  would  be  a  general  stable  for  all  the  public  build- 
ings and  grounds  horses,  executive  office  horses,  and  the  horses  of  the 
President  and  his  private  secretarj^  ? 

Colonel  Symons.  Yes,  sir. 

The  Chairman.  That  would  be  the  extent  of  it? 

Colonel  Symons.  Yes,  sir. 

(Colonel  Symons  subsequentl}^  stated  that  he  was  directed  to  with- 
draw the  foregoing  estimate.) 

Office  of  Public  Buildings  and  Grounds, 

Washington^  March  9^  1904^. ' 
Hon.  J.  A.  Hemenway,  M.  C, 

Ch(fi7^nan  Committee  on  Amrropriations^ 

JSou^e  of  Rejyresentatives. 
Sir:  J  have  the  honor  to  submit  the  following  explanations  in  addi- 
tion to  those  made  verbally  by  me  before  your  committee  yesterdaj' 
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afternoon  in  regard  to'  some  of  the  items  of  estimates  for  buildings 
and  grounds  for  the  fiscal  year  1905  (pp.  227  and  228,  printed  pages 
of  estimates): 

For  care  and  maintenance  of  conservatory  and  greenhouses  (Executive  Man- 
sion)   $9,000 

The  amount  allowed  for  this  item  for  the  present  fiscal  year  is  $7,000, 
but  as  explained  by  me  the  last  named  amount  is  not  suflScient  to  pro- 
vide the  force  of  gardeners,  firemen,  and  laborers  necessary  for  the 
proper  care  of*  the  White  House  greenhouses,  which  have  been 
reerected  at  the  propagating  gardens,  and  for  the  purchase  of  supplies, 
tools,  plants,  and  seeds,  and  an  increase  of  $2,000  is  recommended. 

For  repairs  to  and  reerection  of  greenhouses  (Executive  Mansion) $3. 000 

This  is  the  same  amount  that  was  granted  for  the  fiscal  years  1903 
and  1904,  and  is  needed  for  the  next  fiscal  3'ear  for  keeping  in  repair 
the  woodwork,  heating  apparatus,  glass,  etc.,  of  the  six  greenhouses 
which  it  has  so  far  been  possible  to  reerectat  the  propagating  gardens, 
after  the}'  were  removed  from  their  old  site  west  of  the  White  House, 
in  order  to  make  room  for  the  new  building  for  the  President's  office, 
and  for  the  utilization  as  far  as  practicable  of  the  materials  of  the  two 
old  greenhouses  and  conservatory  not  yet  reerected.  It  is  respectfully 
urgOT  that  this  amount  be  provided  for  the  next  year,  the  same  as  for 
this  year  and  last  year,  and  it  is  further  recommended  that  the  two 
items  above  mentioned  be  consolidated  to  read  as  follows: 

For  care,  repair  and  maintenance  of  the  conservatory  and  greenhouses 

(Executive  Mansion) $12,000 

This  would  be  an  increase  of  $2,000  over  the  amounts  now  allowed 
for  those  puiposes,  which  increase  is  much  needed. 

I  beg  also  to  recommend  the  following  additional  wording  to  that  of 
the  item  ''Lighting  the  (Executive  Mansion)  White  House  and  public 
grounds,''  on  page  229: 

Prf/vided  further  J  That  not  more  than  five  thousand  dollars  of  said  appropriation 
may  be  expended  for  lighting,  extinguishing,  cleaning,  repairing,  and  pamting  park 
lamps  of  a  higher  candlepower  than  thoi?e  provided  for  above,  and  notles^s  than  sixty 
canalepower,  which  lamps  nhall  cost  not  to  exceed  twenty-eight  dollars  per  lamp  per 
annum  and  shall  otherwise  l)e  subject  to  the  restrictions  of  this  paragraph. 

This  will  permit  this  Office  to  provide  burners  of  greater  illuminat- 
ing power  than  the  ordinary  burners  heretofore  used  in  the  Smith- 
sonian Grounds.  Henry  Park,  Seaton  Park,  etc.,  where  more  light  is 
needed. 

This  provision  is  similar  to  the  one  incorporated  in  the  District  of 
Columbia  appropriation  act,  which  enables  the  city  authorities  to 
maintain  gaslights  of  great  l3rilliancy  on  some  of  the  city's  prominent 
thoroughfares. 

Very  respectfully,  vour  obedient  servant, 

T.  W.  Symons, 
Colonel,  United  StaUx  Ariinj. 

WHITE   HOUSE   AND  GROUNDS,  LIGHTING. 

The  Chairman.  The  next  item  is  '*For  lighting  the  White  House 
and  public  grounds."  You  had  s$20,000  last  year.  Can  you  get  along 
with  less  than  that  amount? 
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Colonel  Symons.  No,  sir;  we  get  that  light'  very  cheaply,  too.  I 
have  an  item  which  provides  that  for  each  5-foot  burner  we  shall  pay 
not  more  than  l|20  per  lamp  for  gas.  The  District  has  an  arrange- 
ment by  which  they  have  these  incandescent  lights*  for  which  they  pay 
a  little  more  and  get  a  greatly  increased  amount  of  light,  and  I  have 
asked  for  the  same  item  here  that  is  put  in  the  District  appropriation 
bill. 

The  Chairman.  All  these  items  in  regatd  to  lighting  have  to  be 
continued? 

Colonel  Symons.  Yes,  sir, 

WATER  PIPES,  REPAIR  OF. 

The  Chairman.  The  next  item  is  on  page  231  of  the  bill,  ^^  Repair 
of  water  pipes." 
Colonel  Symons.  That  i^  the  same  as  last  year. 
The  Chairman.  Is  it  necessary  to  have  $2,500  for  that  purix>6e  i 
Colonel  Symons.  Yes,  sir. 

TELEGRAPH  TO  CONNECT  CAPITOL  AJID  DEPARTMENTS. 

The  Chairman.  The  next  item  is,  '*  Telegraph  to  connect  the  Capi- 
tol with  the  Departments  and  Government  Printing  Office:  For  care 
and  repair  of  existing  lines.  111, 500."    That  is  necessary? 

Colonel  Symons.  Yes,  sir. 

Mr.  GiLLETT.  Is  that  $1,500  just  for  the  care  of  the  line? 

Colonel  Symons.  We  have  to  pay  a  man  to  watch  and  take  care  of 
the  line  $100  a  month. 

Mr.  GiLLETT.  Not  a  telegrapber'^ 

Colonel  Symons.  No,  sir;  not  a  telegrapher,  but  a  man  who  makes 
renairs  to  the  line. 

Mr.  GiLLETT.  Is  that  just  the  line  running  from  the  White  House 
to  the  Capitol? 

Colonel  Symons.  It  is  the  line  from  the  Cai>itol  to  the  Government 
Printing  Office  and  to  the  Departments.  It  is  quite  a  large  system. 
There  are  a  good  many  miles  of  line. 

Mr.  Benton.  How  does  that  line  come  under  your  charge? 

Colonel  Symons.  I  can  not  tell  you;  it  has  been  there  for  a  good 
many  years. 

WASHINGTON   MONUMENT. 

The  Chairman.  The  next  item  is  "Washington  Monument,^' and 
you  ask  for  an  appropriation  of  $8,200? 

Colonel  Symons.  Yes,  sir;  that  is  the  same  amount  which  ha8  been 
appropriated  for  a  good  many  years. 

The  Chairman.  The  next  item  is  ''For  fuel,  lights,  oil,  waste,"  etc., 
at  the  Washington  Monument,  and  you  ask  for  $3,000.  Is  that  amount 
necessary  ? 

Colonel  Symons.  Yes,  sir. 

The  Chairman.  The  next  item  is  "For  constructing  a  reception 
room  on  the  lower  floor  of  the  Monument,  $2,500."  That  has  never 
been  in  the  bill  before? 

Colonel  Symons.  No,  sir.  That  is  a  very  necessary  thing.  A  good 
many  people  go  there,  and  in  good  weather  they  can  sit  outside  and 
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wait  for  the  elevator^  bat  when  the  weather  is  bad  they  h*ve  to  sit 
inside,  and  it  is  a  perfect  cave,  and  with  the  draft  caused  by  the  ele- 
vator gmufr  up  and  down  they  are  veiy  apt  to  take  cold,  and  manv 
]>eople  take  cold  and  are  liable  to  contract  pneumonia.  On  the  south 
side  of  the  Washington  Monument,  on  the  inside  of  tiie  main  building, 
there  is  a  nioe  room  which  will  accommodate  30  or  40  people  and 
where  the  people  can  wait  with  a  little  comfort.  ' 

The  Chairman.  How  many  people  go  up  and  down  the  Monument? 
What  is  the  average! 

Colonel  SmoNS.  Four  hundred  or  500  a  day.  In  the  summertime 
the  number  goes  up  to  1,400  or  1,500. 

Mr.  GiLLETT.  Do  they  have  to  pay  anything^tf 

Colonel  Sykons.  No,  sir;  it  is  all  free.  This  matter  was  taken  up 
by  the  Monument  Association,  and  they  have  written  here  recom- 
mending that  this  be  done.  It  is  a  very  small  amount,  and  will  do  a 
tremendous  amount  of  good  and  save  a  lot  of  sickness. 

The  Chairman.  The  next  item  is  *'  For  paving  the  roadways  around 
the  Monument  with  asphalt,"  and  you  ask  for  $7,500.  What  do  you 
want  to  do  with  that? 

Colonel  Symons.  On  account  of  the  winds  that  blow  on  top  of  the 
hill — it  is  a  gravel  roadway,  and  the  Monument  makes  a  perfect  eddy 
up  there — people  goinff  up  are  tremendously  annoyed  b}^  the  sand 
and  gravel  blowing  in  tne  eyes,  and  some  people  have  been  very  seri- 
ously injured  by  the  blowing  of  this  sand  and  gravel  from  the  road- 
way. It  is  like  the  Flat  Iron  building  in  New  York — it  creates  a 
treiiiendous  force  of  wind. 


March  4,  1904. 

MEMORIAL  AMPHITHEATER  AT  ARLINGTON  NATIONAL 

CEMETERY. 

STATEHEVT  OE  JITBOE  I.  0.  KIMBALL,  WASRIirOTOir,  B.  C. 

Judge  KiMBAUi.  Mr.  Chairman  and  gentlemen  of  the  committee,  I 
suppose  I  am  called  now  in  that  matter  in  which  the  Grand  Army,  the 
Spanish  War  Veterans,  and  the  Sons  of  Veterans  are  so  much  inter- 
ested— the  memorial  amphitheater  at  Arlington,  for  which  the  Secre- 
tary of  War  has  made  an  estimate  for  plans,  and  so  forth,  of  $5,000. 
Arlington,  as  we  all  know  and  appreciate,  is  now,  and  will  continue  to 
be  more  and  more  so,  the  Westminster  Abbey  of  America.  There  will 
never  be  a  time  when  Arlington  will  not  be  the  place  of  all  others  in 
the  United  States  on  the  30th  of  May  and  on  all  other  similar  occa- 
sions. It  is  now  not  only  the  burial  place  of  the  war  of  1861,  but 
there  are  more  soldiers  of  the  Spanish  war  being  buried  to-day  there 
than  soldiers  of  the  war  of  1861.  It  is  the  place  where  all  the  great 
soldiers  want  to  be  buried. 

The  Chaikmak.  Let  me  ask  you,  what  is  the  rule  about  burials  at 
Arlington — that  is,  what  class  of  soldiers?  Can  a  private  or  any  sol- 
dier tnat  wants  to  be  buried  there  be  buried? 

Judee  Kimball.  He  can.  Anyone  who  served  his  country  in  the 
war  of  1801  or  the  wars  since  is  entitled  to  burial  at  Arlington,  and 
they  are  bringing  them  now  from  the  Philippines.  As  department 
commander  this  past  year,  as  senior  and  junior  vice  the  preceding 
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yesLYS^  I  saw  the  necessity  of  something  being  done  for  the  amphithe 
ater  at  Arlington.  The  amphitheater  uiat  is  there  is  inadequate,  iuap- 
propriate*  ana  is  not  fit  at  all  for  the  place  where  it  is.  Everv  other 
year  when  Congress  is  in  session  the  President,  when  he  is  here  in 
Washington,  is  present  on  the  30th  of  May;  the  Cabinet  goes;  Sena- 
tore  and  Representatives  go;  the  foreign  miuistere  go.  In  other  words, 
it  is  the  one  place  in  the  nation  on  the  30th  of  May  where  the  whole 
nation  delights  to  go. 

I  found  such  pressure  for  places  in  the  amphitheater  that  it  was 
impossible  to  liil  them.  It  is  open  to  the  heavens,  no  floor,  no  proper 
seats,  no  proper  platform,  nothing  as  1%  ought  to  be;  and  I  made 
up  my  uiina  there  ought  to  be  something  done.  I  presented  the 
matter  to  the  Secretary  of  War  and  the  Quartermaster-Greneral, 
to  Senators  and  Representatives;  and  all  agree  with  me  that  the  thing 
ought  to  be  done,  not  for  the  present  generation,  but  something  that 
win  last  for  all  time,  that  is  a  suitable  memorial  for  the  dead,  the 
great  dead  of  this  nation. 

The  Chairman.  Have  you  some  plans? 

Judge  Kimball.  Mr.  Hastings,  of  New  York,  has  drawn  suggestive 
plans,  tentative  plans,  but  of  course  this  is  only  a  suggestive  plan  for 
the  committee.     That  is  the  ground  plan  [indicating  plan]. 

The  Chairman.  That  is  on  the  present  site? 

Judge  Kimball.  That  is  for  the  fjresent  site.  That  is  the  idea  of 
the  Grand  Army  and  of  the  Spanish  War  Veterans.  We  want  it 
right  where  it  is  now.  There  is  plenty  of  room  for  it,  and  we  want  it 
there.  You  see  it  is  of  a  clam-shell  shape.  It  will  seat,  as  calculated 
by  Mr.  Hastings,  5,000  people.  The  platform  will  seat  500  people, 
with  room  here  for  the  music,  the  Marme  Band,  and  the  Grand  Army 
choir,  which  we  always  have,  with  boxes  for  Senators  and  Represen- 
tatives, Cabinet  ministers,  and  other  invited  guests,  with  retiring 
room  when  the  President  comes,  where  he  can  leave  his  wraps,  and 
for  the  commander  in  chief  and  others  of  the  Grand  Army,  and  other 
invited  guests;  and  the  idea,  as  suggested  by  me  to  the  architect — Mr. 
Hastings  can  explain  it  more  fully — is  that  it  shall  be  in  the  form  of 
the  old  Roman  amphitheater,  open  sides,  marble  columns,  a  covered 
building,  and  of  such  height  that  it  will  be  in  proper  proportion,  and 
such  a  memorial  as  will  in  deed  and  in  truth  be  a  memorial. 

There  is  a  place  between  the  columns — these  are  supposed  to  be 
double  columns — where  the  States  can  have  statuary  of  their  great  sol- 
diers, and  let  the  States  put  them  in.  Of  course  this  is  only  a  tenta- 
tive plan.  This  is  onh^  a  suggestion;  but  the  idea  is  Secretary  Root^s 
idea,  to  which  the  Grand  Army  and  the  others  of  the  committee  fully 
agreed,  and  it  should  be  laid  out  and  get  the  best  plans  that  could  be 
obtained  for  the  best  building,  and  the  object  of  this  appropriation  is 
to  secure  such  plans  by  competition  so  that  the  best  architects  will  be 
willing  to  compete.  It  will  not  be  a  matter  of  very  much  mone}'  for 
them;  but  to  have  the  name  connected  with  such  a  building  as  this 
ought  to  be,  as  the  building  of  the  Capitol  of  the  nation  in  remem- 
brance of  its  dead,  an  honor  for  any  architect  and  any  others  con- 
nected with  it.     I  will  ask  Mr.  Hastings  to  address  you. 

STATEMEITT  OF  MB.  THOMAS  HASTINGS,  OF  IHSW  YORK  CITT. 

The  Chairman.  There  is  an  estimate  here  for  $5,000.  What  do  you 
suppose  such  a  memorial  as  suggested  by  the  commander  would  cost? 
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Mr.  Hastings.  When  Jud^e  Kimball  told  me  about  this  scheme  it 
interested  me  so  much  I  ottered  to  make  this  sketch  without  any 
thought  of  pay  for  it,  just  as  an  interesting  study.  I  think  that  the 
$5,000,  as  1  understand  it,  would  obtain  plans  to  be  made  and  studied 
in  detail  sufficiently,  in  order  to  get  tne  approximate  estimates,  to 
know  exactly  what  the  building  would  cost  before  you  were  asked  for 
an  appropriation;  and  I  think  that  is  sufficient.  I  should  think  that 
such  a  building  as  that  might  be  built  for  about  $300,000,  in  round 
tiumbers;  but  that  is  entirely  guesswork.  On  such  an  unstudied  plan 
as  this  you  could  not  say  nearer  than  that.  You  could  do  something 
for  that  money  if  you  could  get  the  money. 

Judge  Kimball.  Just  the  object  now  is  to  have  an  appropriation  to 
pay  for  plans  and  specifications,  and  get  in  shape  so  that  it  can  be  pre- 
sented to  the  committee  next  year  for  an  appropriation  for  the  build- 
ing and  for  their  examination. 

The  Chairman.  What  3  ou  want  this  year  is  $6,000,  to  be  used  for 
plans  and  specifications 'if 

Judge  Kimball.  Yes,  sir.     There  is  a  suggestion  of  the  elevation. 

Mr.  Hastings.  From  an  architectural  pomt  of  view  the  idea  is  to 
make  a  great  corinthian  colonnade  around  an  amphitheater,  very  much 
like  the  Roman  amphitheaters  and  the  Greek  amphitheaters,  very 
classic  in  character,  and  at  the  same  time  in  the  spirit  of  the  early 
colonial  architecture  of  this  country,  making  it  appropriate  for  the 
place  and  purpose. 

Mr.  GiLLETT.  You  would  have  a  roof  on  it? 

Judge  Kimball.  Yes,  sir;  a  roof,  but  open  sides. 

The  Chairman.  It  would  all  be  open  around  there  between  those 
columns? 

Mr.  Hastings.  All  open  between  the  arches. 

The  Chairman.  Inside  of  that  would  come  your  seats? 

Mr.  Hastings.  This  [indicating]  would  be  a  promenade — standing 
room  for  people — to  circulate  all  the  way  round. 

The  Chairman.  Those  seats  arise  above  the  ground? 

Mr.  Hastings.  These  would  be  higher,  and  these  would  curve 
according 

The  Chairman.  There  would  be  an  excavation  there? 


Mr.  Hastings.  All  this  portion 
balusti'ade,  and  then  Judge  Kimba 
interesting  one,  of  getting  memoria 


indicating]  would  be  left  with  a 

Ts  suggestion  on  that  was  a  very 

statues  between  every  colonnade, 


which  could  be  put  in  at  different  times.  If  started  in  with  one  or 
two  it  would  not  make  any  difference.  The  general  scheme  is  not 
dependent  upon  the  dilBFerent  statues. 

Judge  Kimball.  Those  are  to  be  presented  by  the  States.  It  has 
been  suggested  that  there  ought  to  be  a  commission  or  somebody  in 
charge  of  that.  There  has  been  handed  to  me  a  suggestion  of  that 
kind,  which  I  will  hand  the  committee  for  their  action — 

Memorial  amphitheater  at  Arlington,  Va.  (commission  composed  of  Judge 
I.  G.  Kimball,  Col.  T.  W.  Symons,  General  Humphrey,  Elliott  Woods,  and 
Abm.  Hart): 
To  enable  the  commission  to  procure  plans  and  specifications  for  the  con- 
struction on  the  grounds  01^  the  Arlington  National  Cemetery,  in  Vir- 
ginia, of  a  suitable  structure  to  be  used  on  Memorial  Day  and  on  other 
public  occasions  as  a  place  of  assembly $5, 000 

and  to  submit  the  same  to  Congress  at  its  next  session. 
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March  9,  1^(M. 
RIVER  AND  HARBOR  WORKS  UNDER  CONTRACT. 

8TATEMEHT  OE  HAJ.  H.  F.  HODGES,  00BP8  OF  EH&IVEEKS, 

TT.  8.  AKMT. 

Mr.  GiLLETT.  You  are  here  this  morning  on  river  and  harbor  work. 
Major? 

Major  HoDOES.  I  have  brought  up  here  the  usual  sheets,  showing 
the  estimates  which  are  made  under  the  continuing  contracts  for  ea^ 
one  of  the  different  works,  and  giving  on  each  one  of  the  sheets  an 
explanation,  as  far  as  I  can,  of  the  reasons  for  the  amount  asked, 
explaining  whether  it  is  covered  by  existing  contracts,  and  if  not,  for 
what  reason  the  amounts  are  asked. 

Mr.  GiLLETT.  Are  not  all  of  them  covered  by  existing  contracts? 

Major  Hodges.  No,  sir;  there  are  some  for  which  no  contract  at  all 
has  been  let,  for  some  reason  or  other,  but  in  each  one  of  those  cases 
the  reason  is  explained. 

Mr.  GiLLETT.  Of  course  we  do  not  care  to  hear  all  those  papers 
read;  but  you  can  leave  them  with  the  stenographer,  and  he  will  put 
them  in  as  a  part  of  your  statement. 

Major  Hodges.  Yes,  sir.  The  total  shows  a  reduction  of  $6,693,753 
on  river  and  harbor  work  on  the  itemized  estimates  submitted  in  the 
Annual  Report  of  the  Chief  of  Engineers. 

Mr.  GiLLETT.  You  have  cut  it  down  to  that  extent! 

Major  HoixJES.  Yes,  sir.  Originally  something  over  $^3,000,000 
was  asked  for  on  the  sundry  civil  bill,  and  we  now  estimate  $7,872,30Ci. 

Mr.  GiLLETT.  That  is  enough  to  do  what  is  necessary? 

Major  Hodges.  Yes,  sir:  wnat  is  necessary  during  the  year. 

Mr.  GiLLETT.  Please  tell  us  how  long  that  will  run  ? 

Major  Hodges.  In  most  cases  it  is  intended  to  run  the  whole  year, 
but  in  some  cases  where  there  was  a  doubt  it  would  carry  us  until 
March  4,  when  we  would  have  another  bill.  But  in  general  it  is 
intended  to  cover  expenditures  for  the  entire  fiscal  year. 

Mr.  GiLLETT.  I  do  not  quite  understand  why  there  are  some  cases 
where  you  say  the  work  is  not  under  contract  yet.  Does  that  mean 
you  are  preparing  contracts? 

Major  Hodges.  In  some  cases,  yes;  and  in  some  cases  the  work  is 
to  be  done  by  hii-ed  labor. 

Mr.  GiLLECT.  Not  directed  by  you? 

Major  Hodges.  Yes,  sir. 

Mr.  GiLLETT.  That  is  not  all  in  fulfilling  contracts? 

Major  Hodges.  The  greater  part  of  it  is,  but  not  all  of  it. 

Mr.  GiLLETT.  Then  tney  have  all  been  authorized  ? 

Major  Hodges.  Oh,  yes;  they  have  all  been  authorized.  They  are 
all  within  the  Congressional  limit. 
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Rirer  and  harbor  continuing  contract  estimates  for  1906,  sundry  citil  act,  l*ifty-eighth  Con- 
gress, second  session. 


Bofiton  Harbor,  Mass 

Gloucester  Harbor,  Mass 

New  London  Harbor.  Conn 

Gowanus  Bay  channels,  N.  V 

Lake  Erie  Kntrance,  Black  Rock  Harbor,  etc.,  N.  Y.. 

New  York  Harbor  (Ambrose  channel),  N.  Y 

Arthur  Kill.  N.  Y.  and  N.  J 

Charleston  Harbor,  8.  C 

Wi  n y a  h  Bay ,  S.  C 

Savannah  Harbor,  Ga | 

Cumberland  Sound,  Ga.and  Fla 

Gulfport  Harbor,  Miss 

Galveston  Harbor,  Tex : 

Black  Kiver  Harbor.  Ohio 

Cleveland  Harbor,  Ohio: 

1902  project 


Annual 
Report  and 

Book  of 
Estimates. 


8650,000 
167,083 

60,000 
226,000 
200,000 
600,000 
100,000 

98,000 
120,000 
280,000  , 

96,000  I 

10,000  I 
100,000 
166,000 


Present 


I  Reduction. 


9350,000 
100,000 

60,000 
175,000 
125,000 

50,000 


8300,000 
67,083 


500.000 


1896proje<'t 

Conneaut  Harbor.  Ohio.  ^ 

Toledo  Harbor.  Ohio 

Waukegan  Harbor.  Ill 

Sand  Beach  Harbor,  Mich 

Oakland  Harbor,  Cal 

San  Pablo  Bay.  Cal 

San  Pedro  Harbor.  Cal 

Kennebec  River,  Me 

Pasaaic  River,  N.  J 

Delaware  River.  P«i.and  N.  J 

Great  Pedee  River,  S.  C 

St.  Johns  River,  Fla 

Black  Warrior,  Warrior,  and  Tombigbec  rivers,  Ala. . 

Pa.«cagoula  River.  Miss 

Southwest  Pass,  Mississippi  River 

Galveston  Ship  Channel  and  Buffalo  Bayou,  Tex 

Trinity  River.  Tex 

Ouachita  River,  Ark.  and  La 

Mi!«issippi  River  from—  ' 

Ohio  River  to  Missouri  River 

Missouri  River  to  St.  Paul 

Tennejwee  River  (Colbert  and  Bee  Tree  shoals) 

Ohio  River  below  Pittsburg: 

Dam  No.  8 

Dam  No.  11 

DamsNos.  13  and  18 

Dam  No.  37 

Monongahela  River  ( TxKks  Nos.  10-15),  W.  Va 

Bijf  Sandv  River.  W.  Va.,  and  Ky 

Detroit  River.  Mich 

Middle  and  W^cst  Neebish  channels,  St.  Marys  River, 

Mich 

Stockton  and  Mormon  Channels.  Cal 

Columbia  River  at  Thr«»emile  Rapids,  Orcg^and  Wash 
Mi'V'i'i^ippi  River  Commission 

Total I  18,r>40.7o3  > 

Reduced  by  Secretary  of  War [    4,8^3,716 


240,000  I 
246,000 
5,000  ' 

50,000  • 

19,000 

81,000 
500,000 

41,000 

100,000 

1,000.000 

40,000  , 
500,000 
300,000  ' 

25,000  I 
1,250,000  ' 
200,000 

25,000 
103,954 

650,000 
400,000 
50,000 


73,000 
70,000 

la^ooo 

65,000 

10.000 

100,000 

100,000 

460,000 
25,200 

240,000 
70,000 
6,000 
50,000 
19,000 


51,0D0 
75,000 
550,000 
100,000 
25,000 
50,000 
175,000 
40,000 


66,000 
40,000 


176,000 


350,000 


1,000,000 
10.000 
895,000  I 
225,000 
25,000  I 


81,000 
150,000 

41,000 
100,000 


30,000 
105,000 
75,000 


200,000  I 


1,250,000 


25,000 
103,954 


650,000 
400,000 


50,000 


50, 
50, 
593, 
250. 
100, 
125, 
450, 

500, 

124. 

100, 

2,000, 


000  I 
000  ; 
400  I 
000  I 
000 
000  ' 
000  ' 


50.000 
50,000 


100.000  • 


593,400 
250,000  ' 


I 
000  I. 
81G  I 
000 
000  , 


75,000  ! 
100,000  ! 
2,000.000 


1 '25.000 
450,000 

500,000 
49,316 


Increase. 


7,872,200 


5,693,753 


Total  rivers  and  harbors i    8,697,037 


7,872,200 


850,037 


825,200 


25,200 


25.200 


IMPROVING   HARBOR   AT   BOSTON,  MASS.   (35-FOOT  CHANNELS). 


Limit  of  expenditure  authorized  by  act  of  June  13,  1902. $3, 000. 000. 00 

Amount  appropriated  under  this  authority  to  date , 150, 000. 00 

Balance  remaining  unappropriated 2,850, 000. 00 

Present  unexpended  balance  January  1,  1904 6(55, 602. 43 

Probable  expenditures  before  June  30,  1904: 

Dredging !5a'>6, 000. 00 

Surveying  for  rock  removal 3, 000. 00 

359, 000. 00 

Probable  balance  June  30,  1904 306,602.43 

8  c  B 19 
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Probable  expenditures  during  year  ending  June  30, 1905: 

Dredging $606,602.43 

Rock  removal 50,000.00 

$656,602.43 

Amount  to  be  appropriated  for  year  ending  June  30,  1905 350, 000. 00 

The  work  to  be  carried  on  under  the  appropriation  asked  for  is  a  part  of  the  exist- 
ing approved  project. 

Tlie  dredging  is  being  done  under  contract  for  full  completion  of  amount  author- 
ized. If  the.  con  tractors  finish  on  time  they  will  earn  the  average  of  $606,748.20  jier 
annum. 

IMPROVING   HARBOR   AT  GLOUCESTER,  MASS. 

Limit  of  expenditure  authorized  by  act  of  June  13,  1902 $227, 083. 00 

Amount  ai)propriated  under  this  authority  to  date 60, 000. 00 

Balance  remaining  unappropriated • 167, 083. 00 

Present  unexpended  balance  January  1, 1904 78, 149. 57 

Probable  expenditures  before  June  30,  1904:  Constructing  breakwater 

(superstructure,  $40,000;  substructure,  $60,000) • 100, 000. 00 

Probable  balance  June 30, 1904 -21,850.43 

Probable  expenditures  during  year  ending  June  30,  1905:  Constructing 
breakwater,  superstructure 78, 149. 57 

Amount  to  be  appropriated  for  year  ending  June  30,  1905 100, 000. 00 

The  work  to  be  carried  on  under  the  appropriation  asked  for  is  a  part  of  the  exist- 
ing approved  project. 

The  work  is  being  done  by  contract  for  full  completion,  and  expenditures  are 
based  on  estimated  progress. 

IMPROVING   HARBOR  AT  NEW   LONDON,  CONN. 

Limit  of  expenditure  authorized  by  act  of  June  13, 1902 $120, 000. 00 

Amount  appropriated  under  this  authority  to  date * 60, 000. 00 

Balance  remaining  unappropriated 60, 000. 00 

Present  unexpended  balance  January  1,  1904 49, 001. 05 

Probable  expenditures  before  June  30,  1904: 

Retained  percentage  and  outstanding  liabilities $15, 663. 72 

Dredeing 47,440.91 

Contingencies 3,600.00 

66,  704. 63 

Probable  minute  balance  June  30,  1904 17, 703. 58 

Probable  expenditures  during  year  ending  June  30,  1905: 

Dredging 38,696.42 

Contingencies 3, 600. 00 

42, 296. 42 

Amount  to  be  appropriated  for  year  ending  June  30, 1905 60, 000. 00 

The  work  to  be  carried  on  under  the  appropriation  asked  for  is  a  part  of  the  exist- 
ing apf)roved  project. 

Under  continuing  contract  with  Morris  &  Cumings  Dredging  Company,  for  proV>able 
completion  on  January  1,  1905. 

IMPROVING   CHANNEL   IN   GOWANUS   BAY,  NEW   YORK    (bAY   RIDGE   AND   RED   HCX)K 

channel). 

Limit  of  expenditure  authorized  by  act  of  March  3,  1899 $2, 400, 000.  (X> 

Amount  appropriated  under  this  authority  to  date 774, 000. 00 

Balance  remaining  unappropriated 1, 626, 0(K>.  00 
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Present  unexpended  balance  January  1, 1904 $360, 206. 53 

Probable  expenditures  before  June  30,  1904; 

Dredging $190,000.00 

Contingencies,  inspections,  examinations,  etc 15, 000. 00 

205,000.00 

Probable  balance  June  30;  1904 145,206.53 

Probable  expenditures  during  year  ending  June  30,  1905: 

Dredging $300,206.53 

Contingencies,  inspections,  examinations,  etc 20, 000. 00 

320,206.53 

Amount  to  be  appropriated  for  year  ending  June  30,  1905 175, 000. 00 

The  work  to  be  carried  on  under  the  appropriation  asked  for  is  a  part  of  the  exist- 
ing approved  project. 

Under  contract  fbr  entire  completion  of  chazmels  1,200  feet  wide  and  40  feet  deep. 
The  date  of  completion  and  probable  expenditures  for  next  year  are  based  upon 
the  rate  of  work  required  by  the  contract. 

IMPROVING  LAKE  ERIE  ENTRANCE  TO   BLACK  ROCK  HARBOR  AND  ERIE  BASIN,  NEW  YORK. 

Limit  of  expenditure  authorized  by  act  of  June  13, 1902 $614, 643. 00 

Amount  appropriated  under  this  authority  to  date 200, 000. 00 

Balance  remaining  unappropriated 414, 643. 00 

Present  unexpended  balance  Januarv  1,  1904 254, 684. 56 

Probable  expenditures  before  June  30^  1904,  for  rock  removal 125, 000. 00 

Probable  balance  June  30, 1904 129,684.56 

Probable  expenditures  during  year  ending  June  30,  1905:  For  rock 
removal 254,684.56 

Amount  to  be  appropriated  for  year  ending  June  30,  1905 125, 000. 00 

The  work  to  be  carried  on  under  the  appropriation  asked  for  is  a  part  of  the  exist- 
ing approved  project. 
Un<ier  contract  for  full  completion,  to  be  finished  December  31,  1906. 

IMPROVING   NEW   YORK   HARBOR,  NEW   YORK  (AMBROSE  CHANNEL). 

Limit  of  expenditure  authorized  by  act  of  March  3,  1899 $3, 000, 000. 00 

Amount  appropriated  under  this  authority  to  date 1, 013, 000. 00 

Balance  remaining  unappropriated 1, 987, 000. 00 

Present  unexpended  balance  January  1, 1904 1, 260, 376. 45 

Probable  expenditures  before  June  30,  1904: 

Dredging $180,000.00 

Construction  of  dredge  (estimated  partial  payment) .    456, 000. 00 

Contingencies,  inspections,  examinations,  etc 20, 000. 00 

656,000.00 

Probable  balance  June  30, 1904 , 604,376.45 

Probable  expenditures  during  year  ending  June  30,  1905: 

Dredging 362,376.45 

Construction  of  dredges  ( final  payment) 152, 000. 00 

Dredging  with  United  States  (Iredges,  after  comple- 
tion       100,000.00 

Contingencies,  inspections,  examinations,  etc 40,000.00 

664,376.45 

Amount  to  be  appropriated  for  year  ending  June  30,  1905 50, 000. 00 

The  work  to  be  carried  on  under  the  appropriation  asked  for  is  a  part  of  the  exist- 
inff  approved  project. 

Under  contract  for  entire  completion  of  channel  to  2,000  feet  wide  and  40  feet 
deep.    Completion  of  work  to  be  furthered  by  construction  and  operation  of  two 
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Government  dredges.     Probable  date  of  completion,  1911.    Probable  total  cost, 
$4,000,000. 

The  date  of  completion  and  the  probable  expenditures  are  based  upon  the  require- 
ments of  supplementary  contract  and  upon  the  estimated  operation  of  the  Govemiuent 
dredges. 

IMPROVING   HARBOR  AT  CHARLESTON,  8.  C. 

Limit  of  expenditure  authorized  by  act  of  July  13,  1892 $1, 953, 000. 00 

Amount  appropriated  under  this  authority  to  date 1, 855, 000. 00 

Balance  remaining  unappropriated .•_ .  98, 000. 00 

Present  unexpended  balance  January  1,  1904 98, 189. 02 

Probable  expenditures  before  June  30,  1904: 

Dredging $50,000.00 

Plant 5,000r00 

CJontingencies 8,189.62 

63,189.62 

Probable  balance  June  30,  1904 *        35,000.00 

Probable  expenditures  during  year  ending  June  30,  1905: 

Dredging 90,000.00 

.   Contingencies 18,000.00 

108,000.00 

Amount  to  be  appropriated  for  year  ending  June  30,  1905 73, 000. 00 

The  work  to  be  carried  on  imder  the  appropriation  asked  for  is  a  part  of  the  exist- 
ing approved  project. 

Dreagine  will  be  with  Government  dredges  in  continuing  the  improvement  Two 
dredges  will  be  available. 

IMPROVING  WINYAH   BAY,  SOUTH  CAROLINA. 

Limit  of  expenditure  authorized  by  act  of  June  3,  1896 $1, 996, 250. 00 

Amount  appropriated  under  this  authority  to  date 1 ,  778, 500. 00 

Balance  remaining  unappropriated 217, 750. 00 

Annual  allotment  authorized 400, 00(\  00 

Present  unexpended  balance  January  1 ,  1904 21 1 ,  331 .  93 

Probable  expenditures  before  June  30, 1904: 

Plant $9,000.00 

Dredging 20,000.00 

Dike  work 18, 500. 00 

Contingencies 5, 331. 93 

' 52,831.93 

Probable  balance  June  30,  1904 158,500.00 

Probable  expenditures  during  year  ending  June  30,  1905: 

Plant 10,000.00 

Dredging 75,000.00 

Dike  work 12,500.00 

Jetty  construction 120,000.00 

Contingencies? 11,000.00 

228,500.00 

Amount  to  be  appropriated  for  year  ending  June  30,  1905 70, 000. 00 

The  work  to  be  carried  on  under  the  appropriation  asked  for  is  a  part  of  the  exist- 
ing approved  project. 

Dredging  will  be  with  Government  plant  in  continuing  the  improvement  Dike 
will  be' built  by  contract  at  estimated  cost  of  $25,000,  to  be  completed  within  one 
year,  except  a  small  portion  by  day  labor.  Jetty  construction  will  oe  by  contract  for 
partial  completion. 
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IMPROVING   HARBOR  AT  SAVANNAH,  QA. 

Limit  of  expenditure  authorized  by  act  of  June  13, 1902 $1, 000, 000. 00 

Amount  appropriated  under  this  authority  to  date 720, 000. 00 


Balance  remaining  unappropriated 280, 000. 00 


Present  imexpended  balance  January  1,  1904 «491, 397.  78 

Probable  expenditures  before  June  30,  1904: 

Construction  of  mooring  dolphins  (under  contract) . .  $11, 800. 00 

Dredging  (under  contract) 334, 950. 00 

Jetty  work  (under  contract) 5, 000. 00 

Contingencies 16,000.00 

366, 750. 00 


Probable  balance  June  30,  1904 124,647.78 

Probable  expenditures  during  year  ending  June  30,  1905: 

Dredging  (under  contract) 147, 487.  78 

Operation  of  seagoing  dredge 25, 000. 00 

Jettv  work  (under  contract) 27,160.00 

Contingencies 30, 000. 00 

229, 647.  78 


Amount  to  be  appropriated  for  year  ending  June  30,  1905 105, 000. 00 

The  work  to  be  carried  on  under  the  approi)riation  asked  for  is  a  part  of  the  exist- 
ing approved  project. 

IMPROVING  CUMBERLAND  SOUND,    GEORGIA   AND   FLORIDA. 

Limit  of  expenditure  authorized  by  act  of  June  3,  1896 $2, 345, 000. 00 

Amount  appropriated  under  this  authority  to  date 2, 250, 000. 00 


Balance  remaining  unappropriated 95, 000. 00 

Annual  allotment  authorized 400, 000. 00 


Present  unexpended  balance  January  1,  1904 92, 251. 54 

Probable  expenditures  before  June  30,  1904: 

Jettv  work $40,000.00 

Dre^^ng 25,000.00 

Contmgencies 17, 251. 54 


82,  251. 54 


Probable  balance  June  30,  1904 10,000.00 

Probable  exjienditures  during  year  ending  June  30,  1905: 

Dredging $50,000.00 

Contingencies 15, 000. 00 

65,000.00 


Amount  to  be  appropriated  for  year  ending  June  30,  1905 55, 000. 00 

The  work  to  be  carried  on  under  the  appropriation  asked  for  is  a  part  of  the 
existing  approved  project. 

The  jetty  work  referred  to  above  will  be  construction  of  dike  under  contract. 
Date  of  probable  completion,  April  1,  1904;  probable  cost,  $40,000.  All  dredging  to 
be  done  by  U.  S.  dredge  Cumberland. 


«  Exclusive  of  $200,000  for  construction  of  dredge.    The  contracts  are  to  be  finished 
before  July  1,  1905. 


294  SUNDRY    CIVIL   BILL. 

IMPROVING   HARBOR  AT  Gl'LFFOBT,  MISS. 

Limit  of  expenditure  authorized  by  act  of  March  3,  1899 $200, 000. 00 

Amount  appropriated  under  this  authority  to  date 150, 000. 00 

Balance  remaining  unappropriated 50, 000. 00 

Annual  allotment  authorized 10, 000. 00 

\  - 

Present  unexpended  balance  January  1,  1904 150, 000. 00 

Probable  expenditures  before  June  30,  1904,  dredging 150, 000. 00 

Probable  expenditures  during  year  ending  June  30,  1905,  maintenance. .      10, 000. 00 
Amount  to  be  appropnated  for  year  ending  June  30,  1905 10, 000. 00 

The  work  to  be  carried  on  under  the  appropriation  asked  for  is  a  part  of  the  exist- 
ing approved  project. 

This  work  is  under  contract  for  hill  completion;  the  probable  date  of  completion 
is  June  30,  1904,  and  the  probable  total  cost  is  $150,000,  with  $10,000  per  annum  for 
five  years  after  (X)mpletion  to  be  applied  to  maintenance. 

IMPROVING   HARBOR   AT  GALVESTON,  TBX.  (RESTORATION  OF  CHANNEL  AND  JSTTIES). 

Limit  of  expenditure  authorized  by  act  of  June  13,  1902 $400, 000. 00 

Amount  appropriated  under  this  authority  to  date 300, 000. 00 

Balance  remaining  unappropriated 100,000.00 

Present  unexpended  balance  January  1,  1904 496, 984. 78 

Probable  expenditures  before  June  30,  1904: 

Jetties $400,000.00 

Maintenance 20,000.00 

Contingencies 10,000.00 

430,000.00 

Probable  balance  June  30,  1904 66,984.78 

Probable  expenditures  during  year  ending  Jime  30,  1905: 

Jetties 125,000.00 

Maintenance 25,000.00 

Contingencies 16, 984.  78 

166,984.78 

Amount  to  be  appropriated  for  year  ending  June  30,  1905 100, 000. 00 

The  work  to  be  carried  on  under  the  appropriation  asked  for  is  a  part  of  the  exii^t- 
ine  approved  project. 

Under  contract  for  partial  co«npletion,  which  is  to  be  finished  July  31,  1904,  and 
will  use  up  substantially  all  of  the  unexpended  balance.  The  new  appropriation 
asked  is  for  continuing  work  after  completion  of  present  contract. 

IMPROVING   HARBOR  AT   BLACK   RIVER,    OHIO. 

Limit  of  expenditure  authorized  by  act  of  March  3,  1899 $600, 000. 00 

Amount  appropriated  under  this  authority  to  date 434, 000. 00 

Balance  remaining  unappropriated 166, 000. 00 

Present  unexpended  balance  January  1 ,  1904 257,  W8. 70 

Probable  expenditures  before  Jime  30,  1904: 

2  pierheads $33,000.00 

212  lineal  feet  east  pier  superstructure 7, 360. 00 

300  lineal  feet  west  pier  superstructure 10, 000. 00 

20,000  tons  core  filling,  west  breakwater 14, 000. 00 

20,000  tons  heavy  riprap,  west  breakwater 18, 000. 00 

15,000  tons  small  riprap,  west  breakwater 13, 360. 00 

Ottice  expense  and  in8i)ection 8, 000. 00 

103, 710.  (X) 

Probable  balance  June  30, 1904 154,238.70 
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Probable  expendituree  during  year  ending  June  30, 1905: 

27,000  tons  paving  stone,  west  breakwater $50, 490. 00 

42,447.6  tons  core  filling,  west  breakwater 29,  713. 32 

13,847.2  tons  heavy  riprap,  west  breakwater 12, 462. 48 

59,250  tons  small  riprap,  west  breakwater 52, 732. 50 

Office  exi)€nse8  ancl  inspection,  west  breakwater 12, 000. 00 

Retained  percentage,  west  breakwater 21, 350.  79 

East  breakwater,  partial  construction 64, 875. 00 

Office  expense  and  inspection,  east  breakwater 10, 614. 61 

$254,  238.  70 

A  mount  to  be  appropriated  for  year  ending  June  30, 1905 100, 000. 00 

The  work  to  be  carried  on  under  the  appropriation  asked  for  is  a  part  of  the  exist- 
ing approved  project. 

Work,  except  east  breakwater,  is  under  contract  to  be  finished  before  July  1, 1905. 
Contract  for  eaat  breakwater  will  be  made  soon. 

IMPROVING    HARBOR    .\T    CLEVELAND,    OHIO.        (nEW     HARBOR    ENTRANCE    AND    BREAK- 
WATER EXTENSION.) 

Limit  of  expenditure  authorized  by  act  of  June  13,  1902 $2, 300, 000. 00 

Amount  appropriated  under  this  authority  to  date 227, 500. 00 

Balance  remaining  unappropriated 2, 072, 500. 00 

Present  unexpended  balance  January  1,  1904 513, 558. 84 

Probable  expenditures  before  June  30,  1904: 

Pierhead,  west  entrance $38,000.00 

Pierhead  completed 30,000.00 

Paving  stone 27. 000. 00 

Heavy  riprap 8,000.00 

Large"  riprap 45,000.00 

Small  riprap 40, 000. 00 

Core  filling 25,000.00 

Office  expenses  and  inspection 20, 000. 00 

233,000.00 

Probable  balance  June  30,  1904 280,558.84 

Probable  expendituree  during  vear  ending  June  30,  1905: 

Paving  stone ." 182,500.00 

Heavy  riprap 72, 500. 00 

Large  riprap 182,500.00 

Smal I  riprap 1 60, 000. 00 

Core  filling 82,500.00 

Office  expenses  and  inspection 60, 558. 84 

740,558.84 

Amount  to  be  appropriated  for  year  ending  June  30,  1905 460, 000. 00 

The  work  to  be  carried  on  under  the  appropriation  asked  for  is  a  part  of  the  existing 
approved  project. 
This  estimate  is  based  on  the  earnings  required  under  existing  contracts. 

IMPROVING    HARBOR   AT  CLEVELAND,  OHIO  (GENERAL   IMPROVEMENT). 

Limit  of  expenditure  authorized  by  act  of  June  3,  1895 $1, 354, 000. 00 

Amount  appropriated  under  this  authority  to  date 1 ,  106, 000. 00 

Balance  remaining  unappropriated 248, 000. 00 

Annual  allotment  authorized 400,000.00 

Present  unexpended  balance  January  1,  1904 35, 865. 00 
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Probable  expenditures  before  June  30,  1904: 

2,600  cubic  yarcis  wncrete,  west  breakwater  repairs. .  $13, 780. 00 

Sheathing  lake  side,  west  breakwater 3, 000. 00 

Extra  lal)or  at  **  break,"  west  breakwater 2, 000. 00 

Repairing  concrete  sui)er8tructure,  west  breakwater. .  3, 000. 00 

Sheathing  and  repairing,  east  breakwater 9, 000. 00 

Office  expenses,  supervision  and  inspection 5, 000. 00 

$35, 780. 00 

Probable  balance  June  30,  1904 85.00 

Probable  expenditures  during  year  ending  June  30,  1905: 

Sheathing  lake  pide,  west  breakwater $7, 780. 00 

Repairing  concrete  superstructure,  west  breakwater. .  3, 000. 00 
Completing  sheathing  and  repairing,  east  breakwater.  12, 200. 00 
Office  expenses,  supervision  and  inspection 2, 305. 00 

25,285.00 

Amount  to  be  appropriated  for  year  ending  June  30,  1905 25, 200. 00 

The  work  to  be  carried  on  under  the  appropriation  asked  for  is  a  part  of  the  exist- 
ing approved  project. 

Thene  items  are  for  certain  necessary  repairs  enumerated  in  the  project  upon  which 
legislation  of  1896  was  based.  No  estimate  was  8ubmitt<>d  in  the  annual  report,  a^;  it 
could  not  at  that  time  be  determined  how  much  of  the  work  was  chargeable  to  this 
appropriation. 

I M PRO VI NO    HARBOR   AT  CONNEALT,    OHIO. 

Limit  of  expenditure  authorized  by  act  of  June  13,  1902 $250, 000. 00 

Amount  appropriated  under  this  authority  to  date 10, 000. 00 

Balance  remaining  unappropriated 240, 000. 00 

Present  unexpended  balance  January  1,  1904 97, 240. 22 

Probable  expenditures  before  June  30,  1904: 

Dredging  in  channels $6, 000. 00 

Pier  work 35, 000. 00 

Break  wat<»r  work 45, 000, 00 

Contingencies 8, 600. 00 

94,600.00 

Probable  Imlance  June  30, 1904 2,640.22 

Probable  expenditures  during  year  ending  June  30,  1905: 

Pier  work 85,000.00 

Breakwater  work 127,000.00 

Retain  percentage 10, 000. 00 

Contingencies 20, 640. 22 

242,640.22 

Amount  to  be  appropriated  for  year  ending  June  30,  1905 240, 000. 00 

The  work  to  l>e  carried  on  under  the  appropriation  asked  for  is  a  part  of  the  exist- 
ing approved  project. 

The  contractor  has  declared  his  desire  and  intention  to  complete  the  work  before 
the  30th  of  June,  1905.  It  will  be  advantageous  to  the  United  States  if  this  is  done. 
Exinting  contracts  cover  the  entire  authorization. 

IMPROVING   HARBOR   AT  TOLEDO,  OHIO. 

Limit  of  expenditure  authorized  by  act  of  Marc.h  3,  1899 $800, 000. 00 

Amount  appropriated  under  this  authority  to  date 553, 500. 00 

Balance  remaining  unappropriated 246, 500. 00 

Present  unexpended  balance  January  1,  1904 198, 282. 41 
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Probable  expenditures  before  June  30,  1904: 

Contract  dredging  and  retained  percentage ^0, 500. 00 

United  States  dredge  plant 18,000.00 

Contingencies 6,782.41 

$65,282.41 

Probable  balance  June  30,  1904 133,000.00 

Probable  expenditures  during  the  year  ending  June  30,  1905: 

Contrairt  dredging $103,000.00 

United  States  dredge  plant 40,000.00 

Dike  (under  contract) 1 35,000.00 

Contingencies 25,000.00 

203,000.00 

Amount  to  be  appropriated  for  year  ending  June  30,  1905 70, 000. 00 

The  work  to  be  carried  on  under  the  appropriation  asked  for  is  a  part  of  the 
existing  approved  project. 
Work  is  now  under  contract  and  estimate  is  based  on  contract  rates. 

IMPROVING    HAKBOR   AT   WAUKEGAX,  ILL. 

Limit  of  expenditure  authorized  by  act  of  June  13,  1902 $245, 000. 00 

Amount  appropriated  under  this  authority  to  date 240, 000. 00 

Balance  remaining  unappropriated 5, 000. 00 

Present  unexpended  balance  January  1,  1904 291, 436. 42 

Probable  expenditures  before  June  30, 1904: 

Dredging $5,000.00 

Pier  work 60,000.00 

Contingencies 4, 500. 00 

69,500.00 

Probable  balance  June  30,  1904 221,936.42 

Probable  expenditures  during  vear  ending  June  30,  1905: 

Dretlging .' 29,987.04 

Pierworic 165,039.60 

Repairs 14,000.00 

Contingencies 17,909.78 

226,936.42 


Amount  to  be  appropriated  for  year  ending  June  30,  1905 5, 000. 00 

The  work  to  be  carried  on  under  the  appropriation  asked  for  is  a  part  of  the  exist- 
)ved  project, 
except  repairs,  under  contract  for  full  completion  on  or  before  December 


ing  approved  project 


31,  1904. 

HARBOR  OP   REFUQE   AT  8AXD   BEACH,    MICH. 

IJmit  of  expenditure  authorized  by  act  of  March  3,  1899 $200, 000. 00 

Amount  appropriated  under  this  authority  to  date 150, 000. 00 

Balance  remaining  unappropriated 50, 000. 00 

Present  unexpended  balance,  January  1,  1904 150, 000. 00 

Probable  expenditures  before  June  30,  1904,  work  upon  breakwater..  50,000.00 

Probable  balance  June  30, 1904 100, 000. 00 

Probable  expenditures  during  year  ending  June  30,  1905,  work  upon 

breakwater 150,000.00 

Amount  to  be  appropriated  for  year  ending  June  30,  1905 50, 000. 00 

The  work  to  be  carried  on  under  the  appropriation  asked  for  is  a  part  of  the  exist- 
ing approved  project. 
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Contract  is  now  in  force  for  partial  completion  to  full  amount  of  available  funds, 
and  will  be  finished  during  autumn  of  1904.  Additional  funds,  as  estimated,  are 
needed  for  work  after  completion  of  present  contract 

IMPROVING    HARBOR   AT  OAKLAND,  CAL. 

Limit  of  expenditure  authorized  by  act  of  June  13,  1902 $150, 000. 00 

Amount  appropriated  under  this  authority  to  date 131, 000. 00 

Balance  remaining  unappropriated 19, 000. 00 

Amount  to  be  appropriated  for  year  ending  June  30,  1905 19, 000. 00 

The  work  to  be  carried  on  under  the  appropriation  asked  for  is  a  part  of  the  exist- 
ing approved  project. 

This  estimate  is  submitted  with  the  understanding  that  Congress  will  continue  the 
work  of  improvement  to  this  extent,  and  will  indicate  to  which  of  the  project*  of 
improvement  the  funds  are  to  be  applied.  The  river  and  harbor  act  of  June  13, 
1902,  left  this  in  doubt,  there  l)eing  tliree  plans  in  the  document  to  which  refenemv 
is  made  therein. 

IMPROVING   HARBOR  AT  SAN   PEDRO,  CAL. 

Limit  of  expenditure  authorized  by  act  of  June  3, 1896 $2, 900,  000. 00 

Amount  appropriated  under  this  authority  to  date 1, 557, 085. 00 

Balance  remaining  unappropriated 1, 342, 915. 00 

Annual  allotment  authorized (a) 

Present  unexpended  balance  January  1, 1904 390, 991. 21 

Outstanding  liabilities '. 35, 464. 16 

355,527.05 
Probable  expenditures  l)efore  June  30,  1904: 

Breakwater  construction 1220, 000. 00 

Engineering,  office  expenses,  etc 10, 000. 00 

230,000.00 


Probable  balance  June  30, 1904 125,527.05 

Probable  expenditures  during  year  ending  June  30,  1905: 

Breakwater  constn|ction 455, 000. 00 

Engineering,  office  expenses,  etc 20, 527. 05 

475,  527. 05 


Amount  to  be  appropriated  for  year  ending  June  30, 1906 350, 000. 00 

The  work  to  be  carried  on  under  the  appropriation  asked  for  is  a  i>art  of  the  exist- 
ing approved  project. 

This  work  is  being  done  under  contract  for  the  completion  of  the  breakwater.  The 
estimated  cost  of  the  breakwater,  using  the  quantities  on  which  bids  were  can\'assed 
and  the  prices  bid  for  stone  and  concrete  and  allowing  10  per  cent  for  engineering 
expenses  and  contingencies,  is  $2,613,100.66.  Probable  date  of  completion,  1906. 
The  estimate  for  1905  is  founded  on  the  average  rate  of  progress  for  eighteen  months 
prior  to  January  1,  1904,  in  which  time  $642,000  were  expended. 

IMPROVING    DELAWARE  RIVER,    PENNSYLVANIA   AND    NEW  JERSEY    (fROM   CHRISTIAN 
STREET,  PHILADELPHIA,  TO  DELAWARE  BAY). 

Limit  of  expenditure  authorized  by  act  of  June  13,  1902 $2, 400, 000. 00 

Amount  appropriated  under  this  authority  to  date 1, 400, 000. 00 

Balance  remaining  unappropriated 1, 000, 000. 00 

Present  unexpended  balance  January  1,1904 817,499.92 

«  See  se<*tion  5  of  the  act  of  June  3,  1896. 
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Probable  expenditures  before  June  30, 1904: 

Dredging  and  retaining  banks $323,912.08 

Bulkhead  work 332,483.80 

Purchase  of  plant  and  repairs  thereto 48, 000. 00 

Rock  removal 17,500.00 


$721, 895. 88 

Probable  balance  June  30,  1904 95,604.04 

Probable  expenditures  during  year  ending  June  30,  1905: 
Work  under  contracts  Julv  1,  1904 — 

Dredging '. 436,600.00 

Bulkhead  work 169,500.00 

New  work  to  be  undertaken — 

Dredging  (United  States  dredge) 39,504.04 

Rook  removal  (hired  labor) 50,000.00 

Plant  (construction  of  dredge) 400, 000. 00 

1,095,604.04 


Amount  to  be  appropriated  for  year  ending  June  30,  1905.     1, 000, 000. 00 

The  work  to  be  carried  on  under  the  appropriation  asked  for  is  a  part  of  the  exist- 
ing approved  project. 
The  foregoing  work  is  for  the  partial  completion  of  the  approved  project 

IMPROVING   GREAT   PEDES  RIVER,  SOUTH  CAROLINA  ( UPPER  PORTION). 

Limit  of  expenditure  authorized  by  act  of  June  13, 1902 $106, 300. 00 

Amount  appropriated  under  this  authority  to  date 40, 000. 00 

Balance  remaining  unappropriated 66, 300. 00 

Present  unexpended  balance  January  1, 1904 50, 871. 11 

Probable  expenditures  before  June  30,  1904: 

Plant $14,000.00 

Snagging  and  dredsring 4, 000. 00 

Contingencies '. 2, 871. 11 

20,871.11 

Probable  balance  June  30, 1904 30,000.00 

Probable  expenditures  during  year  ending  June  30,  1905: 

Plant 5,000.00 

Dredging 26,000.00 

Contingencies 10,000.00 

40,000.00 


Amount  to  be  appropriated  for  year  ending  June  30,  1905 10, 000. 00 

The  work  to  be  carried  on  under  the  appropriation  asked  for  is  a  part  of  the  existing 
approved  project. 

Dredging  will  be  with  Government  plant  in  continuing  the  improvement. 

IMPROVING  ST.  JOHNS  BIVER,  FLORIDA  (JACKSONVILLE  TO  THE  OCEAN ). 

Limit  of  expenditure  authorized  by  act  of  June  13, 1902 $950, 000. 00 

Amount  appropriated  under  this  authority  to  date 350, 000. 00 

Balance  remaining  unappropriated 600,000.00 

Present  unexpended  balance  Januarv  1, 1904 ^  429, 648. 57 

Probable  expenditures  before  June  30,  1904: 

Dredge  (seagoing suction) $150,000.00 

Jetty  work 150,000.00 

Training  walls 90,000.00 

Dredging,  hired  labor  and  contract 70, 000. 00 

Contingencies 10,000.00 

470,000.00 

Probable  minus  balance  June  30, 1904 40,351.43 


0  This  does  not  include  expenditures  on  account  of  seagoing  suction  dredge. 
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Probable  expenditures  during  year  ending  June  30,  1905: 

Training  walls : $60,000.00 

Dredging,  hired  labor  and  contract 250, 000. 00 

Contingencies,  maintenance,  etc 44, 648. 57 

1354,  W8. 57 

Amount  to  be  appropriated  for  year  ending  June  30, 
1905 395, 000.  Of) 


The  work  to  be  carried  on  under  the  appropriation  asked  for  is  a  part  of  the  existing 

mroved  project. 

The  estimate  is  based  on  existing  contracts  and  probable  cost  of  operating  dredges. 


IMPROVING   BLACK   WARBIOR,  WARRIOR,    AND  TOMBIOBEB   RIVERS,    ALABAMA  (LOCKS   AND 
DAMS   NOS.  1,  2,  AND  3,  TOMBIGBEE   AND   WARRIOR  RIVERS). 

Limit  of  txpenditure  authorized  by  act  of  June  13,  1902 |500, 000. 00 

Amount  appropriated  under  this  authority  to  date 200, 000. 00 

Balance  remaining  unappropriated 300, 000. 00 

Present  unexpended  balance  January  1,  1904 450, 000. 00 

Probable  expenditures  before  June  30,  1904; 

Contract  work  on  locks  1,  2,  and  3 $95,000.00 

Gates  for  lot'ks  1 ,  2,  and  3 20, 000. 00 

Valves  and  special  irons  for  locks  1 ,  2,  and  3 14, 000. 00 

Buildings  at  locks  1,  2,  and  3 6, 000. 00 

Engineering  and  contingencies 15, 000. 00 

150,000.00 

Probable  balance  June  30,  1 904 300. 000. 00 

Pavable  expenditures  during  vear  ending  June  30,  1905: 

'  Contract  work  on  locks  1,^2,  and  3 475,000.00 

Gates  for  locks 8,000.00 

Engineering  and  contingencies 42, 000. 00 

525,000.00 

Amount  to  be  appropriated  for  year  ending  June  30, 1905 225, 000. 00 

The  work  to  be  carried  on  under  the  appropriation  asked  for  is  a  part  of  the  exist- 
ing approved  project. 

Work  on  locks  and  dams  Nos.  1,  2,  and  3,  Warrior  and  Tombigbee  rivers,  is  under 
contract  for  completion,  except  gates  and  special  irons,  which  are  to  be  furnished  by 
the  United  States,  and  houses  to  be  the  subject  of  separate  contract.  Probable  date 
of  completion,  October  1,  1905. 

IMPROVING  PASCAOOULA  RIVER,  MISSISSIPPI  (PROM   3  .MILES  ABOVE  DOG  RIVER  TO  17-FOOT 
CONTOUR  IN   MISSISSIPPI   SOUND). 

Limit  of  expenditure  authorized  by  act  of  June  13,  1902 $125, 000. 00 

Amount  appropriated  under  this  authority  to  date 100, 000. 00 

Balance  remaining  unappropriated 25, 000. 00 

Present  unexpended  balance  January  1,  1904 69, 741 .  60 

Probable  expenditures  before  June  30,  1904: 

Dredging $81,680.00 

Contingencies 8, 000. 00 

89,680.00 

Probable  minus  balance  June  30,  1904 — 19, 938. 40 

Probable  expenditures  during  year  ending  June  30,  1905,  maintenance.        5, 061. 60 

Amount  to  be  appropriated  for  year  ending  June  30,  1905 25, 000. 00 
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The  work  to  be  carried  on  under  the  appropriation  asked  for  is  a  part  of  the 
existing  approved  project. 

This  work  is  under  contract  for  partial  completion.  The  probable  date  of  completion 
is  June  30,  1904. 

IMPKOVINQ  GALVESTON  SHIP  CHANNEL  AND  BUFFALO  BAYOU,  TEXAS  (DIVISIONS  1  AND  2). 

Limit  of  expenditure  authorized  by  act  of  June  13, 1902 $700, 000. 00 

Amount  appropriated  under  this  authority  to  date 500, 000. 00 

Balance  remaining  unappropriated 200, 000. 00 

Present  unexpended  balance  January  1,  1904 529, 189.  70 

Probable  expenditures  before  June  30, 1904: 

Dredging $400,000.00 

Contingencies 40,000.00 

440,000.00 

Probable  balance  June  30, 1904 89,189.70 

Probable  expenditures  during  year  ending  June  30,  1905: 

Dredging 260,000.00 

Contingencies 29,189.70 

289,189.70 

Amount  to  be  appropriated  for  year  ending  June  30, 1905 200, 000. 00 

The  work  to  be  carried  on  under  the  appropriation  asked  for  is  a  part  of  the 
existing  approved  project. 

Contract  to  be  finished  December  31,  1904,  covering  full  amount  authorized. 

IMPROVING    MISSISSIPPI    RIVER    PROM    MOUTH    OP    OHIO    RIVER    TO    MINNEAPOLIS,    MINN. 
(BET^VEEN   MISSOURI   AND  OHIO   RIVERS). 

Limit  of  expenditure  authorized  by  act  of  June  13, 1902 $1, 950, 000. 00 

•Amount  appropriated  under  this  authority  to  date 650, 000. 00 

Balance  remaining  unappropriated 1, 300, 000. 00 

Annual  allotment  authorized 650, 000. 00 

Present  unexpended  balance  January  1,  1904 432, 602. 85 

Probable  expenditures  before  June  30,  1904: 

1.  Extraordinarv  repairs  and  construction  of  plant..  $25,000.00 

2.  Offic^e  and  cafe  of  fleet  and  plant 25,000.00 

3.  Mouth  of  Missouri  River  revetment 8, 673. 42 

4.  Emergence'  repairs  and   maintenance  of  existing 

works..'. 50,000.00 

5.  Construction — completion  of  project,  extension  of 

works 267,219.47 

6.  Engineering  and  contingencies 25, 000. 00 

400, 892. 89 

Probable  balance  June  30, 1904  (Burlington  Railroad 
revetment, Sawyer  Bend,  $21,709.96;  Wittenberg, 

Mo. ,  special  allotment,  $10, 000 ) 31 ,  709. 96 

Probable  expenditures  during  year  ending  June  30,  1905: 

A.  Dredging  and  temporary  expedients 150, 000. 00 

B.  Extraordinary  repairs  and  construction  of  plant. .     75, 000. 00 

C.  Office  and  care  of  fleet  and  plant 50, 000. 00 

D.  Burlington  Railroad  revetment  (Sawyer  Bend)  ..     21,709.96 

E.  Emergency  repairs  and  maintenance  of  existing 

works 100,000.00 

F.  Constniction — completion  and  extension  of  exist- 

ing project 225,000.00 

(t.  Engmeenng  and  contingencies 50, 000. 00 

H.  Wittenberg,  Mo. ,  special  allotment 10, 000. 00 

681,709.96 

Amount  to  be  appropriated  for  year  ending  June  30,  1905 650, 000. 00 
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The  work  to  be  carried  on  under  the  appropriation  a^ed  for  is  a  part  of  the  exist- 
ing? approved  project — project  of  1881. 

The  river  and  harbor  act  of  June  13,  1902,  authorizes  an  annual  expenditure  of 
$650,000. 

IMPROVING    MISSISSIPPI    BIVER    FHOM    MOUTH    OF    OHIO    RIVER   TO    MINNEAPOLIS,    MINN. 
V  (from   MISSOURI  RIVER  TO  ST.  PAUL). 

Limit  of  expenditure  authorized  by  act  of  June  13, 1902 $1, 200, 000. 00 

Amount  appropriated  under  this  authority  to  date 400, 000. 00 


Balance  remaining  unappropriated 800, 000. 00 

Annual  allotment  authorized 400, 000. 00 


Present  unexpended  balance  January  1,  1904 189, 489.  77 

Probable  expenditures  before  Jime  30,  1904: 

Plant,  including  care,  repair,  and  new  pieces $35, 945. 00 

Dams  and  shore  protection 88, 544. 77 

Rock  removal 15,000.00 

Dredging 30,000.00 

Contingencies 20,000.00 


189,489,: 


Probable  expenditures  during  year  ending  June  30,  1905: 

Dredging 20,000.00 

Rock  excavation 15,000.00 

Plant 30,000.00 

Dams  and  shore  protections 305, 000. 00 

Contingencies 30,000.00 


400,000.00 


Amount  to  be  appropriated  for  year  ending  June  30,  1905 400, 000. 00 

The  work  to  be  carried  on  under  the  appropriation  asked  for  is  a  j>art  of  the  exist- 
ing approved  project. 

The  river  and  harbor  act  of  June  13,  1902,  authorizes  an  annual  expenditure  of 
$400,000. 

improving   OHIO  EIVER  BELOW   PITTSBURG,  PA.   (DAM  NO.  8). 

Limit  of  expenditure  authorized  by  act  of  June  13,  1902 $250, 000. 00 

Amount  appropriated  under  this  authority  to  date 200, 000. 00 


Balance  remaining  unappropriated 50, 000. 00 


Present  unexpended  balance  January  1,  1904 200, 000. 00 

Probable  expenditures  before  June  30,  1904,  for  building  lock 50, 000. 00 


Probable  balance  June  30, 1904 150,000.00 

Probable  expenditures  during  year  ending  June  30,  1905,  for  building 
lock 200,000.00 


Amount  to  be  appropriated  for  year  ending  June  30,  1905 50, 000. 00 

The  work  to  be  carried  on  under  the  appropriation  asked  for  is  a  part  of  the  exist- 
ing approved  project. 

The  funds  appropriated  and  authorized  are  for  the  completion  of  the  lock.  Effort*" 
are  now  being  made  to  place  the  work  under  contract.  If,  as  seems  probable,  the 
bids  are  such  that  the  cost  exceeds  the  authorization,  the  work. can  not  proceed  unless 
Congress  removes  the  present  limit  of  cost.  If  the  work  can  proceed,  the  funds  aske<A 
for  above  will  be  needed.  ^      ' 


/ 
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IMPBOVING  OHIO  BIVKB  BELOW  PITTBBURG,  PA.   (dAM  NO.  11). 

limit  of  expenditure  authorized  by  act  of  June  13, 1902 1250, 000. 00 

Amount  appropriated  under  this  authority  to  date 200, 000. 00 

Balance  remaining  unappropriated 50,000.00 

Present  unexpended  balance  January  1,  1904 200, 000. 00 

Probable  expenditures  before  June  30,  1904,  for  building  lock 50, 000. 00 

Probable  balance  June  30,  1904 150,000.00 

Probable  expenditures  during  year  ending  June  30,  1905,  for  building 

lock 200,000.00 


Amount  to  be  appropriated  for  year  ending  June  30,  1905 50, 000. 00 

The  work  to  be  carried  on  under  the  appropriation  asked  for  is  a  part  of  the  exist- 
ing approved  project. 

The  funds  appropriated  and  authorized  are  for  the  completion  of  the  lock. 
Efforts  are  now  oeing  made  to  place  the  work  under  contract.  If,  as  seems  probable, 
the  bids  are  such  that  the  cost  exceeds  the  authorization,  the  work  can  not  proceed 
unless  Congress  removes  the  present  limit  of  cost.  If  the  work  can  proceed  the 
hmds  asked  for  above  will  be  needed. 

IMPROVING   MONONGAIIELA   RIYER,  WEST  VIRGINIA  (LOCKS  AND   DAMS  N08.  10-15). 

Limit  of  expenditure  authorized  by  act  of  June  3,  1896 $1 ,  200, 000. 00 

Amount  appropriated  under  this  authority  to  date 1 ,  100, 000. 00 

Balance  remaining  unappropriated 100, 000. 00 

Annual  allotment  authorized 400,000.00 


Present  unexpended  balance  Januarj'  1 ,  1904 39, 588.51 

Probable  expenditures  before  June  30, 1904: 

Building  locks  and  dams  12-15  (under  contract) $24, 588. 51 

Completing  lock  houses  under  contract 8, 100. 00 

Superintendence  and  contingencies 6, 900. 00 


39, 588. 51 


Probable  expenditures  during  year  ending  June  30, 1905: 

Completing  locks  and  dams  12-15    20, 411. 49 

Building  lock  houses  and  outbuildings 19, 000. 00 

Building  offices  at  locks  12,  13,  and  15 3, 600. 00 

Building  shops,  storehouses,  etc 7, 000. 00 

Paving  terrepleins,  locks  10-15 20,000.00 

Fining  behind  upper  guide  walls,  locks  10,  11,  and  14  3, 500. 00 

Purchase  of  additional  land,  locks  11  and  13 1, 500. 00 

Protection  of  river  bank  below  locks  and  dams  11-15.  20, 000. 00 

Superintendence  and  contingencies : 4, 988. 51 


100,000.00 


Amount  to  be  appropriated  for  year  ending  Jime  30, 1905 100, 000. 00 

The  work  to  be  carried  on  under  the  appropriation  asked  for  is  a  part  of  the  exist- 
injr  approved  project. 

Contracts  for  building  locks  and  dams  10  to  15  are  practically  completed,  except 
for  the  items  specified  for  probable  expenditure  during  year  endmg  June  30, 1905. 

IMPROVING   STOCKTON    AND   MORMON   CHANNELS,  CALIFORNIA. 

Linoit  of  expenditure  authorized  by  act  of  June  13,  1902 $175, 000. 00 

Amount  appropriated  under  this  authority  to  date 50, 000. 00 

Balance  remaining  unappropriated 125, 000. 00 


Present  unexpended  balance  January  1 ,  1904 100, 000. 00 


Probable  balance  June  30,  1904 100,000.00 

Probable  expenditures  during  vear  ending  June  30,  1905,  dredging  and 

earth  excavation ...*. 175,000.00 


Amount  to  be  appropriated  for  year  ending  June  30,  1905 75, 000. 00 
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The  work  to  be  carried  on  under  the  appropriation  asked  for  is  a  i>art  of  the  exist- 
ing approved  project. 

The  work  has  not  yet  been  commenced,  as  the  appropriation  act  requires  the  riffht 
of  way  for  the  canal  to  be  furnished  by  the  city  of  Stockton,  or  the  State  of  Califor- 
nia, free  of  expense  to  the  United  States.  Active  steps  are  being  taken  to  do  this, 
but  the  land  has  not  yet  been  acquired,  and  it  is  believed  that  the  amount  asked  for 
will  be  expended  in  dredging  by  the  end  of  the  fiscal  year  1905. 

IMPROVING  COLUMBIA  RIVER  AT  THREBMILE  RAPIDS,  OREGON,  AND  WASHINGTON  (bETWEBN 
THE   DALLES   AND  CELILO   PALLS). 

Limit  of  expenditure  authorized  by  act  of  June  13, 1902 $100, 000. 00 

Balance  remaining  unappropriated'. 100, 000. 00 

»  ■ 

Present  unexpended  balance,  January  1,  1904 199, 073. 11 

Probable  expenditures  before  June  30,  1904: 

Removal  of  obstructions  at  Threemile  Rapids $52, 339. 00 

Preparation  of  plans,  survevs,  etc 10, 734. 11 

63,073.11 

Probable  balance  June  30,  1904 136,000.00 

Probable  expenditures  during  year  ending  June  30,  1905: 

Preliminary  work  and  excavation 136,000.00 

Completion  of  removal  of  obstructions  in  Threemile 

Rapids 100,000.00 

236,000.00 

Amount  to  be  appropriated  for  year  ending  June  30,  1905 100, 000. 00 

The  work  to  be  carried  on  under  the  appropriation  asked  for  is  a  part  of  the  exist- 
ing approved  project. 

It  IS  expected  that  the  full  amount  asked  for  can  be  expended  profitably  by  June 
30,  1905.  The  work  of  removing  obstructions  in  Threemile  Rapias  has  been  atlver- 
tised,  and  the  remaining  work  will  be  initiated  as  Hoon  as  the  right  of  way  has  been 
obtained. 

IMPROVING   MISSISSIPPI   RIVER    (MISSISSIPPI   RIVER  COMMISSION). 

Limit  of  expenditure  authorized  by  act  of  June  13, 1902 $6, 000, 000. 00 

Amount  appropriated  under  this  authority'  to  date 2, 000, 000. 00 

Balance  remaining  unappropriated 4, 000, 000.  «iO 

Annual  allotment  authorized 2, 000, 000. 00 

Present  unexpended  balance,  January  1,  1904 1, 638,  745.  t)S 

Probable  expenditures  before  June  30,  1904: 

Surveys,  gauges,  and  observations $45, 516.  72 

Dredges  and  dredging 133, 127.  76 

Levees 725, 168. 65 

Bank  protection 143, 893. 93 

Plant 175,267.35 

Contingencies 52, 078. 40 

I,275,a52.81 

Probable  balance  June  30,  1904 363, 692.  87 

Probable  expenditures  during  vear  ending  June  30,  1905: 

Leveen .' 1, 000. 000.  (X) 

The  distribution  of  the  remainder  has  not  yet  been  decided 

upon  by  the  Commission 1, 000,000. 00 

Amount  to  be  appropriateil  for  year  ending  June  30,- 1905 2, 000, 000, 00 

The  work  to  be  carried  on  under  the  appropriation  asked  for  is  a  part  of  the  existing 
approved  project. 

The  "probable  balance  for  June  30,  1904,"  includes  reserve  for  low-water  surx-ey, 
amount  already  alloted  for  new  dredge,  and  levee  reserves  for  high  w^ater,  toother 
with  amounts  which  may  become  due  on  levee  contracts  in  the  fourth  district  if  the 
stage  of  water  permits  work. 

The  river  and  harbor  act  of  June  13,  1902,  authorizes  an  annual  expenditure  of 
$2,000,000.  t 
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NATIONAL  CEMETERIES. 

8TATSMEHT  OF  HAJ.  J.  B.  BELLINOEB.   ASSISTANT  aiTABTEB- 
MASTEB-OENEBAL,  U.  S.  ABHY. 

Mr.  (jiLLETT.  For  maiDtenance  of  national  cemeteries  you  had  last 
year  $110,001),  and  now  you  ask  for  $125,000.     Why  is  that? 

Major  Bellinger.  Because  the  amount  of  money  we  now  have  is  not 
sufficient  to  keep  up  the  buildings  and  grounds,  and  they  are  deterior- 
ating— principally  the  buildings.  There  are  a  number  of  cases  now 
where  tnej'  have  been  calling  for  repairs  amounting  in  single  cases  to 
$2,500  or  $3,000  for  buildings  in  various  cemeteries,  and  we  can  not 
take  them  up,  but  have  to  postpone  them. 

Mr.  GiLLETT.  Can  you  tell  us  w^hat  buildings? 

Major  Bellinger.  At  Fort  Scott,  Kans.,  and  at  Little  Rock,  Ark., 
for  example.  The^^  sa}'  the  lodges  there  need  repairs  that  are  practi- 
cally new  buildings  or  new  lodges,  and  it  is  the  same  way  down  at 
Beaufort,  S.  C,  and  a  number  of  other  places.  I  did  not  bring  a  list 
up  because  I  did  not  know  that  you  wanted  each  one  specified,  but 
those  are  specimens  of  the  nature  of  the  calls  on  this  expense  appro- 
priation. vVe  have  sent  inspectors — engineers — there  to  make  esti- 
mates of  the  work  and  report  on  the  necessities  of  the  same,  and 
they  report  on  the  necessities  as  being  absolute  to  keep  the  buildings 
in  proper  repair.  We  have  increased  the  amount  in  order  to  carry  on 
the  work  and  keep  the  buildings  from  deteriorating. 

Mr.  Gardner.  What  is  the  necessity.  Major,  of  having  so  many  of 
these  national  cemeteries? 

Major  Bellinger.  That  was  determined  by  the'original  act  of  Con- 
gress. About  76  of  them  were  established,  and  the  others  that  have 
been  indicated  since,  so  as  to  carry  the  number  up  to  83,  have  been 
due  to  the  fact  of  their  location,  being  necessar}^  as  a  matter  of  econ- 
omy; and  where  there  have  been  large  settlements  of  Grand  Army 
men  and  as  you  see  they  are  dying  off  rapidly  and  want  to  be  buried 
in  a  national  cemetery,  a  great  many  of  these  cemeteries  have  been 
located  to  accommodate  them,  and  also  either  because  they  are  the 
sites  of  battle  grounds  or  are  near  large  hospitals.  In  the  case  of 
Mound  Cit3%  111.,  they  had  a  large  hospital  there  during  the  civil  war 
and  a  large  number"  of  burials.  Of  course  every  year  the  Grand 
Army  men  are  dying  and  are  entitled  to  burial. 

Mr.  Gardner.  The  national  cemeter}^  near  Fort  Stevens  looks  like 
a  little  country  cemetery.  I  can  not  see  any  reason  why  there  should 
be  a  cemetery  there,  with  building,  care  taker,  and  other  expenses 
within  3  or  4  miles  of  Arlington. 

Major  Bellinger.  That  was  due,  I  presume,  to  the  fighting  that 
occurred  there,  and  to  the  idea  of  keeping  up  the  battle  ground.  You 
can  concentrate  these  smaller  cemeteries  and  group  them,  I  believe,  if 
you  set  about  doin^  it,  and  could  thus  reduce  their  number  a  great 
deal,  but  I  would  like  to  see  who  would  undertake  to  do  it.  The  senti- 
ment is  there. 

Mr.  Gardner.  At  the  Chattanooga  National  Cemetery,  for  instance, 
there  is  a  considerable  number  of  battlefields  in  the  neighborhood — 
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Chickamauga,  Missionary  Ridge,  Lookout  Mountain,  Rock  Face  Rid^, 
Resaca,  Dalton,  and  others. 

Major  Bellinger.  They  were  all  in  that  vicinity,  and  it  was  done 
at  the  time,  in  the  first  move.  There  are  a  number  in  the  vicinity  of 
WaahingSton— Arlington  and  the  Soldiers'  Home,  and  at  various  ceme- 
teries roundabout;  and  in  Virginia  they  took  a  certain  area,  and  trans- 
planted the  scattered  burial  pmces. 

Mr.  Gardner.  This  seems  to  be  a  waste  of  money  out  here. 

Major  Bellinger.  If  you  legislate  on  that  and  want  them  reduced 
in  number,  and  some  abandoned,  it  can  be  done.  The  remains  do  not 
practically  exist  now  and  could  be  readily  transferred.  The  Depart- 
ment is  not  advocating  the  keeping  up  of  all  these  cemeteries.  We 
are  ready  to  do  whatever  is  wanted.  But  if  you  want  these  to  be 
maintained  in  the  proper  way  this  appropriation  is  necessary.  There 
are  a  number  of  cases  which  do  not  come  up  under  these  acts  at  all,  ^rhere 
old  posts  have  been  abandoned  years  ago,  and  the  people  have  gone 
away,  and  everything  is  falling  into  decay,  and  we  are  nelpless.  We 
can  not  do  anvthing.  There  was  the  case  of  Camp  Flooa,  Cal.,  and 
another  at  ol<f  Fort  Crittenden,  Utah,  which  was  abandoned  about 
1860.  All  the  soldiers  dying  out  there  at  that  time  were  buried  there. 
It  is  reported  to  us  that  that  is  a  shame  and  a  disgrace,  but  we  can  not 
do  anything.  The  ground  was  all  turned  over  to  the  Interior  Depart- 
ment years  ago  with  the  reservation. 

Mr.  GiLLETT.  Can  you  tell  us  just  what  lodges  you  intend  to  repair 
if  you  had  this  full  appropriation  ? 

Major  Bellinger.  We  will  repair  those,  Mr.  Gillett,  which  are  in 
need  of  repairing.  I  (»n  send  you  up  a  memorandum  of  the  different 
lodges. 

Mr.  Gillett.  Yes;  where  you  wish  the  repairs  to  be  made,  if  that 
is  what  this  extra  sum  is  for? 

Major  Bellinger.  It  is  not  entirely  for  that.  It  is  partly  based  on 
that,  and  also  on  the  needs  of  the  general  increase  of  tne  work,  as  we 
find  improvements  necessary,  But  there  are  over  $15,000  worth  of 
repairs  now  waiting  to  be  made  tipon  lodges. 

War  Department, 
Office  of  the  Quartermaster-General, 

Washington^  March  9, 1904' 
The  Chairman  of  the  Appropriations  Committee, 

lloune  of  RepreHentatives^  Washington^  D,  C. 
Sir:  Referring  to  certain  questions  regarding  appropriations  for 
national  cemeteries,  on  which  the  committee  desired  further  infornia- 
tion  to-day,  I  have  the  honor  to  furnish  the  following: 

First.  The  increase  of  $15,000  for  '^  maintaining  and  improving 
national  cemeteries,''  etc.;  the  following  work  has  been  postponed 
during  the  fiscal  years  1903  and  1904  because  the  appropriations  would 
not  auiuit  of  the  expenditures,  though  the  work  should  be  done  in 
order  to  keep  the  property  from  deterioration: 

Natchez,  MisR.,  new  gateway %iS\ .  0> 

Andersonville,  (ia.,  repairs  to  wall 400. 0(> 

Fayette ville,  Ark. ,  new  lodge,  or  repairs  to  old  lodge 3, 500.  {jO 

Loudon  Park,  Md.,  new  privy 465.  00 

San  Antonio,  Tex.,  repairs  to  wall 520.  OO 

Florence,  S.  C,  repairs  to  lodge 1, 827. 00 

Fort  Scott,  Kann.,  kitchen  addition  to  lodge : 390.  (X) 
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New  Albany,  I nd.,  ^-room  brick  addition  ]bo  lodge $1,300.00 

St.  Augustine,  Fla.,  improvement  of  cemetery ^ 612.00 

Beaufort,  8.  C,  new  outbuilding 1,600.00 

Little  Rock,  Ark.,  repairs  to  lodge 2,350.00 

Staunton,  Va.,  new  gateways 325. 00 

'  Port  Hudson,  La.,  new  brick  outbuildings 1, 586. 00 

Total 15,446.00 

Second.  Regarding  the  appropriation  of  $5,000  for  continuing  the 
wall  around  the  national  cemetery  at  San  Francisco,  Cal.,  the  cost  of 
this  wall  has  been  averaging  from  $5.75  to  $6  per  lineal  foot.  The 
report  of  July  6,  1903,  showed  9,975  feet  yet  to  be  constructed. 

Third.  Regarding  the  appropriation  of  $3,000  for  the  work  on  the 
Antietam  battlefield,  it  is  not  considered  that  this  amount  should  be 
reduced  this  year,  though  it  will  undoubtedly  be  reduced  next  year. 
There  are  26,190  feet  of  roadway  to  be  kept  in  repair,  and  probably 
more  than  twice  that  amount  of  wire  fencing,  the  posts  of  wnich  have 
to  be  constantly  repaired.  Besides,  three  bridges  need  to  be  replaced, 
and  it  is  considered  that  the  entire  appropriation  will  be  needed  for 
the  purpose. 

Fourth.  Regarding  the  roadway  from  Sharpsburg  to  Burnside 
Bridge,  it  is  not  considered  that  this  road  is  necessary  to  the  Govern- 
ment, as  it  does  not  follow  any  lines  of  battle.  General  Carmen,  who 
was  on  the  Antietam  Battlefield  Commission;  and  is  now  with  the 
Chickamauga  Battlefield  Commission,  whose  office  is  in  the  War  Depart- 
ment, could  probably  give  any  detailed  information  on  this  subject 
that  the  committee  mignt  desire. 

Fifth.  The  appropriation  for  the  roadway  to  the  Keokuk  National 
Cemetery  seems  to  be  a  necessity.  This  is  the  only  approach  to  the 
cemetery  and  is  a  road  owned  by  the  city,  but  used  so  little  by  them 
that  they  have  not  kept  it  in  repair,  which  makes  it  at  times  practically 
impassable.  The  city  is  willing  to  deed  the  entire  right  of  way  of 
this  roadway  to  the  Government  if  the  Government  will  maintain  the 
road. 

Respectfully,  C.  F.  Humphrey, 

Quartermaster' Gen^iral  U.  S.  Anny. 

GETTYSBURG  NATIONAL   CEMETERY. 

The  Chairman.  Here  is  a  special  document  suggesting  appropria- 
tions for  Gettysburg,  $10,000. 

Major  Bellinger.  Yes;  for  a  new  lodge  there.  The  lodge  that  is 
now  there  was  reported  as  inadecjuate  and  in  bad  repair,  and  Colonel 
Ruhlen  and  I  went  up  there  and  inspected  it,  and  we  came  to  the  con- 
clusion and  reported  that  there  should  be  a  new  lodge  there,  better 
arranged  and  with  better  facilities.  We  made  an  estimate  on  it  and 
had  drawings  and  specifications  drawn  up.  The  present  lodge  is  sim- 
ply a  little  two-storv  brick  building. 

'Mr.  GiLLETT.  What  is  the  matter  with  the  present  lodge? 

Major  Bellinger.  It  is  old  and  out  of  repair. 

Mr.  GiLLETT.  How  old  % 

Major  Bellinger.  About  thirty-odd  years  or  forty  years.  1  sup- 
pose that  lodge  was  built  there  in  the  latter  part  of  the  sixties. 

Hiis  is  the  cemetery.  Time  is  flying.  The  national  cemetery  at 
(rettysburg  was  one  of  the  first  ones  established.  I  think  it  was  estab- 
lished in  November,  1863,  the  year  of  the  battle;  and  President  Lincoln 
was  present  at  the  dedication  ceremonies. 
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Mr.  GiLLETT.  What  i.s  the  condition  now'^     Is  it  a  brick  building  f 

Major  Bellinger.  Yes;  a  small,  brick  building  with  a  kind  of  half 
story  as  the  second  story— a  mansard-roof  eflfect  to  it;  and  it  is  quite 
out  of  repair,  and  the  rooms  are  ver}-  milch  cut  up  by  this  effect 
upstairs,  making  them  hardl}'  headroom.  Then  there  is  no  water  in* 
the  house,  and  no  water-closet  facilities,  or  anything  of  that  kind  in 
the  house,  and  since  it  was  put  there  the  water  supply  of  the  town  has 
been  gotten  just  across  the  road  from  it,  and  gas  has  been  introduced 
there.  The  arrangements  for  visitors  who  come  there  are  very  inade- 
quate. The  water-closets  and  earth  closets  are  entirely  out  of  keeping 
with  the  place. 

Mr.  GiLLETT.  Do  visitors  have  the  right  to  enter  the  lodge?  Is  it 
not  the  superintendent's  home? 

Major  Bellinger.  When  they  speak  of  the  lodge  they  mean  that 
that  is  not  only  his  home,  but  his  official  residence.  He  has  an  office 
there,  and  visitors  come  there  and  make  their  inquiries,  and  are  sup- 
posed to  register.  In  the  summer  time  they  need  water  to  drink,  and 
they  make  all  kinds  of  demands,  such  as  any  sightseers  would  make. 

Mr.  GiLLETT.   Where  is  the  lodge  i 

Major  Bellinger.  At  the  right-hand  side  of  the  entrance  gate,  fac- 
ing the  road  by  which  you  drive  up  from  the  railroad  station.  You 
can  enter  just  at  the  right  of  the  gate,  and  you  can  drive  on  through 
the  cemetery  and  go  on  out  to  the  battlefield.  You  also  might  go  to 
the  battlefield  without  passing  the  lodge. 

Mr.  Gardner.  You  could  not  get  along  without  this  for  another 
year,  if  necessary 'if 

Major  Bellinger.  Well,  I  do  not  think  so,  sir.  They  had  started 
to  repair  the  building,  and  when  Colonel  Ruhlen  and  I  were  there  we 
stopped  the  repairs,  because  the  estimated  repairs  were  about  $4:,0<«> 
or  ^5,000,  and  we  thought  if  thev  were  going  to  do  that  they  had  better 
build  an  entirely  new  lodge  and  do  it  completely.  •  And  we  went  up 
there  and  stopped  pulling  the  place  to  pieces. 

Mr.  GiLLETT.  How  nmch  had  they  expended  on  it  then? 

Major  Bellinger.  They  had  not  started. 

Mr.  Gardner.  Out  of  What  fund  did  they  propose  to  make  these 
repairs? 

Major  Bellinger.  Out  of  the  general  appropriation. 

Mr.  (jARDNER.  They  could  do  tnat^ 

xVlajor  Bellinger.  The  mone}'  was  available  for  the  purpose,  but 
whether  or  not  they  could  do  it  with  the  amount  of  the  general  appro- 
priation on  hand  was  another  thing.  Do  I  understand  by  your  ques- 
tion that  you  ask  if  the  appropriation  was  available  for  such  a  purj>ose, 
or  was  it  if  the  appropriation  was  large  enough  to  admit  it^ 

Mr.  Gardner.  I  mean  was  the  appropriation  large  enough  to  allow  it  t 

Major  Bellinger.  No;  we  stopped  it  on  that  account,  because  we 
considered  that  the  appropriation  was  not  sufficient  to  bear  that;  that 
if  that  amount  of  repairs  was  necessary  on  the  building  there  ought 
to  be  a  special  appropriation  for  it. 

superintendents  of  national  cemeteries. 

Mr.  GiLLETT.  The   next  item  is  for  superintendents  of   national 
cemeteries,  $61,880.     That  is  the  same  regular  amount  as  heretofore^ 
Major  Bellinger.  Yes,  sir. 
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HEADSTONES   FOR  GRAVES  OF  SOLDIERS 

Mr.  GiLLETT.  The  next  is  headstones  for  graves  of  soldiers. 

Major  Bellinger.  That  is  the  same  thing  as  heretofore. 

Mr,  GiLLETT.  1  see  vou  doubled  up  a  few  years  ago.  Wh}^  was 
that? 

Major  Bellinger.  That  is  because  we  were  getting  the  demands 
from  the  Spanish-American  war,  and  the  demand  was  also  increasing  by 
rea^son  of  deaths  of  civil-war  veterans,  and  the  appropriation  had  been 
too  j>mall  before  that.  We  were  getting  behind.  \Ve  have  not  yet 
caught  up.     We  have  some  25,000  or  more  still  short. 

Mr.  GiLLETT.  Of  unmarked  gravest 

Major  Bellinger.  No;  graves  unfurnished  with  headstones.  The 
gi-aves  are  all  marked  with  a  board  when  put  in.  There  are  25,000 
applications  for  headstones  now  waiting.  The  graves  are  marked  now 
with  boards,  you  understand. 

Mr.  GiLLETT.  Where  are  those? 

Major  Bellinger.  Scattered  all  over  the  United  States. 

Mr.  GiLLETf.  The  policy  now  is  to  put  in  headstones  on  every 
unmarked  grave? 

Major  Bellinger.  That  has  always  been  the  policy.  We  simply 
take  the  appropriation  and  make  a  contract  for  so  many  headstones. 
The  demands  for  stones  during  a  3'ear  are  variable.  If  they  are  in 
excess  of  what  the  money  amounts  to  for  that  year,  we  have  to  wait 
until  next  vear  to  fill  those  demands.  In  that  way  you  will  see  that 
the  Spanisn  war  and  the  increase  of  deaths  from  the  vetemns  of  the 
civil  war  caused  us  to  hold  them  up. 

Mr.  GiLLETT.  How  much  do  you  pay  for  the  headstones? 

Major  Bellinger.  About  $2.50  apiece. 

Mr.  GiLLETT.  Then  $50,000  woula  pretty  nearly  even  you  up  with 
your  applications? 

Major  Bellinger.  Yes,  sir;  and  of  course  next  year  it  will  depend 
largely  on  what  the  demand  is.  It  was  reduced  before,  Mr.  Gillett. 
If  you  will  run  back  on  that  appropriation  you  will  find  that  the 
Department  has  tried  to  follow,  as  far  as  possible,  the  variations, 
although  w^e  stuck  to  a  certain  amount  for  a  given  number  of  years 
until  it  was  evident  that  they  were  running  behind  so  that  they  could 
not  catch  up;  and  then  we  have  kept  up  that  appropriation  until  the 
demands  showed  a  diminution,  and  then  reduced  it. 

Mr.  GiLLETT.  I  do  not  understand  that.  When  you  once  get  up, 
there  would  be  25,000  more  to  come  in. 

Major  Bellinger.  But  we  have  not  caught  up  3^et. 

Mr.  GiLLETT.  But  you  say  if  we  giv^e  you  §50,000  that  w411  enable 
you  to  catch  up. 

Major  Bellinger.  That  is  not  for  this  present  year;  that  is  for  the 
year  1905. 

Mr.  GiLLETT.  It  does  not  seem  possible  that  there  should  be  u  gain 
of  25,000  a  year. 

Major  Belunger.  No,  I  do  not  think  it  will  be. 

Mr.  Gillett.  I  should  not  think  it  could  be  more  than  two  or  three 
thousand.     Where  do  they  come  from? 

Major  Bellinger.  From  all  over  the  country.  We  do  not  furnish 
headstones  alone  for  soldiers  now  dying  in  the  Army,  but  every  man 
who  has  ever  been  a  soldier  or  a  sailor  in  the  Army  or  Navy  of  the 
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United  States  has  the  right,  by  act  of  Congress,  to  hare  his  grave 
marked  by  a  headstone  by  his  friends  or  relatives  calling  upon  the 
Department  to  furnish  it. 

Mr.  GiLLETT.  Whether  he  is  buried  i  n  a  national  cemetery  or  not  ? 

Major  Bellinger.  Yes,  sir. 

Mr.  Gardner.  But  very  few  do? 

Major  Bellinger.  On  the  contrarj^,  eveiyone  does. 

Mr.  Gardner.  There  are  very  few  in  our  town. 

Major  Bellinger.  You  will  find  that  they  are  demanding  them 
everywhere.  And  if  the  widow  does  not  demand  it  the  Grand  Army 
lodge  or  post  where  that  man  is  buried — in  that  section — will  demand 
it.  ^Xe  get  demands  by  the  dozen  at  a  time  from  the  Grand  Army 
lodges. 

REPAIRING   ROADWAYS  TO   NATIONAL  CEBIETERIES. 

Mr.  GiLLETT.  The  next  item  is  "Repairing  roadwaj^s  to  national 
cemeteries,  $15,000."    Do  you  need  all  that? 

Major  Bellinger.  Yes,  sir;  and  more,  because  you  are  increasmg 
the  mileage  on  us  by  making  special  appropriations  for  roadways  to 
cemeteries.  I  have  noticed  in  a  number  of  cases  that  these  appropria- 
tions for  roadways  go  into  built-up  streets  in  the  towns.  I  spoke  to 
the  quartermaster-general  about  it.  You  will  find  that  the  special 
appropriation  will  ^o  in  in  the  form  of  an  appropriation  for  a  road- 
way to  a  certain  national  cemetery,  and  they  will  extend  that  road  to 
pretty  nearly  the  court-house  or  the  central  part  of  the  town.  But 
they  will  get  that  built,  and  you  would  think  it  would  be  the  end  of  it: 
but  we  now  have  a  call  from  Salisbury,  N.  C,  to  repair  a  portion  of 
the  roadway,  and  I  have  looked  it  up  and  find  it  is  in  the  city  limits. 
Thev  claim  that  inasmuch  as  the  Government  built  that  roadway  it 
oug&t  to  keep  it  in  repair. 

Mr.  GiLLETT.  What  do  you  say  as  to  a  limitation  like  this:  '"/Vv^- 
vided.  That  no  part  of  the  money' hereby  appropriated  shall  be  used  iu 
the  incorporated  limits  of  a  town?" 

Major  Bellinger.  I  should  think  that  would  be  a  very  proper  pro- 
vision. 

Mr.  GiLLETT.  Why  did  you  build  them  originally  ? 

Major  Bellinger.  Because  some  member  of  Congress  or  Senator 
introduced  a  bill  to  have  a  roadway  built,  and  it  became  a  law. 

Mr.  GiLLETT.  Do  they  define  the  limits? 

Major  Bellinger.  Yes,  sir,  of  course;  otherwise  you  would  not 
find  us  building  in  a  town.  When  I  was  given  charge  of  that  branch 
of  work  a  question  came  up,  and  it  caught  my  eye  at  once  and  I  said: 
"  Here  we  are  in  the  corporate  limits  of  a  town,  specifj-ing  that  you 
begin  at  such  a  place." 

Mr.  Gardner.  Ought  the  Government  to  build  or  repair  any  road 
on  any  ground  that  does  not  belong  to  the  United  States  i 

Major  Bellinger.  I  would  not  criticise  the  action  of  Congre.ss. 

Mr.  Gardner.  1  should  say  that  no  Government  money  should  be 
used  to  repair  roads. 

Mr.  GiLLETT.  This  section.  Major,  as  I  understand  it,  applies  not 
only  to  roads  in  the  cemeteries,  but  to  approaches  to  them  also. 

Major  Bellinger.  That  is  it  exactly;  yes,  sir. 
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BURIAL  OF  INDIGENT  SOLDIERS. 

Mr.  GiLLETT.  The  next  item  is  "  Burial  of  indigent  soldiers,  $3,000." 

Major  Bellinger.  Those  are  confined  to  deaths  in  the  District  of 
Columbia,  and  were  provided  for  by  a  special  appropriation,  passed 
some  years  ago,  and  put  in  each  year  since. 

Mr.  GiLLETT.  Do  they  practically  use  the  whole  appropriation  each 
year? 

Major  Bellinger.  About. 

Mr.  GiLLETT.  There  is  an  application  before  us  from  a  Grand  Army 

B>st  to  enlarge  the  scope  of  it  somewhat  by  saying,  '*D\nng  in  the 
istrict  of  Columbia  and  the  immediate  neighborhood."     What  do  you 
say  about  that? 

Major  Bellinger.  I  should  say  it  would  be  necessary  to  define  what 
the  immediate  neighborhood  would  be. 

Mr.  Pierce.  That  would  be  like  the  case  of  ''at  or  near  it." 

PRESIDIO   NATIONAL  CEMETERY* 

Mr.  GiLLETT.  The  next  item  is  for  the  road  to  the  national  ceme- 
tery, Presidio  of  San  Francisco,  Cal.,  $5,000.  You  seem  to  get  that 
every  year.     I  should  think  that  ought  to  be  finished. 

Major  Bellinger.  I  asked  the  question  once  as  to  why  they  did  not 
apply  for  a  sufficient  appropriation  to  put  in  the  whole  wall  at  once  on 
the  boundar}^  line  of  that  reservation,  and  it  was  explained  to  me  that 
it  was  impossible  for  them  to  expend  more  than  $5,000  a  year  and  do 
it  economically.  They  said  that  the  ground  was  such,  with  the  grading 
and  the  difficulty  of  getting  stone,  and  one  thing  and  another,  that  it 
made  it  advisable  to  build  only  that  amount  each  year.  1  told  the 
principal  clerk  who  had  charge  of  the  records,  and  all  that,  that  I  dis- 
agreea  with  him,  and  1  thought  if  they  appropriated  a  given  amount 
of  money  and  called  for  a  contract  they  would  find  a  contractor  who 
would  build  it  all  in  one  year. 

Mr.  GiLLETT.  How  near  finished  is  it? 

Major  Bellinger.  That  I  do  not  know;  but  I  will  send. you  a  mem- 
orandum on  that.     (See  p.  307.) 

Mr.  GiLLETT.  Very  well. 

ANTIETAM  BATTLEFIELD. 

The  next  item  is  for  Antietam  battlefield,  repair  and  preservation 
of  monuments,  tablets,  etc.,  $3,000. 

Major  Bellinger.  That  is  the  same,  sir,  as  last  year. 

Mr.  GiLLETT.  Why  is  that  not  included  under  the  first  general  pro- 
vision ? 

Major  Bellinger.  That  is  the  battlefield  and  not  the  cemeteiy. 

Mr.  GiLLETT.  Oh,  yes;  the  first  were  exclusively  cemeteries? 

Major  Bellinger.  Yes,  sir. 

Mr.  GiLLETT.  What  do  you  use  this  $3,000  forV 

Major  Bellinger.  To  keep  the  roads  in  repair  and  just  as  is  speci- 
fied there — monuments,  tablets,  observation  tower,  roads,  fences,  etc. 

Mr.  GiLLETT.  I  mean  what  part  of  these  items  really  uses  up  the 
money  ? 

Major  Bellinger.  It  is  distributed  among  thehi  all.      It  is  all 
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expended  as  it  is  needed  by  the  Board.  There  was  a  board,  you  know, 
on  the  Antietam  battlefield.  The  other  day  a  recommendation  came 
in  for  changing  certain  data  on  ceilain  tablets,  amounting  to  something 
like  $300,  and  the  paper  was  referred  to  Gen.  George  W.  Davi^,  who 
had  been  president,  to  lind  out  why  this  thing  had  not  been  put  on 
correctly  in  the  beginning.  He  referred  it  to  General  Carman,  I 
think,  and  he  stated  that  General  Carman  had  been  making  a  life  study 
of  the  battlefield,  and  had  been  writing  to  everj^body  when  he  got 
data  or  when  making  changes.  When  he  would  find  that  a  certain 
army,  or  corps,  or  division  debouched  from  a  certain  direction,  and 
he  found  out  afterwards  that  that  was  not  the  correct  language  or  not 
in  harmony  with  the  movements  of  other  troops,  he  would  want  this 
corrected.     This  is  one  of  the  items. 

Mr.  GiLLETT.  1  see  you  got  $1,500  for  that  for  several  years,  and 
then  doubled  up.  Could  you  not  get  on  with  a  couple  of  thousand 
dollars?  Before  last  year  you  had  from  $1,000  to  $1,500  for  several 
years  back. 

Major  Bellinger.  1  will  have  to  inquire  about  that.    (See  p.  307.) 

Mr.  GiLLETT.  Verv  well. 

The  next  paragraph  is  for  pay  of  superintendent  of  Antietam  battle- 
field, etc.,  $1,500.     That  is  tlie  regular  amount,  1  suppose? 

Major  Bellinger.  Yes,  sir. 

BRINGING    HOME  THE    REMAINS   OF  OFFICERS  AND    SOLDIERS  WHO    DIE 

ABROAD. 

Mr.  GiLLETX.  The  next  item  is  for  bringing  home  the  remains  of 
officers  and  soldiers  who  die  abroad,  $40,000. 

Major  Bellinger.  There  is  a  change  that  1  would  suggest  there, 
sir,  with  the  approval  of  the  Quartermaster-General.  I  ma^e  this  rec- 
ommendation to  him:  I  would  like  to  have  that  changed  so  as  to  read: 
*'To  enable  the  Secretary  of  War,  in  his  discretion,  to  cause  to  be 
transported  to  their  homes  the  remains  of  officers  and  soldiers  who  die 
while  on  the  active  list  of  the  Army" — not  varjnng  the  amount  of  the 
appropriation  at  all.  The  reason  for  that  is  this:  In  the  last  few 
months  and  sin<*e  we  have  been  transporting  the  remains  from  Alaska 
and  the  Philippines,  on  the  different  items,  people  have  requested  to 
have  the  remains  of  soldiers  dying  in  the  Lnitea  States  sent  home  for 
burial.  We  told  them  we  could  not  do  it.  Then  they  would  telegraph 
to  Senators  and  Congressmen  to  see  to  it,  and  they  would  come  down 
and  we  would  have  to  explain  that  we  had  no  appropriation,  and  they 
would  say,  ''•Why  should  a  man  be  brought  back  from  tne  Philip- 

Eines — and  you  give  it  to  the  Philippines— and  not  a  man  who  dies  in 
alifornia  or  on  the  eastern  coast?  ^  And  a  Congressman  from  a  bor- 
der Northern  State  came  down  there  the  other  day  with  a  case  of  that 
kind  and  want(»d  to  know  if  it  would  be  agreeable  to  the  Department 
if  he  should  introduce  a  bill  to  allow  the  Department  to  do  as  Isug- 
gested  to  the  Quartennaster-General — simply  to  change  the  reading  of 
the  provision  so  that  when  the  demand  is  made  we  can  fulfill  it. 

Mr.  GiLLETT.  What  do  you  think  the  expense  would  be? 

Major  Bellinger.  It  would  probably  amount  to  a  dozen  cases  a 
year.  >,^^ 

Mr.  GiLLETT.  It  would  mean,  would  it  not,  if  it  was  dont^^the 
Government  expense,  that  everybody  would  want  it?  ^-^ 
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Major  Bellinger.  No;  even  in  the  case  of  transportation  from 
abroad  we  have  letters  asking  for  burials  in  the  national  cemetery, 
because  the  graves  are  kept  up  there,  and  the  men  are  buried  with 
their  comrades;  and  very  often  when  people  request  originally  that  a. 
body  be  sent  home  from  the  Philippines,  for  example,  they  would 
afterwards  say,  ''  Well,  bury  him  in  San  Francisco  or  at  Arlington," 
when  the  matter  is  explained  to  them,  and  not  bring  the  body  home, 
but  bury  it  in  a  national  cemetery  ther'e.  I  think  they  would  prefer 
the  latter  method.  There  are  only  exceptional  cases  where  they  would 
stick  to  the  idea  of  transportation  home. 

Mr.  GiLLETT.  Do  3'^ou  use  up  this  appropiiation  of  §!40,000?  Did 
you  last  year^ 

Major  Bellinger.  Very  nearl3\  We  can  not  tell  what  it  will  be 
this  3"ear. 

Mr.  Benton.  What  does  it  cost  to  transport  a  body  from  Manila, 
say,  to  the  central  part  of  the  United  States? 

Major  Bellinger.  After  you  get  it  to  Manila  I  should  say  the  aver- 
age expense  would  be  about  $150.  But  the  proportion  dying  in  the 
vicinity  of  Manila  is  rather  small.  W^e  very  frequently  have  to  send 
out  expeditions  to  the  different  islands  to  bring  in  the  bodies.  There 
was  a  sailor's  remains  brought  from  one  of  the  islands  the  other  day, 
and  it  cost  $250  to  get  the  body  to  the  United  States;  but  that  was 
because  it  was  buried  in  some  outlying  place,  where  they  had  to  send 
a  special  party  and  charter  a  small  boat,  or  something  of  that  kind.  I 
think  an  average  of  $150  would  cover  general  cases. 

Mr.  Gardner.  The  number  of  troops  abroad  is  constantly  dimin- 
ishing. Why  keep  up  this  appropriation  at  $40,000?  You  are  not 
likely  to  have  so  many  deaths? 

Major  Bellinger.  We  are  not  burying  those  here  who  die  abroad 
now.  It  is  those  who  died  two  or  three  ^^ears  ago.  You  can  not  dig 
up  a  body  and  transport  it  from  there  inside  of  two  years.  The  health 
people  do  not  allow  3'ou  to  dig  them  up  in  less  than  two  years.  In 
cases  of  cholera  and  bubonic  plague  we  can  not  get  them  to  the  sea- 
board of  the  United  States.  There  is  no  danger  in  it,  however,  and 
we  always  bring  them  to  San  Francisco  or  the  Eastern  coast  and  bury 
them. 

Mr.  GiLLETT.  Have  we  a  national  cemetery  in  the  Philippines? 

Major  Bellinger.  Not  a  national  cemetery;  but  at  Manila  there  are 
post  cemeteries.  If  a  man  dies  in  the  Philippines,  he  is  buried  and 
the  grave  is  marked,  and  a  report  is  made  so  that  the  burial  party  can 
locate  the  remains;  and  after  the  time  limit  is  passed  they  can  bring 
them  to  this  country.  Every  ship  that  comes  to  this  country  nowa- 
days brings  home  a  certain  number  of  bodies. 

BRINGING    HOME  THE  REMAINS  OF  CIVIL  EMPLOYEES  OF  THE  ARMY,  ETC. 

Mr.  GiLLETT.  The  next  item  is,  '^Bringing  homo  the  remains  of 
civil  employees  of  the  Army  who  die  abroad  and  soldiers  who  die  on 
transports,  S5,0()0." 

Major  Bellinger.  There  have  been  a  number  of  imses  where  civil 
eniplovees,  teamsters,  and  wagon  masters,  and  bakers,  and  jjeople  of 
that  kind,  go  over  there  and  die,  and  their  families  want  their  bodies 
brought  home;  and  the  Department  considered  it  was  right  and  proper. 

Mr.  GiLLETT.  Do  you  need  as  much  as  that  this  year? 
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Major  Bellinger.  1  think  we  do. 

There  ib  another  thing.  A  soldier  will  go  out  there  and  get  his  dis- 
charge and  then  become  a  civilian  employee.  He  is  no  longer  in  the 
military  service,  and  therefore  that  otner  appropriation  of  5c40,(KK)  is 
not  available  to  transport  him. 

Mr.  GiLLETT.  How  can  he  be  a  civil  employee? 

Major  Bellinger.  He  may  become  a  teamster  or  clerk  or  wagon 
master,  or  something  of  that  kfnd.  He  is  entitled  to  burial  in  the  cem- 
etery by  virtue  of  his  previous  service  in  the  Army,  but  you  have  no 
appropriation  to  bring  nim  back  to  the  country,  because  he  is  no  longer 
in  the  service,  but  is  a  civilian  emplo\'ee.  That  item  was  prepared  for 
that  reason. 

ROAD  TO  ANTIETAM  NATIONAL  CEMETERY. 

Mr.  GiLLETT.  The  next  item  is,  "  For  the  road  to  Antietam  National 
Cemetery,  Maryland,  etc.,  $8,000." 

Mr.  Gardner.  There  is  a  case  m  point  on  that  matter  of  roads  into 
towns. 

Mr.  GiLLETT.  Yes;  in  the  town  of  Sharpsburg.  The  language  here 
reads: 

For  the  construction  of  a  road  on  or  near  the  present  highway  from  the  intersec- 
tion of  Mill  street  and  the  Antietam  National  Cemetery  roadwav,  in  the  town  of 
Sharpsburg,  Maryland,  to  the  Burnside  Bridge,  eight  thousand  dollars. 

What  do  you  say  about  that?  Perhaps  we  had  better  pass  that  by. 
(See  letter,  p.  307.)  And  the  same  with  the  road  to  the  National  Ceme- 
tery at  Balls  Bluff,  Va. 

CONFEDERATE   CEMETERY,  CAMP  CHASE,  OHIO. 

The  next  item  is,  ''Confederate  Cemetery,  at  Camp  Chase,  Ohio?'*'* 
How  about  that? 

Major  Bellinger.  That  is  due  to  the  fact  that  the  other  appropria- 
tion was,  not  sufficient.  There  was  an  appropriation  passed  for  it — 
J2,000 — but  the  stone  wall  provided  for  there  could  not  be  built  for 
the  money,  so  we  ask  for  another  appropriation. 

Mr.  GiLLETT.  This  means  $3,600  in  all,  does  it,  or  is  that  in  addition 
to  the  §2,000^ 

Major  Bellinger.  No;  the  $2,000  has  lapsed. 

Mr.  Gardner.  None  of  that  was  used? 

Major  Bellinger.  No,  sir;  we  got  it  all  back. 

MARKING   CIVILIAN    GRAVES   IN   POST  CEMETERIES. 

Mr.  GiLLETT.  The  next  is,  ''Marking  civilian  graves  in  post  ceme- 
teries, *5,000.'' 

Major  13ELLINGER.  That  is  a  matter  of  economj\ 

Mr.  Benton.  Is  not  that  last  item  legislation? 

Major  Bellinger.  We  are  requirea  to  mark  them.  Here  is  what 
it  means:  Take  the  case  of  civilians  who  have  died  at  a  Western  past 
on  the  frontier,  and  civilians  dyiiig  in  the  islands  and  brought  home, 
and  people  not  claiming  them.  Thev  are  put  in  a  special  aivision  of 
the  cemetery  for  that  purpose.  AVe  are  required  to  mark  tihose 
graves,  and  we  have  marked  them  heretofore  by  simply  a  boarcy,  and 
putting  a  number  on  it.     But  these  boards  rot  and  fall  dow  n,  and 
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every  two  or  three  years  we  have  to  go  to  the  expense  of  renewing 
them.  It  costs  $2.50  to  put  up  a  stone  there  that  would  last  forever; 
and  that  is  the  end  of  it. 

Mr.  GiLLETT.  You  do  not  mean  that  you  want  $5,000  for  a  single 
year? 

Major  Bellinger.  Not  a  single  one  of  them  in  any  cemetery  is  now 
marked  bv  anything  more  than  a  board.  At  Fort  Myer,  Va.,  you 
will  find  the  graves  of  these  civilians  brought  back  from  Cuba  marked 
by  nothing  but  a  board.     These  men  die  out  there  in  the  service. 

Mr.  GiLLBTT.  I  do  not  know  how  you  can  bury  civilians  there. 

Major  Bellinger.  We  can  not  bury  civilians.  I  say  the  Foit 
Myer  plat.  Take  a  national  cemetery  that  is  near  a  post,  and  instead 
of  maintaining  two  separate  cemeteries — ^a  post  cemetery  and  a  national 
cemetery — they  lay  aside  a  plat  of  ground  that  they  call  a  post  plat. 
It  is  not  technically  a  national  cemeterj',  but  a  post  cemetery;  but 
being  right  next  to  the  national  cemetery,  we  speak  of  it  as  the  post 
plat  of  such  a  national  cemetery. 

Mr.  Gardner.  I  would  like  to  ask  the  Major  why  not  buy  head- 
stones for  civilians  who  die  in  other  places? 

Major  Bellinger.  How  do  you  mean  ? 

Mr.  Gardner.  1  mean  why  not  buy  them  also  for  graves  in  other 
cemeteries? 

Major  Bellinger.  For  this  reason:  In  the  post  cemetery  3^ou  are 
supposed  to  keep  records  of  burials,  and  the  Government  is  responsi- 
ble for  it.  We  can  absolutely  tell  who  is  buried  there.  We  are 
required  to  mark  those  graves.  It  is  simply  a  matter  of  economy. 
You  have  got  to  keep  the  graves  marked. 

This  Government  is  not  interested  in  the  other  cemeteries.  It  is  the 
people  themselves  who  are  interested  in  those.  Here  is  a  man  put  in 
there.  Why  is  he  put  in  there?  Because  he  has  not  a  family,  or  his 
family  is  not  known.  But  he  was  in  the  service  of  the  United  States 
at  the  time  he  died,  and  you  are  not  going  to  put  him  in  the  potter's 
field,  but  in  this  Government  cemetery.  There  he  is.  You  have  got 
to  put  a  mark  there  for  him.  AVe  put  up  boards,  and  the  idea  of  this, 
on  the  basis  of  economy,  is,  instead  of  putting  up  a  board  every  two 
or  three  years  to  put  up  a  little  stone  that  cost  !|1,  or  $1.50,  or  ^2,  or 
whatever  you  please;  but  when  once  put  up,  that  stone  is  there,  and  that 
is  the  end  of  that  expenditure.  If  you  do  not  do  that,  as  long  as  that 
cemetery  is  kept  up,  those  boards  must  be  maintained  and  renewed. 

Mr.  (tillett.  If  he  was  not  buried  there  would  he  have  to  be  buried 
in  a  potter's  field  ? 

Major  Bellinger.  I  suppose  it  is  simply  a  matter  of  sentiment.  If 
a  man  was  working  on  your  place  anywhere,  and  would  happen  to  die, 
and  you  could  not  locate  his  family,  you  would  not  send  him  out  to 
the  potter's  field.  Theoretically,  it  might  not  make  any  particular 
difference. 

Mr.  Gardner.  It  would  not  be  necessary  to  build  a  monument  to 
him  to  give  him  a  respectable  burial. 

Major  Bellinger.  He  does  not  need  a  monument.  Have  you  ever 
seen  these  headstones? 

Mr.  Gardner.  In  Arlington,  Chattanooga,  and  other  national  cem- 
eteries I  have  seen  them. 

Major  Bellinger.  Of  course,  that  is  just  for  you  gentlemen  to  decide. 
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BIG   HOLE   BATTLE   GROUND,  MONTANA. 

Mr.  GiLLETT.  On  page  257  is  an  item  reading,  '*  Fen(*e  about  monu- 
ment, Big  Hole  Battle  Ground,  Montana,  *1,2(K)." 

Major  Bellinger.  I  think  that  note  fuUv  explains  that.  It  is  sim- 
ply a  question  of  whether  you  would  consider  that  the  place  should  be 
marked  or  not. 

road  to   national  CEMETERY,  KEOKUK,  IOWA. 

Mr.  GiLLETT.  The  next  is  a  road  to  national  cemetery,  Keokuk, 
Iowa. 

Mr.  Gardner.  That  is  off  from  Government  grounds  there.  That 
is  a  public  highway?     (See  letter,  p.  807.) 

Major  Bellinger.  I  should  say  so,  sir. 

Mr.  Benton.  Is  there  a  national  cemetery  at  Keokuk? 

Major  Bellinger.  Yes,  sir.  You  understand,  where  we  make  a 
suggestion  as  to  the  expense  of  bringing  back  bodies,  it  is  done  to 
relieve  you  gentlemen  from  being  called  upon  to  do  something  that 
the  law  does  not  now  permit. 


March  9,  1904. 
MILITARY  POSTS. 

STATEMENT   OF   COL.  OEOBOE   BUHLEN,  ASSISTANT   QXTARTSB- 
MASTEB-OENEBAL,  XT.  S.  ABMY. 

Mr.  GiLLETT.  We  will  now  take  up  the  subject  of  military  posts. 
Here  is  this  estimate  of  $1,500,000.  If  there  are  any  general  remarks 
first,  that  you  would  like  to  make  about  it,  we  will  be  glad  to  hear 
you  before  you  go  into  detail.  You  sent  us,  you  know,  a  detailed 
estimate  as  to  apportionment  of  the  current  appropriation  and  pro- 
posed allotment  of  the  pending  estimate,  as  follows: 

War  Department, 
Office  of  the  Quartermastt:r-General, 

Waff/ungtofi,  February  23,  190^. 
Hon.  J.  A.  Hemenway, 

Clmirman  Committee  on  Appropnatumn^ 

Ilou^e  of  RcpreinentatlvtH,  Washlngtoii^  D.  C, 

Sir:  In  accordance  with  the  request  contained  in  your  telegi-am  of 
the  20th  instant,  I  have  the  honor  to  furnish  you,  herewith  inclosed, 
tabular  statements  containing  the  following  information,  namely: 

1.  Disposition  made  and  to  be  made  of  the  appropriation  of  $1,500,0<><^ 
for  militar}'  posts  for  the  current  fiscal  year. 

2.  Statement  showing  purposes  for  which  amount  of  estimate  sub- 
mitted to  Congress  for  military  posts  for  the  fiscal  year  ending  June 
30,  1905,  is  to  be  used. 

Very  respectfully,  C.  F.  Humphrey, 

Quartcrmaiiter'  General,  L\  S.  Annt/. 
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Tabulated  sicUemenl  shouing  diajwsUhn  made  and  to  be  made  of  the  appropriation  of 
flySOOfOOOfor  military  posts  for  the  current  fiscal  year. 


Purpose  for  which  allotted. 


Place. 


Amount. 


For  buUding$  untier  contract. 

1  double  Htone  barrack  for  2  companies 

2  double  brick  barracki^  for  4  companies 

2  double  brick  barracks  for  4  companies 

2  single  barracks,  Ciich  for  1  company 

2  double  brick  barracks  for  4  companies 

1  double  frame  barrack  for  2  companies 

2  double  brick  barracks  for  4  companies 

2  double  frame  barracks  for  4  companies 

2  double  brick  barracks  for  4  companies 

1  single  frame  barrack  for  1  company 

1  single  brick  barrack  for  1  company 

1  administration,  office,  and  school  building, 
brick. 

2  double  brick  barracks  for  4  companies 

1  fireproof  brick  quartermaster's  storehouse 

1  fireproof  brick  subsistence  storehouse 

1  frame  barrack  for  1  company 

Adveriising  and  printing  specifications  in  con- 

ntK'tion  with  foregoing  buildings. 

Extras  on  a  number  of  buildings  in  foregoing  i 

Ifct. 

Total  allotted  for  buildings  under  con- 

tract  to  Feb.  20,  1904. 

For  purchase  of  land. 

Purchase  of  land  to  enlarge  reservation |  Fort  Sam  Houston,  Tex , 

Do Fort  Fremont,  S.  C 

Additional  land  to  secure  water  supply  . . , Fort  Casey,  Wash 

Purchase  of  land |  Fort  Douglas,  Utah 

Purchase  of  land  to  enlarge  reservation i  Omaha,  Quartermaster's  Department 


Fort  Riley,  Kans 

Fort  McPherson,  Ga 

Fort  E:than  Allen,  Vt 

Fort  McKinley,  Me 

Des  Moines,  Iowa 

Vancouver  Barracks,  Wash . 

Fort  D.  A.  Russell,  Wyo 

Chickamauga  Park,  Ga 

Fort  Snelling,  Minn 

Fort  Rosecrans,  Cal 

Fort  Michic,  N.  Y 

FortTotten,  N.  Y 


Fort  Ontario,  N.  Y , 

Fort  I^avenworth,  Kans. 

do , 

Fort  Flagler,  Wash 


Total  for  purchase  of  land. 


Far  bttikling9  yet  to  be  erected,  as  apprmed  by  the 
Secretary  of  War.     Eftimated  cost. 

Construction  of  c:uardhouse 

2  double   barracKS,  brick,  for  4  companies  of 
cavalry. 

1  sinele  set  field  officers'  quarters 

1  artillery-school  building ,  Fort  Monroe,  Va . 


Fort  Rilev,  Kans... 
Fort  Sheridan,  III . 


.do 


Total  estimated  cost  of  buildings  yet  to  be  I 
erected  during  present  fiscal  year,  cost  i 
of  which  is  chargeable  to  appropriation  | 
"Military  posts." 


952.791.00 
93,844.00 
99,077,40 
67,649.62 
94,652.80 
40,938.00 
97,637.80 
85,156.00 
86,000.00 
25,747.00 
35.500.00 
28,800.00 

83, '264. 52 
32.075.00 
32,356.00 
27,534.00 
599.13 

30,225.00 


1,013,847.27 


54,000.00 
5,260.00 
1,320.00 
1,000.00 
3,000.00 


64,570.00 


62,000.00 
102,000.00 

8,500.00 
260,000.00 


422,600.00 


RECAPITULATION. 

Buildings  under  contract $1,013,847.27 

Land  purchased (>4,570.00 

Buildings  yet  to  be  erected  (estimated) 422,500.00 

Total 1,500,917.27 


Quartermaster-General's  Office, 

February  23,  190^. 
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StcUemeni  sJiovnng  purposes  for  which  amofint  of  estimate  submitted  to 
posUfor  the  fiscal  year  ending  June  SOy  1906  j  is  to  ben 


for  miUtanf 


FOR  CONSTRUCTION  OF  NEW  BUILDINGS. 


Purpose. 


Place. 


Estimated 
cost. 


1  single  iMirrack,  frame,  for  1  company  . . . 

1  single  barrack,  brick,  for  1  company 

2  double  barracks,  brick,  for  4  companies . 
Do. 


1  single  barrack,  frame,  for  1  company  . . . 

1  office  and  library,  fireproof,  brick 

1  single  barrack,  brick,  for  1  company 

1  double  barrack,  brick,  for  2  companies . . 

2  single  barracks,  frame,  for  2  companies  . 

1  fireproof  storehouse,  stone 

1  double  barrack,  brick,  for  2  companies . . 

1  double  barrack,  brick 

1  double  barrack,  frame,  for  2  companies  . 

4  single  barracks,  for  3  companies 

1  single  barrack,  for  1  company 


Total  for  new  buildings. . 


Fort  Barrancas.  Fla 

BeniciaBarTHckSfCal 

Fon  Constitution,  N.  H 

Fort  D.  A.  Russell,  Wyo 

Des  Moinej),  Iowa 

Jackflon  Barracks,  La 

Fort  Leavenworth,  Kans . . . 

Fort  Levett,  Me 

Fort  Meade,  N.  Dak. 

Fort  Mott,N.  J 

Fort  Riley,  Kan* 

Fort  Sam  Houston,  Tex 

Fort  Slocum,  N.  Y 

Vancouver  Barracks,  Wash . 

Fort  Wadsworth.  N.  Y 

Whipple  Barracks,  Ariz 


$29,500 
27,  »D 
S6,0Q& 
102.000 
100.000 
S5.000 
SO,  000 
35,000 
52,000 
64.000 
37,500 
6S,000 

d2,aoo 

42,500 
92,500 
41,000 


859,000 


FOR  PURCHASE  OF  LAND. 


Place. 


At  Fort  Moultrie  (SuUivans  Island)  S.  C. . . 
At  Fort  Andrews  (Peddocks  Island)  Mass  . 

At  Fort  Monroe,  Va 

At  Fort  Wads  worth,  N.  Y 

At  Fort  Fremont,  8.  C 

At  Fort  Screven.  Ga  

At  Honolulu,  Hawaii 

At  Fort  H.  G.  Wright.  N.  Y 

At  Fort  Niagara,  N.  Y 


Total  for  land . 


Estimated 
cost. 


fUO.OOO 
05,000 
17.000 
100.000 
13,000 

as.  500 

30,000 
55,  OW 
225,000 


641.500 


For  construction  of  new  buildings 9859.000 

For  purchase  of  land 641,500 


Total 1,500,500 

Quartermaster-Cteneral's  Office. 

Febriiart/  23,  1904,. 

Colonel  RuHLEN.  It  is  intended  to  cover  that  part  of  construction 
work  for  buildings  which  cost  over  $20,000,  because  the  regular  appro- 
priations for  barracks  and  Quarters  is  not  applicable  to  that,  ana  also 
for  the  purchase  of  land.  We  have  heretofore  always  drawn  upon  this^ 
fund  for  purchase  of  lands  for  enlarging  reservations  and  making  new 
reservations. 

Mr.  GiLLETT.  In  other  words,  the  building  sites  are  entirely  for  sea- 
coast  defenses? 

Colonel  RuiiLEN.  The  sites?     Yes,  sir;  the  land. 

Mr.  GiLLETT.  They  could  not  be  for  anything  else.  Have  you  any 
special  suggestions^  Or,  first,*  suppose  you  tell  us  in  general  your 
pu Impose  as  to  this  list. 


FORT  MOULTRIE,  S.  C. 

Colonel  RuHLEN.  The  first  on  the  list  1  hav  c  is  Fort  Moultrie.  Sul- 
livans  Island,  South  Carolina.  It  cuts  into  the  present  reservation  to 
such  an  extent  that  it  almost  separates  the  two  parts  of  the  post.     There 


SUNDRY    CIVIL   BILL.  319 

are  a  number  of  small  improvements  on  it.  It  is  aJittle  village  or  town, 
and  so  near  to  disagreeable  and  disreputable  houses  that  it  is  very  nec- 
essary, as  a  matter  of  discipline,  in  the  first  place,  to  get  rid  of  them, 
and  in  addition  we  also  need  grounds  for  building  purposes. 

Mr.  GiLLETT.  Is  the  land  valuable  there?  It  seems  to  me  $10,000 
is  a  prodigious  price. 

Colonel  RuHLEN.  It  is  the  lowest  valuation  we  have  been  able  to 
obtain  for  it. 

Mr.  GiLLETT.  How  much  of  a  force  do  you  keep  there? 

Colonel  RuHLEN.  We  have  now  three  companies  of  coast  artillery. 
It  is  a  very  inipoi*tant  post,  and  it  will  have  to  be  enlarged,  because 
the  works  are  quite  expensive,  and  the  force  is  not  at  present  suflScient 
for  the  garrison  that  will  ultimately  be  kept  there. 

Mr.  GiLLETT.  What  other  defenses  have  3'ou  at  Charleston  ? 

Colonel  RuHLEN.  A  small  post  called  Fort  Sumter.  That  is  the  old 
Fort  Sumter.  That  is  detached  from  this.  It  is  at  present  taken  care 
of  by  a  single  company. 

Mr.  GiLLETT.  Is  this  new  land  needed  for  the  guns  or  anything  of 
that  sort,  or  for  simply  the  garrison  ? 

Colonel  RuHLEN.  Almost  entirely  for  the  quartermaster's  purposes. 
To  my  knowledge,  no  more  batteries  are  intended  to  be  built  on  that 
particular  land.     It  may  possibly  be  so,  but  I  do  not  know  that. 

FORT  ANDREWS,  MASS. 

Mr.  GiLLETT.  The  next  is  for  Fort  Andrews,  Peddocks  Island, 
Massachusetts.     Where  is  that? 

Colonel  RuHLEN.  That  is  in  Boston  Harbor.  We  want  to  build  a 
post  there  for  two  companies.  The  contracts  have  been  made  and 
negotiated,  but  not  let.  It  was  expected  that  we  could  take  it  out  of 
this  year's  appropriation,  but  it  will  not  be  sujfficient.  The  title  deeds 
are  not  yet  clear;  that  is,  the  Department  of  Justice  has  not  passed 
upon  them.  But  the  purchase  is  practically  consummated,  and  we 
desire  to  begin  to  build  a  post  there  next  fall. 

Mr.  GiLLETT.  What  is  that  for? 

Colonel  RuHLEN.  There  is  a  battery  there.  The  engineers  pur- 
chased a  tract  of  land  for  defensive  works,  but  did  not  consider  the 
quartermaster's  requirements  for  building.  We  have  a  tract  in  con- 
templation of  63  acres. 

Mr.  GiLLETT.  How  much  have  you  now  ? 

Colonel  RuHLEN.  I  do  not  know,,  sir.  It  is  not  very  large — 15  or  20 
acres.  It  is  taken  up  so  much  that  you  can  not  build  upon  it  on  account 
of  the  peculiar  arrangement  of  the  batteries. 

Mr.  GiLLETT.  Why  should  they  liave  started  in  and  bought  land  for 
defenses,  without  buying  enough  for  barracks  il 

Colonel  RuHLEN.  TThat  is  a  question  that  has  very  often  occurred  to 
us.     But  it  has  been  done,  nevertheless. 

Mr.  GiLLETT.  Who  did  it^     Your  predecessors? 

Colonel  RuHLEN.  They  began  some  years  ago.  The  engineers  took 
that  system  apparently  for  simply  providing  for  batteries,  and  not 
looking  any  further;  and  it  has  caused  us  a  great  deal  of  embarrass- 
ment. 

Mr.  GiLLETT.  You  mean  when  they  purchase  land  for  a  battery 
they  do  not  buy  enough  for  barracks  and  quarters? 
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Colonel  RuHLEN.  I  only  know  that  they  have  done  it  in  many  cases. 

Mr.  GiLLETT.  I  suppose  the  land  at  once  grows  more  valuable  when 
the  post  wants  it? 

Colonel  RuiiLEN.  Certainly.  Moreover,  when  the  battery  is  there, 
that  of  itself  compels  us  to  buy  a  particular  tract,  and  that  does  away 
with  competition.  The  owners  of  the  land  know  we  must  have  this 
particular  tract  adjacent  to  the  batteries.  When  we  buy  land  for 
another  post,  cavalry  or  infantry  post,  we  throw  it  all  open  to 
competition. 

Mr.  GiLLETT.  You  are  sure  you  have  not  enough  at  present  for  bar- 
racks at  Fort  Andrews? 

Colonel  RuHLEN.  Yes,  sir;  I  am  sure  we  have  not.  That  has  been 
very  carefully  canvassed. 

FORT  MONROE,  VA. 

Mr.  GiLLETT.  The  next  is  Fort  Monroe,  Va.  ? 

Colonel  RuHLEN.  That  is  an  adjacent,  narrow  strip  of  land  that  we 
particularly  w^ant  for  extending  their  range-finding  apparatus.  It 
should  be  used  also  as  a  camp  ground  for  large  bodies  of  troops  that 
would  have  to  be  placed  there  in  time  of  hostilities. 

Mr.  Benton.  How  much  land  has  the  Government  there? 

Colonel  RuiiLEN.  I  am  not  able  to  tell  you.  This  is  a  narrow  neck 
extending  down  on  a  sand  spit. 

Mr.  GiLLETT.  Outside  the  walls? 

Colonel  RuHLEN.  Oh,  yes;  a  mile  and  a  half  away  from  the  main 
post,  but  along  the  line  of  batteries  that  have  been  built  there. 

Mr.  GiLLETT.  I  remember  a  narrow  strip  of  sand  that  runs  up 
there. 

Colonel  RuHLEN.  This  is  a  pait  of  that.  This  is  needed  to  complete 
the  whole. 

Mr.  GiLLETT.  Whv  is  it  necessary  to  own  that? 

Colonel  RuHLEN.  Because  the  artillerymen  need  it  for  their  signal 
station  -their  triangulation  station. 

Mr.  GiLLETT.  It  IS  not  for  quai-termasters  purposes? 

Colonel  RuHLEN.  It  is  incidental  to  it.  fhe  incidental  quarter- 
master's purpose  in  view  is  that  it  may  be  used  as  a  camp  ground. 

Mr.  GiLLETT.  Temporarily? 

Colonel  RuHLEN.  Yes,  temporarily,  in  case  of  a  cantonment  of 
troops.  That  is  the  only  place  we  would  have  to  put  in  infantry 
defense  for  the  artillery. 

Mr.  GiLLETT.  It  is  right  out  in  front  of  the  fort,  is  it  not?  It  is 
toward  the  sea  from  the  fort? 

Colonel  RuHLEN.  No.  This  tract  that  we  want  to  buy  is  back  of  the 
batteries.  The  batteries  were  strung  along  this  sand  spit  on  the  water 
front,  and  this  land  is  back  of  the  batteries.     It  is  mostly  woodland. 

Mr.  GiLLETT.  Consisting  of  woodland  i 

Colonel  RuHLEN.  The  greater  part  of  it;  yes,  sir. 

FORT   WADSWORTH,  N.  Y. 

Mr.  GiLLETT.  The  next  is  for  Fort  Wadsworth,  N.  Y. 
Colonel  RuHLEN.  We  have  tried  for  years  to  rebuild  that  post  on 
some  specific  plan. 
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Mr.  GiLLETT.  Where  is  that?    Opposite  Staten  Island? 

Colonel  RuHLEN.  Yes,  sir;  near  Fort  Hamilton.  The  reservation 
is  entirely  insufficient  and  the  post  is  very  badly  arranged,  and  in 
order  to  rebuild  it  properly  we  need  this  additional  land. 

Mr.  GiLLETT.  Is  that  the  one  that  is  down  near  Coney  Island! 

Colonel  KuHLEN.  I  am  not  familiar  with  localities  up  that  way.  I 
only  know  we  pass  it  on  the  way  going  down  to  Sandy  Hook. 

Mr.  GiLLETT.  It  is  on  the  mainland? 

Colonel  KcHLEK.  Yes,  sir. 

Mr.  GiLLETT.  Opposite  Staten  Island  and  the  Narrows? 

Colonel  RuHLEN.  Yes;  it  is  opposite  Foi*t  Hamilton  on  the  one  side. 

Mr.  GiLLETT.  Do  you  know  what  land  this  is?  I  was  down  there 
last  summer  myself. 

Colonel  RuHLEN.  I  have  never  been  there,  and  do  not  know  the 
local  geography  of  the  place. 

Mr.  GiLLETT.  For  what  purpose  do  they  want  it? 

Colonel  RuHLEN.  For  the  enlargement  and  rearrangement  of  the 
post  on  modern  lines. 

Mr.  GiLLETT.  Whv  do  they  want  to  enlarge  the  post? 

Colonel  RuHLEN.  It  is  not  so  much  an  enlargement  as  an  entire 
reconstruction  of  it.  The  post  is  in  very  bad  shape.  It  is  very  old, 
and  many  of  the  buildings  are  nearly  falling  to  pieces. 

Mr.  GiLLETT.  You  do  not  need  new  land  for  that,  of  course? 

Colonel  RuHLEN.  No;  but  to  arrange  post  properly  the  present 
reservation  is  not  sufficient. 

FORT  FREMONT,  8.  C. 

Mr.  GiLLETT.  The  next  is  the  Fort  Fremont,  S.  C.  ? 

Colonel  RuHLEN.  That  station  is  very  much  the  same  as  Fort  Moul- 
trie, where  we  want  to  get  a  small  additional  tract  of  land  to  round 
out  the  reservation  and  keep  imdesirable  features  a  little  farther  away. 

Mr.  GiLLETT.  Where  is  that? 

Colonel  RuHLEN.  It  is  on  the  South  Carolina  coast. 

FORT  SCRIVEN,  GA. 

Mr.  GiLLETT.  The  next  is  Fort  Scriven,  Ga.  ? 

Colonel  RuHLEN.  There  we  need  this  additional  land,  partly  for  the 
same  reason — that  the  enlargement  of  the  post  necessitates  an  exten- 
sion of  the  line  of  officers'  quarters. 

Mr.  GiLLETT.  Where  is  Fort  Scriven? 

Colonel  RuHLEN.  It  is  just  outside  of  Savannah — about  10  miles  out- 
side; and  we  need  this  also  for  the  construction  of  additional  buildings. 

Mr,  GiLLETT.  Is  this  a  new  post? 

Colonel  RuHLEN.  No,  sir.  It  was  first  started  about  five  years  ago, 
under  that  same  system,  where  they  took  a  piece  of  land  just  sufficient 
to  put  the  batteries  on,  and  then  we  afterwards  had  to  buy  more;  and 
this  is  really  the  third  time  we  have  had  to  round  out  and  get  what  is 
really  necessary. 

Mr.  GiLLETT.  You  bought  some  before  this  for  quartermaster's 
purposes,  did  you  ? 

Colonel  RuHLEN.  Yes,  sir. 

Mr.  GiLLETT.  When  was  that? 
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Colonel  RuHLKN.  1  think  the  purchase  was  closed  last  year  for  a  part. 

Mr.  GiLLETT.  Did  tou  think  that  wonld  be  sXifficient  at  that  time^ 

Colonel  KuHLEN.  ifes;  they  seemed  to  think  that  at  that  time. 

Mr.  GiLLETT.  I  suppose  you  personally  do  not  know  the  details  f 

Colonel  RuHLEN.  I  consicier  from  my  personal  knowledge  tliat  this 
additional  tract  is  necessary  to  round  out,  because  the  private  lands 
now  cut  into  the  reservation  and  interfere  with  the  systematic  develop- 
ment of  the  post. 

Mr.  GiLLETT.  You  do  not  understand  me.  What  I  wanted  to  ask 
was:  You  pei*sonally  do  not  know' whether  this  is  necessary  or  not,  or 
except  as  it  is  reported  to  you? 

Colonel  RuHLEN.  Not  except  as  I  find  it  in  the  records  of  the  case. 

HONOLULU,  HAWAII. 

Mr.  GiLLETT.  The  next  is  Honolulu.  What  about  that  J 

Colonel  RuHLEN.  There  we  have  a  military  reservation  about  3 
miles  outside  of  the  city  of  Honolulu.  It  was  public  land  of  the 
Hawaiian  government,  transferred  and  deeded  with  tie  islands;  but 
it  was  under  a  private  lease,  which  has  about  ten  years  to  run,  and  of 
course  we  can  not  use  it.  It  is  strictly  a  military  reservation  under 
this  private  lease,  and  we  want  this  amount  of  money  so  that  we  can 
extinguish  the  lease,  in  order  that  we  can  commence  to  build  upon  it. 

Mr.  GiLLETT.  What  do  you  want  to  build  upon  it? 

Colonel  RuHLEN.  A  post  of  two  companies  next  year,  and  possibly 
more  later  on. 

Mr.  GiLLETT.  Have  you  any  coast  defenses  there? 

Colonel  RuHLEN.  No,  sir.  This  is  intended  for  the  garrison,  prob- 
ably infantry,  as  contemplated  at  present.  It  would  not  bp  available 
for  coast  defenses.  In  fact,  the  site  of  these  defenses  has  not  yet  been 
fixed. 

Mr.  GiLLETT.  How  can  you  get  this  under  this  appropriation^ 
What  right  have  you  to  use  land  for  military  purposes  under  this 
appropriation  which  are  not  purposes  of  seacoast  defense? 

Colonel  RuHLEN.  I  do  not  know,  sir.  When  the  Question  was  up 
last  year  it  was  not  intended  to  put  coast  artillery  there;  and  they 
recently  concluded  to  build  a  post  for  infantry. 

Mr.  GiLLETT.  That  could  not  come  in  under  this  section. 

Colonel  RuHLEN.  I  do  not  know  how  they  construe  the  law  that  way. 

Mr.  GiLLETT.  I  do  not  see  bow  it  could  come  under  the  seacoast 
defenses. 

Colonel  RuHT.EN.  I  could  not  strictly  say  it  is  a  seacoast  defense. 
Under  the  law  I  should  say  it  would  not  strictly  come  in. 

FORT  H.  G.  WRfOHT,  N.  Y. 

Mr.  GiLLETT.  The  next  is  Fort  H.  G.  Wright,  N.  Y.  Where  is 
that? 

Colonel  RuHLEN.  That  is  a  part  of  the  defenses  of  the  city  of  New 
York. 

Mr.  GiLLETT.  How  far  from  the  city? 

Colonel  RuHLEN.  I  should  say  it  is  8  or  10  miles  from  the  eity. 

Mr.  GiLLETT.  Is  there  any  other  post  nearly  opposite  and  on  the 
other  side  of  the  Sound? 
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Colonel  RuHLEN.  There  are  a  number  of  places  there.*  Fort  Terry 
and  Fort  Totten  are  not  very  far  away.  The  enj^ineers  wanted  to 
enlarge  their  defense  of  the  city  and  rearrange  it,  and  in  order  to  do 
this  they  contemplate  purchasing  a  considerable  tract  of  land  for  their 
purposes.  Incidentally  we  would  need  more  land  for  our  purposes, 
too,  and  accordingly  we  came  together  and  each  branch  of  the  service 
indicated  what  part  of  this  land  which  it  is  contemplated  to  purchase 
would  be  needed  for  its  purposes,  and  our  proportion  of  the  total  cost 
was  estimated  at  this  amount. 

Mr.  GiLLETT.  How  much  is  the  whole  going  to  cost? 

Q>lonel  RuHLEMf.  I  am  not  familiar  wim  t^  engineers'  part  of  it. 

Mr.  GiLLETT.  Why  do  you  need  this  new  land?  How  long  has  Fort 
Wright  been  there? 

Cdonel  Ruhlen.  We  began  about  four  years  ago  to  build  there. 

Mr.  GiLLETT.  Why  do  the  engineers  already  need  additional  new 
land  there? 

Colonel  Ruhlen.  I  understand  they  want  to  change  the  system  of 
defenses.  I  do  not  know  whether  it  was  faulty  or  not,  but  at  least  it 
was  not  sufficiently  extensive  for  the  purposes  required,  and  they  want 
to  put  in  additional  batteries,  as  I  understand. 

Mr.  GiLLETT.  Is  there  a  part  of  that  under  this  bill  or  do  they 
come  in  under  the  fortifications  bill  ? 

Colonel  Ruhlen.  They  come  under  the  fortifications  bill. 

Mr.  GiLLETT.  Was  theirs  allowed? 

Colonel  Ruhlen.  I  do  not  know. 

Mr.  GiLLETT.  Will  you  ascertain  that  and  let  us  know? 

Colonel  Ruhlen.  Yes,  sir. 

FORT  NIAGARA,  N.  Y. 

Mr.  GiLLETT.  The  next  is  Fort  Niagara,  N.  Y.,  $225,000.  You 
want  that? 

Colonel  Ruhlen.  Yes,  sir. 

Mr.  GiLLETT.  Where  is  that? 

Colonel  Ruhlen.  The  War  Department  desires  to  build  a  very  large 
post  in  that  vicinity.  The  question  was  between  Buffalo  and  tne 
Lakes,  and  they  had  a  board  of  officers  look  into  the  matter,  and  that 
board  concluded  that  the  most  desiitible  and  advantageous  situation 
was  to  take  the  present  post  of  Fort  Niagara  for  what  it  was  worth 
instead  of  building  a  new  post. 

Mr.  GiLLETT.  Where  is  Fort  Niagara? 

Colonel  Ruhlen.  On  the  lake  shore,  just  east  of  the  mouth  of  the 
Niagara  River.  They  wanted  to  buy  sufficient  land  there  to  provide 
for  this  enlarged  post — a  post  of  1,000  acres,  a  larja^e  post;  a  very  good 
post,  similar  to  Fort  Sam  Houston,  and  Fort  Sheridan,  and  Fort  Riley, 
and  those  places. 

Mr.  GnjLETT.  How  does  that  post  come  under  the  seacoast  defenses? 
It  seems  to  me  it  would  not  come  under  this  section. 

Colonel  Ruhlen.  1  do  not  know  how  the  War  Department  construes 
that.     But  it  is  not  a  seacoast  post. 

Mr.  GiLLETT.  Will  you  not  write  us  a  letter  and  tell  us  the  reason 
why,  if  it  is  not  a  seacoast  post,  the  Government  or  your  Department 
has  used  the  money  that  has  been  appropriated  under  this  section  for 
military  posts  for  the  purchase  of  land  otherwise  than  for  seacoast 
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defenses?  1 'would  like  to  know.  If  I  am  right,  it  seems  to  me  that 
it  ought  to  be  limited  to  seacoast  defenses.  If  tne  practice  has  been 
the  other  wav,  we  would  like  to  be  informed  about  that,  ^an  you 
hare  that  looked  up  and  write  us  about  ii'i 

Colonel  RuHLEN.  Yes;  I  can  give  you  two  instances  of  that  kind  last 
year. 

Mr.  GiLLETT.  Do  you  think  it  has  been  done  in  the  last  year? 

Colonel  RuHLEN.  Yes,  sir.  , 

Mr.  GiLLETT.  What  are  the  instances? 

Colonel  RuHLEN.  One  is  Fort  Sam  Houston,  at  San  Antonio,  where 
we  bought  land  to  enlarge  the  post.  That  purchase  has  been  closed. 
Then  another  case  is  Fort  Douglas,  Utah.  We  purchased  a  small 
tract  inside  the  reservation. 

Mr.  GiLLETT.  Suppose  you  look  back  for  five  years,  and  give  us 
the  instances  in  five  years? 

Colonel  RuHLEN.  Yes,  sir.  As  I  understand,  what  you  want  is  to 
know  what  has  been  the  practice  of  the  Department  in  purchatung 
land,  except  for  coast  artillery  purposes.     (See  letter,  p.  337.) 

Mr.  GiLLBTT.  Yes;  under  this  general  section  of  appropriations  for 
militarj'^  posts.  Now,  how  are  you  going  to  use  the  rest  of  the 
money? 

Colonel  RuHLEN,  Several  weeks  ago  the  Quartermaster-General  had 
prepared  this  statement,  showing  how  it  was  contemplated  to  expend 
the  appropriation  when  the  estimates  were  made.  I  have  a  list  of  the 
buildmgs  nere. 

FORT  BARKANGAS,   FLA. 

First,  beginning  with  the  barracks  building  at  Fort  Barrancas,  at 
Pensacola,  Fla, 

Mr.  GiLLETT.  Is  that  necessary? 

Colonel  RuHLEN.  Yes,  sir. 

Mr.  GiLLETT.  What  have  you  there  now  in  the  way  of  barracks? 

Colonel  RuHLEN.  We  have  one  old  builiing,  built  about  fifty  years 
ago,  and  the  three  companies  are  crowded  in  together  very  uncomfor 
tably  there,  at  least  in  that  hot  climate.     Then  we  are  partly  rebuild- 
ing that  post  on  modern  lines,  and  a  new  barrack  building  is  a  very 
necessar}^  part  of  the  work. 

Mr.  GiLLETT.  I  suppose  that  in  that  climate  they  could  live  in  camps 
prettv  comfortably. 

Colonel  RuHLEN.  They  sa}'^  it  gets  pretty  cold  there  in  the  winter. 
They  complain  more  about  the  cold'  there  than  they  do  in  North 
Dakota. 

Mr.  GiLLETT.  That  is  a  barracks  with  one  company — a  frame 
building,  $20,000? 

Colonel  RuHLEN.  These  estimates,*  of  course,  are  based  almost 
entirely  on  the  cost  of  similar  work  that  has  already  been  done  else- 
where under  similar  conditions. 

Mr.  GiLLETT.  What  is  the  next? 

BENICIA   BARRACKS,  CAL. 

Colonel  RuHLEN.  Benicia  Barracks,  Cal.  That  post  has  become  so 
old  that  if  it  is  desired  to  keep  it  up  at  all  it  will  be  necessary  to 
reconstruct  it. 
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Mr.  GiLLETT.  Where  is  that,  Colonel  Ruhlen? 
Colonel  Ruhlen.  In  the  inner  bay  of  San  Francisco. 
Mr.  GiLLETT.  You  have  barracks  there  now? 
Colonel  Ruhlen.  Yes,  sir. 

Mr.  GiLLETT.  And  what  are  you  going  to  do  with  them — tear  down 
the  present  ones? 
Colonel  Ruhlen.  Eventually;  yes,  sir. 

Mr.  GiLLETT.  This  is  a  substitute,. then,  for  what  is  there  now? 
Colonel  Ruhlen.  Yes,  sir. 
Mr.  GiLLETT.  What  comes  next? 

FORT  CONSTITUTION,  N.  H. 

Colonel  Ruhlen.  Fort  Constitution,  N.  H.  That  is  one  of  the 
defensive  points  in  Portsmouth  Harbor,  N.  H.  We  have  nothing 
there  yet,  but  we  expect  to  build,  for  one  company,  quarters,  bar- 
racks, and  storehouses  next  year,  and  this  is  the  estimated  cost  of  the 
barracks  building. 

Mr.  GiLLETT.  You  say  you  have  nothing  there  yet? 

Colonel  Ruhlen.  Only  a  few  temporary  shanties  in  which  the  men 
areJioused. 

Mr.  GiLLETT.  Have  you  the  defenses,  and  are  the  guns  up? 

Colonel  Ruhlen.  Yes;  we  have  a  company  there,  but,  as  I  say,  they 
are  crowded  in  these  temporary  shanties.  They  were  nothing  but 
boarding  sheds  for  employees. 

Mr.  GiLLETT.  So  that  there  never  wer6  any  barracks  there? 

Colonel  Ruhlen.  No,  sir;  it  is  practically  a  new  establishment. 

Mr.  GiLLETT.  How  large  a  force  do  you  expect  to  have  there? 

Colonel  Ruhlen.  Two  companies,  but  we  are  now  building  for  one. 

Mr.  GiLLETT.  Ultimately  you  have  got  to  have  two? 

Colonel  Ruhlen.  Yes,  sir. 

Mr.  GiLLETT.  What  comes  next? 

FORT   D.  A.  RUSSELL,  WYO. 

Colonel  Ruhlen.  Fort  D.  A.  Russell,  Wyo.  Double  barracks.  We 
contemplate  an  enlargement  of  that  post  by  adding  to  it  a  squadron  of 
cavalry,  and  these  ban-acks  are  intended  for  the  four  troops  of  cavalry. 

Mr.  UiLLETT.  You  mean  if  it  is  permanent  it  will  be  a  cavalry  post? 

Colonel  Ruhlen.  No;  it  will  be  a  mixed  barracks. 

Mr.  GiLLETT.  How  much  infantry — do  you  know  ? 

Colonel  Ruhlen.  When  the  buildings  are  finished  you  will  have 
room  for  an  entire  regiment  of  infantry.  We  are  also  building  for 
two  batteries  of  field  artillery,  and  with  the  cavalry  there  it  will  be 
a  regular  mixed  garrison  of  all  arms. 

Mr,  GiLLETT.  You  have  no  barracks  at  all  for  this  cavalry  force? 

Colonel  Ruhlen.  No,  sir;  because  all  the  barracks  now  there  and 
under  way  would  be  required  for  the  infantry  and  the  artillery. 

Mr.  GiLLETT.  And  that  is  to  be  a  permanent  post  of  that  size? 

Colonel  Ruhlen.  Yes,  sir;  that  is  to  be  permanent. 

Mr.  GiLLETT.  When  you  keep  enlarging  posts  in  this  way,  what 
becomes  of  the  old  quarters  where  the  troops  are  now? 

Colonel  Ruhlen.  Somehow  or  other  they  alwavs  happen  to  stay. 
We  rarely  succeed  in  getting  rid  of  one.     But  that,  of  course,  is  a 
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matter  of  policy;  but  it  does  not  apply  to  us,  who  do  not  originate 
policies. 

Mr.  GiLLETT.  It  seems  to  me  we  ought  to  be  informed* 

Colonel  RuHLEN.  As  an  actual  fact  the  building  of  these  accommo- 
dations for  the  four  troops  of  cavalry  will  not  necessitate  vacating 
anything,  because  we  have  not  as  yet  sufficient  cavalry  accommodations 
for  the  troops  in  the  United  States.  Of  course  that  time  will  come 
eventually  it  we  can  go  on  enlarging. 
'  Mr.  GiLLETT.  To-day  we  have  not  barracks  enough  for  the  cavalry  ? 

Colonel  RuHLEN.  No,  sir. 

Mr.  GiLLETT.  What  is  the  next? 

FORT  DES  MOINES,  IOWA. 

Colonel  RuHLEK.  Fort  Des  Moines^  Iowa.  That  is  the  same  condi- 
tion there.  We  have  now  under  way  acconunodations  for  the  head- 
ouarters  of  a  regiment  and  eight  troops  of  cavalry.  The  inteation  of 
tne  War  Department,  as  known  to  me,  is  to  put  a  regiment  there* 

Mr.  GiLLETT.  A  regiment  of  cavalry  ? 

Colonel  RcHLEN.  Yes,  sir;  and  we  need  the  room  for  four  more 
barracks  and  the  other  buildings. 

Mr.  GiLLETT.  Do  you  mean  that  you  are  permanently  going  to  have 
at  Des  Moines  a  whole  regiment  of  cavalry  f 

Colonel  RuHLEN.  Yes,  sir;  that  is  the  now  declared  intention  of  the 
War  Department. 

Mr.  GriLLETT.  How  many  regiments  of  cavalry  have  you  now  alto- 
gether? 

Colonel  RuHLEN*  We  have  15  altogether. 

Mr.  GiLLETT.  Are  they  all  in  this  country  now? 

Colonel  RuHLEN.  No,  sir;  I  think  11  are  in  this  country,  or  proba- 
bly 10.     I  believe  it  is  the  intention  to  keep  11  in  the  United  states. 

BARRACKS  IN  THE  UNITED  STATES  FOR  THE  ARMY. 

Mr.  GiLLETT.  Would  it  be  too  much  trouble  for  you  to  send  to  the 
committee  a  statement  telling  what  barracks  you  asK  for  in  the  United 
States  for  the  different  arms  of  the  service,  and  what  you  already  have 
now?  In  other  words,  what  barracks  you  have  and  how  many, 'where 
located  for  infantry  and  how  accommodated,  and  the  same  for  cav- 
alry?    Can  you  do  that? 

Colonel  RuHLEN.  Yes,  sir;  we  can  get  that*    (See  letter,  p,  334.) 

Mr.  GiLLETT.  Because  it  looks  to  me  as  if  we  ought  to  know,  if  we 
keep  on  building  these  new  barracks,  what  we  are  abandoning,  and 
whether  there  are  enough  or  whether  there  are  not;  so  that  u  3-ou 
could  give  us  a  general  statement  as  to  that,  it  would  enlighten  us. 

The  next  is  where? 

FORT  JACKSON,  LA. 

Colonel  RuHLEN.  A  new  barracks  at  Fort  Jackson,  La. 

Mr.  GiLLETT.  Where  is  that? 

Colonel  RuHLEN.  That  is  at  New  Orleans.  There  are  no  defenses 
there;  3'^et  it  is  really  a  seacoast  post,  because  we  keep  them  there  and 
send  them  down  the  river  by  detachments.  It  is  so  old  and  sinking 
that  it  is  necessary  to  rebuild."^ 
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Mr.  GiLLETT.  This,  then,  is  to  take  the  place  of  barracks  already 
there? 

Ccrionel  BuHLEN.  Yes,  sir. 

Mr.  GiLLETT.  Are  these  to  be  torn  down? 

Colonel  RuHLEN.  In  fact,  they  are  tearing  themselves  down.  They 
are  falling  to  pieces.     They  are  giving  way. 

Mr.  GiLLETT.  So  that  this  is  indispensable? 

Colonel  RuHLEN.  Yes,  sir. 

Mr.  GiLLETT.  What  comes  next? 

FORT  LEAVENWORTH,  KAN8. 

(See  also  page  332.) 

Colonel  RuHLEN.  An  office  and  library  building  at  Fort  Leaven 
worth,  Kans. 

Mr.  GiLLETT.  How  much  is  that? 

Colonel  RuHLEN.  An  estimated  cost  of  $50,000. 

Mr.  GiLLETT.  Is  not  that  a  good  deal  for  an  office  building? 

Colonel  RuHLEN.  It  is  not  only  an  office  building,  but  it  is  a  library, 
and  a  place  to  keep  records,  as  they  explained  it  They  have  no 
suitable  building  for  the  purpose  there  now. 

Mr.  GiLLETT.  What  do  you  mean  by  a  building  for  the  records; 
what  records? 

Colonel  RuHLEN.  A  large  library  that  has  accumulated. 

Mr.  GiLLETT.  You  mean  a  library  for  enlisted  men! 

Colonel  RuHLEN.  No,  sir;  for  the  officers  in  connection  with  the 
schools;  not  only  the  general  librarv,  but  the  scientific  collections, 
which  are  used  in  connection  with  tne  course  of  instruction  pursued 
there,  similar  to  that  at  Fort  Monroe. 

Mr.  GiLLETT.  You  mean  the  records  of  the  post? 

Colonel  RuHLEN.  Not  so  much  of  the  post  as  the  records  of  the 
school. 

Mr.  GiLLETT.  You  mean  the  school  of  the  younger  officers? 

Colonel  RuHLEN.  You  know,  Fort  Leaven  worth  is  maintained  princi- 
pally as  a  school — as  a  general  school  of  instruction  for  infantry  and 
cavalry  officers. 

Mr.  Gardner  How  many  such  have  you? 

Colonel  RuHLEN.  We  have  1  at  Fortress  Monroe — an  artillery 
school;  and  1  at  Fort  Riley  for  field  artillery  and  cavalry,  and  1  at 
Fort  Leavenworth,  which  covers  more  general  ground,  including 
the  infantry.  Foiii  Riley  is  entirely  a  practical  school.  Fort  Leaven- 
worth is  theoretical  as  well  as  practical. 

Mr.  GiLLETT.  How  large  a  force  have  you  at  Fort  Leavenworth? 

Colonel  RuHLEN.  We  have  now  a  regiment  of  infantry,  four  troops 
of  cavalry,  three  batteries  of  field  artillery,  four  companies  of  engi- 
neers, and  a  company  of  the  Signal  Corps.  But  in  addition  to  that 
there  are  now  probably  over  a  hundred  officers  who  do  not  belong  to 
the  garrison,  but  are  under  instruction  there. 

Mr.  GiLLETT.  Thev  have  quarters  there? 

Colonel  RuHLEN.  If  es,  sir. 

Mr.  GiLLETT.  I  suppose  they  have  some  office  building  there,  have 
they  not? 

Colonel  RuHLEN.  Yes,  sir. 

Mr.  GiLLETT.  Why  do  they  need  a  $50,000  office  building? 

Colonel  RuHLEN.  This  request  comes  to  us  with  very  strong  recom- 
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mendations  of  its  necessity  from  the  commanding  general  of  the 
school. 

Mr.  Gardner.  Do  you  know  the  situation,  of  your  own  knowledge, 
there? 

Colonel  RuHLEN.  No,  sir. 

Mr.  GiLLETT.  Could  you  send  us  a  letter  stating  the  amoant  you 
have  expended  at  that  post  within  the  last  five  years? 

Colonel  RuHLEN.  Yes,  sir.     (See  p.  332,  and  also  letter,  p.  337.) 

Mr.  GiLLETT.  I  see  that  last  year  you  spent  about  $60,000.  What 
is  the  next  item? 

FORT  MOTT,  N.  J. 

Colonel  RuHLEN.  Fort  Mott,  N.  J. 

Mr.  GiLLETT.  Where  is  that? 

Colonel  RuHLEN.  That  is  on  the  Delaware  River — one  of  the  defenses 
of  the  river.  There  we  really  want  to  begin  the  buildings.  We  have 
a  few  temporary  buildings,  two  sets  of  permanent  quarters,  but  have 
never  been  able  to  build  permanently  on  account  of  the  land  trouble. 
That  was  settled  only  a  few  weeks  ago  and  we  now  have  the  land  and 
can  begin  the  construction  of  a  proper  post.  I  think  they  will  even- 
tually require  three  companies. 

Mr.  GiLLETT.  How  much  have  you  there  in  the  way  of  barracks  now  ? 

Colonel  RuHLEN.  One  of  the  temporar}'  board  shanties  that  was  put 
up  in  the  earlj"  part  of  the  construction  work  during  the  early  part  of 
the  Spanish  war,  and  the  troops  are  living  in  those. 

Mr.  GiLLETT.  Is  not  that  a  pretty  big  price,  $64,000,  for  frame 
barracks?  , 

Colonel  RuHLEN.  It  is  above  the  average,  but  the  cost  there  has  been 
above  the  average. 

Mr.  GiLLETT.  Is  it  not  beyond  the  legal  limit  as  to  the  amount  you 
should  spend? 

Colonel  RuHLEN.  No,  sir.  We  build  on  a  certain  plan  and  the  cost 
varies  very  much,  according  to  the  localit}' . 

FORT  LEVETT,  ME. 

Colonel  RuHLEN.  The  next  item  is  Fort  Levett,  Me. 

Mr.  GiLLETT.  Where  is  that? 

Colonel  Rtthlen.  That  is  Cushing  Island,  inside  of  Portland  Harbor. 
It  is  a  part  of  the  defense.  We  have  not  stiirted  any  buildings  there 
at  all.  We  onh^  got  the  land  last  fall,  and  we  expect  to  c<mimenee  a 
building  for  one  company  next  year. 

Mr.  GiLLETT.  Are  tliere  not  any  barracks  there? 

Colonel  RuHLEN.  No,  sir. 

Mr.  GiLLETT.  There  are  defenses? 

Colonel  RuHLEX.  Yes,  sir;  very  heavy  defenses. 

Mr.  GiLLETT.  What  does  the  company  live  in  now? 

Colonel  RuHLEN.  There  is  onh'  a  small  detachment  there,  simply  h 
guard — probably  a  dozen  men — living  in  one  of  the  houses  purchased 
with  the  land. 

Mr.  GiLLETT.  There  is  a  big  hotel  ? 

Colonel  RuHLEN.  Yes,  sir. 

Mr.  GiLLETT.  Whv  can  not  vou  use  that  hotel  for  barracks? 
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Colonel  RiTHLEN.  We  have  not  gotten  it  yet.  We  do  not  want  it. 
They  want  us  to  buv  it. 

Mr.  GiLLETT.  1  thought  that  item  went  into  the  bill  last  3^ear. 

Colonel  RuHLEN.  No,  sir.  That  is  not  on  the  ground  we  bought 
last  year. 

Mr.  GiLLETT.  I  thought  we  bought  it  last  year. 

Colonel  RuHLEN.  No,  sir. 

FORT  MEADE,  N.  DAK. 

Mr.  GiLLETT.  The  next  item  is  ''Fort  Meade,  N.  Dak." 

Colonel  RuHLEN.  That  is  for  the  continuing  the  system  of  recon- 
struction of  the  post  and  to  build  two  more  of  the  barracks  next  year. 
The  buildings  there  were  very  hasty  frame  constructions,  b\iilt  mostly 
out  of  green  lumber  back  in  1878,  and  they  have  reached  their  last 
days. 

Mr.  GiLLETT.  Where  is  Fort  Meade? 

Colonel  RuHLEN.  In  the  Black  Hills,  just  outside  of  Fort  Edward. 

Mr.  GiLLETT.  Are  you  going  to  put  up  a  brick  building? 

Colonel  RuHLEN.  ifes,  sir;  going  to  make  it  a  permanent  post. 

Mr.  GiLLETT.  How  much  of  a  post  are  you  going  to  have  there? 

Colonel  RuHLEN.  A  troop  of  cavalry,  a  regimentol  headquarters. 

Mr.  GiLLETT.  That  is  a  cavalry  post? 

Colonel  RuHLEN.  Yes,  sir. 

Mr.  GiLLETT.  Here  is  the  limitation  with  reference  to  barracks  at 
seacoast  fortifications:  ^^ Provided^  That  for  the  erection  of  barracks 
and  quarters  for  artillery  in  connection  with  the  project  adopted  of 
seacoast  defense  there  shall  not  hereafter  be  expended  at  one  point 
more  than  i>l,200  per  man  for  each  man  required  lor  one  relief  to  man 
the  guns  at  the  post  up  to  8«S  men,  the  present  permanent  strength  of 
a  battery  enlisted  and  commissioned  and  for  each  man  required  beyond 
this  number,  $600  per  man."    You  observe  that? 

Colonel  RuHLEN.  Yes,  sir;  that  is  our  guide  in  that  respect. 

Mr.  GiLLETT.  That  only  applies  to  seacoast  artillery? 

Colonel  RuHLEN.  Yes,  sir. 

FORT  RILEY,  KAN8. 

Mr.  GiLLETT.  The  next  item  is  ''Fort  Riley,  Kans. ?" 

Colonel  RuHLEN.  They  are  in  need  of  additional  storage  room. 

Mr.  GiLLETT.  That  is  one  of  the  new  posts? 

Colonel  RuHLEN.  No,  sir;  it  is  a  post  that  runs  back  into  the  fifties. 

Mr.  GiLLETT.  The  development  is  new  ? 

Colonel  RunLEN.  Yes,  sir;  it  has  grown  steadily,  but  the  storage 
facilities  have  not  grown  with  it  They  are  badly  in  need  of  storage 
facilities  for  the  quartermaster  and  the  subsistence  departments,  and 
there  is  also  a  large  accunmlation  of  supplies  incident  to  the  maneuvers 
there. 

Mr.  GiLLETT.  Can  you  send  us,  in  regard  to  Fort  Riley,  the  same 
information  I  requested  in  regard  to  Fort  Leavenworth  ? 

Colonel  RuHLEN.  What  has  been  expended  in  the  past  five  years? 

Mr.  GiLLETT.  Yes,  sir.     That  post,  yoxx  say,  is  very  important? 

Colonel  RuHLEN.  Yes,  sir.     (See  p.  332,  and  also  letter,  p.  337.) 

Mr.  GiLLETT.  What  troops  do  you  have  at  Fort  Riley  ? 
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Colonel  BuHLEN.  We  expect  to  have  12  troops  of  cavalry,  a  whole 
regiment,  and  5  batteries  of  li^ht  artillery.  I  think  they  have  them  all 
there  now,  except  two  of  the  oarracks  are  not  quite  finished. 

FORT  8AM   HOUSTON,  TKX. 

Mr.  GiLLETT.  The  next  item  is  *'Fort  Sam  Houston,  Tex." 

Colonel  RuHLEN.  That  appropriation  is  needed  to  enlarge  that  post. 
This  is  part  of  the  system,  so  that  the  post  will  accommo&te  a  whole 
regiment  of  infantry,  4  troops  of  cavalry,  and  2  batteries  of  field 
artillery,  and  the  estimate  here  is  intended  for  barracks  for  the  2  bat- 
teries, 120  men  each.  They  are  considerably  larger  than  the  ordinarj" 
barracks. 

Mr.  GiLLETT.     What  have  you  there  now  in  the  way  of  barracks! 

Colonel  RuHLEN.  Wehave  barracks  now  for  12  companiesof  infantry. 

Mr.  GiLLETT.  But  vou  have  no  bari-acks  at  all  for  artillery  ? 

Colonel  RuHLEN.  Of  course  there  is  artillerj^  but  they  are  in  the 
infantry  barracks,  and  in  the  reconstruction  it  was  conducted  to  leave 
the  barracks  as  they  are  for  infantry  and  build  new  ones  for  the  artil- 
lery and  cavalry. 

Mr.  GiLLKTT.  But  you  can  not  have  all  the  troops  you  need  because 
there  are  not  enough  barracks? 

Colonel  RuHLEN.  No,  sir;  not  for  the  troops  we  eventually  intend 
to  send  there. 

Mr.  GiLLETT.  In  all  these  places  you  are  not  building  more  barracks 
than  you  need  for  the  number  of  troops  for  each  place  t 

Colonel  RuHLEN.  No,  sir. 

Mr.  GiLLETT.  You  are  not  having  any  spare  barracks? 

Colonel  RuHLEN.  No,  sir;  we  have  troops  waiting  for  them  now. 

Mr-  GiLLETT.  Where  is  Fort  Sam  Houston  ? 

Colonel  RuHLEN.  It  is  out  of  San  Antonio,  outside  of  the  city. 

FORT  SLOCUM,  N.  Y. 

Mr.  GiLLETT.  The  next  item  is,  ''Fort  Slocum;"  where  is  that? 

Colonel  RuHLEN.  That  is  in  New  York  Harbor,  and  used  to  be  called 
Davids  Island. 

Mr.  GiLLETT.  What  is  the  appropriation  for. 

Colonel  RuHLEN.  To  provide  the  necessary  accommodations  for  the 
troops. 

Mr.  GiLLETT.  What  have  you  there  now  ? 

Colonel  RUHLEN.  1  do  not  remember  exactly.  I  think  we  have  two 
new  barracks,  but  the  other  part  of  the  troops  are  in  temporary  frame 
structures  that  were  built  during  the  Spanish  war  to  meet  an  emei^ncy. 
Thev  are  very  much  in  need  of  permanent  barracks. 

Mr.  GiLLETT.  How  large  a  force  do  you  have  there? 

Colonel  RuHLEN.  I  think  it  is  a  mixed  artiller}^  and  infantry  post. 
There  are  four  companies  of  infantry  and  one  battery  of  artillery,  if  I 
remember  aright.  It  is  used  as  tlie  recruiting-station  post  for  the 
New  York  district,  and  that  is  the  purpose  of  the  infantry  there. 

Mr.  GiLLETT.  And  are  these  barracks  for  the  infantry  or  the  artil- 
lery? 

Colonel  RuiiLEN.  For  the  recruiting  of  the  infantry. 

Mr.  GiLLETT.  They  recruit  them  there  and  send  them  away? 
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Colonel  BuHLBN.  Yes,  sir;  they  recruit  and  keep  them  there  and 
then  send  them  out,  but  in  addition  there  is  an  organization  of  infantry 
to  train  the  recruits.  These  barracks  would  be  ooc-upied  in  common 
partly  by  the  troops  and  partly  by  the  infantry  garrison. 

VANCOUVEB  BABRAGKS,  WASH. 

Mr.  GiLLBTT.  The  next  item  is,  "Vancouver  Barracks,  Wash." 
What  is  that  appropriation  fori 

Colonel  RuHLEN.  This  appropriation  is  needed  to  continue  the  sys- 
tem of  the  reconstruction  of  the  post. 

Mr.  GiLLETT.  Where  is  that  post? 

Colonel  RuHLBN.  Opposite  Portland,  on  the  Columbia  River.  It  is 
to  be  a  post  for  a  regiment  of  infantry  and  two  batteries  of  field  artil- 
lery. We  are  now  building  barracks  for  the  artillerv  and  rebuilding 
the  barracks  for  the  infantry.  They  are  frame  buildings  which  were 
erected  about  twenty-five  or  twenty-seven  years  ago;  of  rather  light 
construction. 

Mr.  GiLLETT.  You  are  not  increasing  the  size  of  the  post? 

Colonel  RuHLEN.  No,  sir;  this  is  a  substitution  for  some  barracks 
already  there. 

FOBT  WADSWOBTH,  N.  T. 

Mr.  GiLLETT.  The  next  item  is  Fort  Wadsworth,  N.  Y.  ? 

Colonel  RuHLiN.  That  is  something  in  the  same  nature,  substitution 
for  builings  alreadj^  there. 

Mr.  GiLLETT.  At  Fort  Wadsworth  you  spoke  about  wanting  new 
land? 

Colonel  RuHLiN.  Yes,  sir. 

Mr.  GiLLETT.  Are  these  barracks  needed  in  place  of  barracks  now 
there  i 

Colonel  RuHLEN.  Yes,  sir;  and  besides  to  take  the  troops  out  of  the 
casemates. 

Mr.  GiLLETT.  The  barracks  now  used  are  brick? 

Colonel  RuHLEN.  There  are  some  barracks  there,  but  the  troops  are 
largely  still  in  casemates  in  the  old  works. 

Mr.  GiLLETT.  ^Tiat  objection  is  there  to  that? 

Colonel  RuHLEN.  It  is  considered  insanitary  and  unhealthy  and 
damp. 

WHIPPLE  BARRACKB,  ABIZ. 

Mr.  GiLLETT.  The  next  item  is  '' Whipple  BaiTacks,  Ariz."  Where 
is  that? 

Colonel  RuHLEN.  Out  at  Prescott,  Ariz.  It  was  a  post  abandoned 
for  a  few  years,  and  then  they  concluded  to  rebuild  it.  It  was  one  of 
the  old  frame  adobe  frontier  posts  and  we  are  rebuilding  it  with  the 
expectation  of  making  it  a  post  for  four  ccxnpanies  of  infantry. 

Mr.  GiLLETT.  Are  there  any  troops  there  now? 

Colonel  RuiiLEN.  We  have  two  companies  of  cavalry  and  infantry 
in  extemporaneous  barracks. 

Mr.  GiLLETT.  They  are  in  the  old  barracks? 

Colonel  RuHLEN.   i  es,  sir;  some  of  the  old  barracks. 

Mr.  Benton.  Was  there  not  a  very  serious  question  about  the 
water? 
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Colonel  RtJHLEN.  Ye«,  sir;  and  that  was  very  largely  the  cause  of 
the  abandonment  of  the  post.  The  people  of  Prescott  got  up  a  water 
system  and  offered  to  furnish  us  water  at  what  we  considered  a  very 
reasonable  rate. 

Mr.  Benton.  They  bring  the  water  across  the  mountains  some  18 
or  20  miles? 

Colonel  RuHLEN.  Yes,  sir;  a  long  distance,  and  there  is  a  very  high 
rise. 

Mr.  Benton.  Do  you  know  what  stream  thej'^  get  it  from? 

Colonel  RtJHLEN.  No,  sir. 

Mr.  Benton.  They  propose  to  furnish  the  Government  water  at  h 
reasonable  rate? 

Colonel  Rdhlen.  Yes,  sir;  at  15  cents  a  thousand  gallons;  that  is 
my  impression.    That  was  their  offer,  and  we  have  accepted  it. 

Mr.  GiLLETT.  Why  are  you  rebuilding  that  post?  What  is  the  rea- 
son for  the  change  of  policy  ? 

Colonel  Ruhlen.  Of  course,  that  is  a  question  that  would  be  entirely 
out  of  my  province  to  answ^er. 

Mr.  Gillett.  You  stated  that  they  gave  it  up  and  then  went  bac'k 
there.     I  thought  you  might  know  the  reason. 

Colonel  Ruhlen.  We  received  the  instructions  of  the  War  Depart- 
ment to  make  estimates  and  to  commence  to  rebuild  the  post. 

Mr.  Gillett.  But  you  do  not  know  why  they  gave  it  up  or  why 
they  commenced  to  rebuild  it? 

Colonel  Ruhlen.  No,  sir;  I  think  they  gave  it  up  largely  on  account 
of  the  water  question 
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FTTKTHEK  STATEMENT   OF  COL.  OEOEOE    EUHLEIT,   ASSISTANT 
QTJABTEEMASTEE-OENEEAL,  IT.   S.  ABMY. 

fort  MLEY  and  fort  LEAVENWORTH,  KANS. 

The  Chairman.  You  were  asked,  Colonel,  when  you  were  l>efore 
the  committee  yesterday,  to  furnish  a  statement  of  the  amount  of 
money  expended  during  the  last  five  years  on  Fort  Riley  and  Fort 
Leavenworth,  Kans. 

Colonel  Ruhlen.  Yes,.8ir. 

The  Chairman.  Your  report  shows  that  there  has  been  expended  on 
Fort  Riley  11,405,457,  and  on  Fort  Leavenworth  $1,999,329.  I  wish 
you  w'ould  advise  the  committee  as  to  the  necessity  for  expending-  so 
much  money  on  these  two  forts  in  one  State. 

Colonel  Ruhlen.  That  is  a  question  that  I  am  unable  to  answer. 
All  I  can  say  is,  that  the  expenditures  are  authorized  by  the  Secretary' 
of  War,  and  we  looked  after  the  work  that  is  involved.  Your  ques- 
tion implies  a  matter  of  policy,  which  we  do  not  consider,  of  course, 
to  be  within  our  province. 

The  Chairman.  But  it  is  such  a  large  proportion  of  the  whole  appro- 
priation, expended  at  two  points,  that  we  were  anxious  to  know  the 
E articular  reason  why  so  much  of  the  appropriation  authorized  by 
ongress  had  been  expended  at  those  two  points  alone,  especially  for 
Leavenworth.     You  have  expended  nearly  f  2,000,000  there. 


SUNDRY    CIVIL    BILL.  3S8 

Cok>nel  Ruhlbn.  The  only  answer  that  I  could  give  is  that  the 
Department  considered  it  necessary  to  do  this  work. 

The  Chairman.  That  is  nearly  one-third  of  all  the  money  appropri- 
ated for  these  purposes  during  the  last  five  years.  I  want  to  ask  you, 
have  not  other  forts  that  are  of  equal  importance,  perhaps,  been  neg- 
lected in  using  these  large  sums  at  those  two  points  alone? 

Colonel  RuHLRN.  No,  sir;  1  do  not  think  so.  1  do  not  think  I  can 
say  that,  from  my  knowledge  of  the  conditions.  I  have  been  in  this 
construction  business  only  a  little  over  a  year  and  a  half  now.  I  do 
not  know  much  of  what  went  on  before  tnat,  except  at  the  particular 
place  where  I  was  stationed. 

8TAUBMENT  OF  HON.  CHABLE8  CTJKTIS,  KBPBE8EHTATIVE  FBOM 

KANSAS. 

Mr.  Curtis.  I  want  to  state  to  the  committee  that  Leavenworth  was 
established  as  a  fort  in  April,  1827.  There  were  a  great  many  build- 
ings there  that  had  become  ver}^  much  dilapidated,  and  in  such  condition 
that  it  was  dangerous  for  them  to  be  occupied,  and  the  Inspector- 
General  sent  out  an  inspector  who  investigated  the  fort,  and  it  was 
detern^ined  that  it  was  best  to  tear  the  old  buildings  down. 

Mr.  GiLLETT.  That  was  about  five  years  ago? 

Mr.  Curtis.  Yes;  and  upon  that  report  the  War  Department 
appointed  a  board  of  army  officers  to  go  out  to  the  fort  ana  inspect 
the  buildings  and  recommend  what  should  be  done  with  them.  They 
adopted  a  plan  and  submitted  it  to  the  Department,  and  in  the  last  five 
vears  the^^  have  expended,  in  round  numbers,  $2,000,000  in  rebuilding 
Fort  Leavenworth. 

Fort  Leavenworth  is  considered,  I  think,  bv  the  Department,  and  I 
believe  you  will  sustain  me  [addressing  Colonel  KuhlenJ,  to  be  probably 
one  of  the  greatest  forts,  if  not  the  greatest  fort,  in  the  United  States. 
They  have  an  infantry  and  artillery  school  there.  The  cavalry  school 
is  at  Fort  Riley.  There  are  6,900  acres  of  land  at  Fort  Leavenworth, 
and,  as  I  said,  it  is  one  of  the  oldest  forts  in  the  country.  Fort  Riley 
is  not  in  the  district  I  represent,  but  is  102  miles  from  Fort  Leavenworth. 

Mr.  GiLLETT.  Is  Leavenworth  in  your  district? 

Mr.  Curtis.  Yes,  sir.  There  are  20,000  acres  of  land  in  Riley.  The 
Department  for  the  last  ten  years,  I  think,  has  been  devoting  a  great 
deal  of  attention  to  cavalry;  and  they  assert  that  Riley  is  probably  the 
best  adapted  to  cavalry  of  any  post^  in  the  United  States,  because  of 
the  large  number  of  acres  of  land  contained  in  the  reservation  and  the 
peculiar  formation  of  the  land  there. 

Colonel  RuHLEN.  I  can  confirm  that  statement. 

Mr.  Curtis.  It  is  a  flat  country.  While  $3,500,000  is  a  great  deal 
of  money  to  expend,  yet,  gentlemen,  I  think  if  you  will  consider  the 
location  of  these  forts  and  the  length  of  time  thev  have  been  in  exist- 
ence, I  believe  you  will  agree  with  me  that  it  would  not  be  good  policy 
to  cut  down.  1  do  not  think  the  Department  has  expended  a  cent 
there  that  they  were  not  justifie(J  in  expending. 

The  buildings  that  have  been  torn  down  at  Leavenworth  were  old, 
and  have  been  replaced  with  buildings  that  had  to  be  erected  in  order 
to  maintain  a  fort  at  that  place.  You  have  now  the  best  school  in  the 
United  States  at  Fort  Leavenworth — outside  of  West  Point.     Every 
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officer  that  went  into  the  Spanish  war  from  Learenworth  covered 
himself  with  honor;  every  one  of  them. 
Colonel  RuHLEN.  Those  from  Fort  Riley  also. 
Mr.  Curtis.  I  do  not  know  so  much  about  that,  because  it  is  not  in 
•the  district  I  represent;  and  what  1  say  for  Riley  is  said  because  it  i^ 
within  the  great  State  of  Kansas. 

War  Department, 
Office  of  the  Quartermaster-General, 

Washington  ^  March  10^  190i. 
The  Chairman  Committee  on  Appropriations, 

Ifouse  of  Representatives^  Washington^  D.  C. 
Sir:  In  accordance  with  your  request  for  information  from  this  office 
on  matters  touching  the  estimate  of  W, 600,000  for  military  poet^  for 
the  fiscal  year  ending  June  30,  1905,  I  have  the  honor  to  suomit  the 
following: 

1.  Statement  showing  barracks  for  cavalry,  field  artillery,  coast 
artillery,  infantry,  engineers,  and  signal  corps  now  on  hand,  under 
construction,  and  contemplated  to  be  erected  from  current  year's  appro- 
priations. 

2.  Reply  to  questions  touching  purchases  of  land  and  expenditures 
made  during  the  past  five  years  at  Forts  Riley  and  Leavenworth,  Kans. 

Very  respectfully, 

C.  F.  Humphrey, 
Quartermaster- General  U.  8.  Arrm^. 


Statement  of  barracks  nmv  on  handy  under  constrnctionj  and  to  be  built  out  of  current  yeaf^$ 
appropriations  at  all  garrisoned  posts  in  the  United  States, 


Nuunber  of  barracks. 

! 

1 
1 

1 

< 

s 

a 

1 

e 

(30 

Remarks. 

Adams,  R.I 

4 

Apache,  Ariz 

6 

Ultimate  garrison  to  be  1  tzoof> 

cavalry. 
To  be  abandoned  w  a  post  and 

garrisoned   only   by  a   prtsoo 

guard. 

Alcatraz  Island 

4 
4 

Anflinnlboine,  Mont 

6 

Baker.Cal 

3 
2 
2 

Banks,  Mass 

Barrancas,  Fla 

BenIcIa.Cal 

S 
4 
2 
4 
4 

Bliss,  Tex 

Boise  Barracks,  Idaho 

Bradv.Mich 

Brown,  Tex 

Ultimate  garrison,  8  companies  of 
inftintry. 

Casey,  Wash 

2 

2 

Caswell,  S.  C 

Cbickamauga  Park,  Ga 

12 

8 

Clark,  Tex 

Columbia,  Wash 

1 

Columbus,  Ohio 

8 
8 

Ultimate  garrison,  4  companies 
of  infantry. 

Ctook,  Xebr 

Dade,  Fla i 

1 

D.  A.  Russell,  Wyo 

2 

12 

1 

Davis,  Alaska 

1 

Delaware,  Del 

1 

Dea  Moines,  Iowa 

8 
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Stoikment  of  barracks  naw^tm  hand,  under  eonttrucH(my  and  to  be  bmlt  out  of  current  yearns 
appropriation^y  at  cdi  gurrwoned  po9t$  in  ike  Untied  <Sikiie»— Ckmtinaed. 


Number  of  barracks. 

Name  of  post. 

I 

5 

i 

< 

1 
I 

5 

P 

E 

1 

Remarks. 

DeSoto,  Fla 

1 

Doufflas,  Utah 

8 
2 

1 

Ducheene.  Utah 

1 

DuPont,  Del 

2 



Eagle  Paas.  Tex 

1 
1 

Egbert.  Alaska 

Ethan  Allen.  Vt 

12 

2 

Flagler,  Wash 

8 

1 

i 

Fremont,  S.  C 

Gibbon,  Alaska 

1 

Destroyed  bv  flre  Nov.  20, 1908. 

Grant,  Ariz 

6 

1 

Post  to  be  vacated. 

Greble.  R.  I 

2 

Haines  Mission,  Alaska 

4 

1 

Hamilton.  N.  Y 

1 

2 
4 

Hancock,  N.J 

Harrifion,  Mont 

4 

Howard,  Md 

2 



Huachaca,  Ariz 

4 

1 

Hunt,Va 

1 
2 

Jackson  Barracks,  La 

1 1 

To   be  rebuilt   for  2  companies 

Jav.N.Y 

4 

coast  artillery. 

Je^ersou  Barracks,  Mo 

8 
4 

Keogh.Mout 



Key  West,  Fla 

3 

Lawton,  Wash 

4 

12 
2 

1 
2 

Learenworth,  Kans 

4 

8 

4 

2 

Lincoln,  N.  Dak 

Lisctim,  Alaska 

Lc^an  H.  Roots,  Ark 

1 

Logan,  Colo 

8 

Mackenzie,  Wyo . 

4 

8 

Madison  Barracks.  N.  Y 

Mansfield,  R.I 

1 

Ma8on,Cal 

2 
4 

1. 

McDowell,  Cal 

McHenry,  Md 

2 

Mclntosn,  Tex 

3 
12 

McPhersof),Ga 

Meade.S.Dak 

8 

Michle.N.Y 

1 
4 
2 

McKinley.Me 

Miley.Cal 

Miaeonla,  Mont 

4 

Monroe,  Va 

8 

Morgan,  Ala 

2 

Mott,N.Y 

1 
8 

Temporary  frame  building. 

Moultrie.  8.  C 

Myer.Va 

4 

2 

2 

KiAi^m,  N.  Y . 

4 

6 
4 

12 
12 
4 

Niobrara,  Nebr 

To  be  vacated  and  abandoned. 

Ontario,N.Y 

Old  Barracks(Montezey),Cal 
Flattsbuig, N. Y ...  . 

Porter,  N.Y 

Preble,Me ' 

3 
6 

Presidio,  San  Francisco 

4 
4 

8 

Reno,  Okla 

Re  vere.  Mass 

1 

Riley,  Kans 

12 

6 

Ringgold,  Tex 

2 

Robinson .  Nebr. . . 

8 

Rodman,  Mass 

i 

2 

Rosecrens  (San  Dieuro)  Cal 

1 

Sam  Houston,  Tex 

4 

12 

Schuyler.N.Y 

Screven,  Ga 

2 
2 

, 

Sheridan,  111 

4 

4 

'' 

12 

aill.Okla 

8locum,N.Y 

4 
12 

Snellinr  Minn              

4 

2 

""2 

ftlevens,  Oreg 

St.  Michael.  Alaska 

;;7*; ;  ■ ;;; 

i 
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SUUemerU  of  barracks  now  oti^handj  under  construction,  and  to  be  built  out  of  current  year's 
appropriations,  at  all  garrisoned  posts  in  the  Unilhd  States— ConUnued. 


Number  of  barracks. 

Name  of  po«t. 

6 

1 

5 

f 

< 

-< 

1 

C 

a 

1 

Remarks. 

Strong,  Mass 

2 
2 

Terrv.N.Y ■ 

Thomas.  Ky 

8 



Totten,N.Y 1 

4 

1 

Trumbull,  Conn 1 

To  be  vacated. 

To  be  reduced  to  1  troop. 

Vancouver  Barraclcs,  Wash. . 



2 

10 
4 

WadBworth.N.  Y 

Walla  Walla,  Wash 

4 

Warren,  Mass 

2 

Washakie,  Wvo 

2 

Washington  Barracks,  D.  C  . . 

::;::: :: :: 

4 

Washington,  Md 1 

3 

Wayne.  Mich ' 

4 

1 

Whipple  Barracks,  Ariz 1 

Williams,  Me 1 ! 

2 

Wlngate,  N.  Mex 

2| 
1 

Worden,Wash 

2 

1  company  cavalry. 

Wright,  Wash 

4 

H.  G.  Wright,  N.  Y' 

2 


Yellowstone,  Wyo 

2 

Total 

144' 

24 

102 

263 

8 

4 

The  foregoing  table  shows  that  there  are  now  in  the  United  States,  or  will  be  when 
construction  work  under  way  and  projected  is  completed,  barracks  as  follows: 

Cavalry 144 

Field  artillery 24 

Coast  artillery 102 

Infantry 263 

P^ngineers 8 

Signal  Corps 4 

There  are  to  be  stationed  in  the  United  States  under  present  arrangements — 

Companiee^ 

12  regiments  cavalry,  12  companies  each 144 

27  batteries  field  artillery 27 

118  companies  coast  artillery 118 

22  regiments  infantry,  12  companies  each 264 

8  companies  engineers  ." 8 

2  companies  Signal  Corps 2 

J'rom  this  it  would  appear  that  the  barracks  for  cavalry  and  infantry  now  on  han<l 
and  under  construction  are  about  equal  to  the  number  required.  Tliia  is  not,  how- 
ever, the  case,  because  from  barracks  shown  in  the  table  to  be  on  hand  there  mnst 
be  deducted  the  following,  which  can  not,  for  reasons  stated,  be  coimted  as  available 
for  the  permanent  establishment,  namely: 

CAVALRY. 

Deduct. 

Fort  Apache,  Ariz.,  6  barracks  on  hand,  only  1  to  be  used 5 

Fort  Grant,  Ariz. ,  6  barracks  on  hand,  post  to  be  abandoned 6 

Fort  Washakie,  Wyo. ,  2  barracks  on  hand,  post  to  be  reduced 1 

Fort  Walla  Walla, 'Wash.,  4  barracks  on  hand,  to  be  converted  to  an  infantry 

post '. 4 

Fort  Wingate,  N.  Mex.,  2  barracks  on  hand,  to  be  reduced  to  a  1-oompany  poet. .  1 

Total  cavalry  barracks  to  be  deducted  from  list  shown  in  table 17 

This  leaves  the  number  on  hand  available  127,  or  17  less  than  required  for  the  12 
regiments  to  be  stationed  in  the  United  States. 
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From  infantry  barracks  shown  in  table  to  be  on  hand  there  must  be  deducted  the 
following,  which  can  not  be  utilized,  namely: 

Deduct. 
Alcatraz  Island,  4  on  hand;  post  to  be  vacated  by  r^ular  garrison  and  occupied 

by  a  prison  guard 4 

Fort  Brown,  Tex.,  4  barracks  on  hand;  only  3  required 1 

Columbus,  Ohio,  8  barracks  on  hand;  garrison  to  be  reduced  to  4  companies 4 

Niobrara,  Xebr.,  6  barracks  on  hand;  post  to  be  abandoned 6 

Total  unavailable  to  be  deducted 15 

There  will  be  a  gain  of  4  infantry  barracks  on  account  of  change  of  Fort  Walla 
Walla,  Wash.,  from  cavalry  to  infantry,  leaving  the  net  number  of  unavailable 
infantry  barracks  to  be  deducted  from  those  show^n  in  the  table  11,  which  leaves  252 
on  hand  at  permanent  infantry  posts,  or  12  less  than  the  number  required  for  the  22 
rejfiments. 

The  number  of  field  artillery  barracks  on  hand  is  still  3  less  than  the  number  of 
batteries  of  that  arm  now  in  the  United  States. 

The  coast  artillery  barracks  on  hand  are  16  short  of  the  number  required. 

The  estimate  submitted  shows  that  it  is  contemplated  to  erect  next  year  barracks 
as  follows: 

Fort  Barrancas,  Fla,,  for  1  company  coast  artillery— new.. 

Benicia  Barracks,  Cal.,  for  1  company  of  infantry — to  replace  an  old  one. 

Fort  Constitution,  N.  H.,  for  1  company  of  coast  artillery — new. 

Fort  D.  A.  Russell,  Wyo.,  for  4  troops  of  cavalry — new/ 

Des  Moines,  Iowa,  for  4  troops  of  cavalry — new. 

Jackson  Barracks,  La.,  for  1  company  of  coast  artillery — to  replace  an  old  one. 

Fort  Levett,  Me.,  for  1  company  of  coast  artillery — new. 

Fort  Meade,  S.  Dak.,  for  2  troops  of  cavalry — to  replace  old  buildings. 

Fort  Mott,  N.  J.,  for  2  companies  of  coast  artillery — 1  new  and  1  to  replace  an  old 
building. 

Fort  Sam  Houston,  Tex.,  for  2  batteries  of  field  artillery — new. 

Fort  Slocum,  N.  Y.,  for  2  companies  of  infantry — to  replace  old  buildings. 

Vancouver  Barracks,  Wash  ,  for  2  companies  of  infantry — to  replace  old  buildings. 

Fort  Wadsworth,  N.  Y.,  for  3  companies  of  coast  artillery — to  replace  old 
buildings. 

Whipple  Barracks,  Ariz.,  for  1  company  of  infantry — new. 

The  net  result  of  the  foregoing,  in  as  far  as  affects  the  number  of  barracks  now  on 
hand,  would  be: 

Additional  new  cavalry  barracks 8 

Additional  new  ffeld  artillery  barracks 2 

Additional  new  coast  artillery  barracks 4 

Additional  new  infantry  barracks I 

Quartekmaster-Gexeral*8  Office,  March  10^  1904- 


Ryplivn  to  request  for  infominiion  desired  by  the  Committee  on  Appropriations^  House  of 
JieprenentutiveM^  from  the  Quartennaster- General  of  the  Army^  on  mattfTtt  pertaining  to 
eati mate  for  military  posts. 

Q.  What  expenditures  have  been  made  for  construction  work  and  improvements 
during  the  last  five  years  at  the  following  posts: 

Fort  Riley,  Kans.? 
ExiHjnditures  and  allotments  for  all  purposes  from  Julv  1,  1899,  to 

(Ute ." $1,405,4.57.89 

Fort  Leavenworth,  Kans.? 
Expenditures  and  allotments  for  all  purposes  from  July  1,  1899,  to 

date $1,993,349.35 

Q.  Estimate  of  $30, (XX)  to  purchase  or  extinguish  leases  to  lands  of  the  Kahauiki 
Military  Reser\*ation  near  Honolulu,  Hawaii? 

The  authority  for  this  is  based  upon  act  of  Congress  approved  June  28,  1902,  sun- 
dry civil  bill,  for  the  fiscal  year  1903. 

il.  Estimate  of  $225,000  for  purchase  of  land  to  enlarge  the  reservation  at  Fort 
Niagara,  N.  Y.,  this  not  being  a  coast  artillery  post. 

-22 
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It  is  understood  that  the  authorities  of  the  War  Department  hold  that  the  wording 
of  the  sundry  civil  bill  making  appropriations  for  military  posts  authorizes  purcha&e 
of  additional  land  when  such  land  is  necessary  for  the  enlargement  of  a  post.  The 
wording  of  the  act  is  as  follows: 

'*For  the  constniction  of  buildings  at  and  the  enlargement  of  such  military  po^ts 
as  in  the  judgment  of  the  Secretary  of  War  may  be  necessary." 

The  records  of  this  office  show  that  in  recent  years  purchases  have  been  made 
nnder  authority  of  the  law  above  quoted  at  Fort  Sam  Houston,  Tex.,  for  the  purchase 
of  an  addition 'to  the  reservation  at  that  post,  which  was  concluded  in  December, 
1903,  at  a  cost  of  $54,000. 

Purchase  of  80  acres  of  land  in  the  reservation  at  Fort  Douglas,  Utah,  at  a  cost  of 
11,000. 

Purchase  of  a  small  tract  of  land  required  to  enlarge  the  reservation  at  the  Omaha 
depot  of  the  Quartermaster* s  Department,  at  a  cost  of  $3,000. 

This  answers  the  committee's  request  for  information  in  regard  to  cases  where  land 
has  been  purchased  from  the  appropriations  for  military  posts  for  uses  other  than 
coast  artillerv  posts. 

Q.  Purchase  of  land  at  Fort  H.  G.  Wright,  N.  Y.     Estimate,  $55,000. 

Tlie  Engineer  Department  is  now  negotiating  for  a  tract  o(  land  required  at  thi^ 
r)OPt  tt»  permit  increat«e  and  rearrangement  of  the  annament.  They  have  included 
m  their  purchase  the  a»lditional  laiid  that  will  be  needed  by  the  "Quartermaster  .* 
Department  to  erect  necessary  buildings  for  the  enlarged  post,  and  the  $55,000  calle*i 
for  in  the  estimate  is  to  pay  for  the  Quartermaster's  Department  land — in  other 
words,  to  reimburse  the  Engmeer  Department  for  their  outlay  for  this  land. 

Quartermaster-General' H  Offfce, 

March  10,  1904^ 

INDIANAPOLIS,  IND. 

(Sec  also  p.  454.) 

The  Chairman.  Now  we  will  take  up  House  Document  No.  4^3, 
relating  to  the  new  military  post  at  Indianapolis,  Ind.  What  are  the 
necessities  of  a  post  there? 

Colonel  RuHLEN.  The  purchase  of  land  has  been  concluded,  and  we 
are  now  awaiting  the  results  of  a  survey  that  has  been  made  with  a 
view  to  laying  out  the  post  there.     The  map  is  expected  in  a  few  days. 

The  Chairman.  When  can  you  advise  us  as  to  tne  amount  of  mone}" 
necessary  for  construction  at  that  post  during  the  fiscal  year  19()5? 

Colonel  RuHLEN.  We  can  get  that  estimate  as  soon  a«  we  are 
informed  b}^  the  Department  as  to  what  its  intentions  are  with  refer- 
ence to  the  post. 

The  Chairman.  You  have  here  a  document  recommending  an  esti- 
mate of  $944,()()(). 

Colonel  RuHLEN.  Yes,  sir. 

The  Chairman.  That  amount  of  money  could  not  be  expended  there 
during  the  next  fiscal  year,  could  it?  And  you  have  no  plans  yet  on 
which  you  propose  to  expend  that? 

Colonel  RuHLEN.  No,  sir;  not  yet.  But  that  estimate  is  submitted 
on  the  basis  of  the  total  cost  of  a  full  regimental  post,  with  all  it^ 
features  and  requirements. 

The  Chairman.  What  we  desire,  Mr.  Quartermaster-General,  is  to 
have  you  wTite  a  letter  to  this  committee,  and  have  it  up  here  by  Mon- 
day, if  you  can  do  it,  advising  us  as  to  what  money  is  necessary  to 
carry  on  the  work  you  desire  to  conduct  there  during  the  fiscal  year 
11>05.  As  1  understand  you,  this  is  an  estimate  for  the  complete  co>t 
of  construction  of  an  army  post  for  one  regiment  of  infantry.  Of 
course,  you  could  not  expend  that  money  in  one  j'car.     We  want  to 
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know  what  you  desire  to  do  there  in  the  fiscal  year  1905  and  the  esti- 
mate of  cost. 

Colonel  KuHLEN.  I  will  endeavor  to  furnish  what  you  want.  (See 
letter,  p.  454.) 

TROOPS  OUTSIDE  OF  UNITED  STATES. 

Mr.  GiLLETT.  There  are  one  or  two  questions  1  would  like  to  ask, 
supplementary  to  this  paper,  as  to  barracks  for  troops,  which  will  go 
into  the  record.  You  tell  here,  Colonel,  how  many  barracks  you  have 
of  the  different  branches  of  the  service.  Can  you  tell  us  how  much  of 
the  Army  is  out  of  this  countrj^  ?  This  is  all  tabulated  for  the  Army 
in  the  United  States.  What  I  want  to  know  is  how  much  of  the  Armv 
is  outside  of  the  United  States.  If  you  can  state  it  oflPhand,  very  well. 
If  not,  you  can  figure  out  a  statement  and  hand  it  to  the  stenographer. 

Colonel  KuHLEN.  There  are  now  outside  of  the  United  States  4 
regiments  of  cavalry,  9  regiments  of  infantry,  8  companies  of  coast 
artillery,  4  companies  of  engineers,  and  3  batteries  of  field  artillery. 

Mr.  GiLLETT.  That  is  exclusive  of  Porto  Rico? 

Colonel  RuiiLEN.  Yes;  1  did  not  count  the  Porto  Rican  troops. 

Mr.  GiLLETT.  Or  any  native  Philippine  troops? 

Colonel  RuHLEN.  No,  sir;  only  the  regular  establishment.  Out  of 
those  four  regiments  of  cavalry  now  out  of  the  United  States  it  is 
contemplated  to  bring  back  one  as  soon  as  accommodations  are  ready 
for  them,  and  also  one  additional  regiment  of  infantry.  That  woulH 
then  make  12  regiments  of  cavalry  in  the  United  States  and  22  regi- 
ments of  infantry. 

Mr.  GiLLETT.  To  which  you  refer  in  your  table? 

Colonel  RuHLEN.  Yes,  sir;  which  1  state  in  my  table. 

Mr.  Pierce.  How  many  are  there  in  the  Philippines? 

Colonel  RuHLEN.  About  17,000  or  18,000  in  the  Philippines. 

GALVESTON,  TEX. :   PROTECTION   OF  MILITARY  RESERVATION. 

The  Chairman.  Colonel,  we  have  pending  before  this  committee 
House  bill  10157,  for  an  appropriation  to  construct  a  sea  wall  at  Gal- 
veston, Tex.,  to  protect  the  property  of  Fort  Crockett  Reservation. 
First,  Colonel,  we  would  like  to  know  how  much  land  we  have  at  that 
reservation. 

Colonel  RuHLEN.  1  am  not  prepared  to  answer  that. 

The  Chairman.  Well,  then,  assume  that  there  are  80  acres.  What 
buildings  have  we  on  that  reservation? 

Colonel  RuHLEN.  We  have  no  buildings  there  at  present  which 
belong  to  the  Quartermaster's  Department.  They  have  not  com- 
menced construction  in  our  department  at  all. 

The  Chairman.  You  say  you  have  not  commenced  construction  work 
in  your  department? 

Colonel  RuHLEN.  Yes,  sir. 

The  Chairman.  Are  you  authorized  to  commence  any  buildings  on 
that  reservation  i 

Colonel  RuHLEN.  None  specially,  but  we  expect  to  begin  work  when 
the  engineers  indicate  that  the  batteries  are  ready  to  turn  over  to  the 
troops. 

The  Chairman.  What  buildings  do  you  contemplate  constructing 
there? 
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Colonel  RuHLEN.  At  present  it  is  contemplated  to  build  a  post  for 
one  company  of  coast  artillery  only. 

The  Chairman.  What  woulcl  be  theexpense  of  constructing  a  building 
for  one  company  ? 

Colonel  RuHLEN.  The  average  for  one  company,  ordinarily,  is  about 
*150,000. 

The  Chairman.  Are  there  any  buildings  belonging  to  any  other 
department  of  the  Government  on  this  reservation  ? 

Colonel  RuHLEN.  1  do  not  know.  Perhaps  there  may  be  some  tem- 
porary structures  that  the  engineers  built  for  their  employees  while 
at  work. 

The  Chairman.  When  was  th-s  reservation  purchased? 

Colonel  RuHLEN.  Some  purchase  has  been  made  there  within  the 
last  three  or  four  years.  I  do  not  know  whether  the  entire  resen'a- 
tion  or  not. 

The  Chairman.  What  do  we  have  in  the  way  of  coast  fortifications 
at  this  point? 

Colonel  RuHLEN.  That  I  do  not  know,  sir. 

The  Chairman.  Have  you  examined  this  bill  which  I  mentioned? 

Colonel  RuHLEN.  Just  within  the  last  day  or  two  my  attention  has 
been  called  to  it,  and  1  have  no  information  about  it  except  what  I 
have  picked  up  by  looking  oyer  papers  that  have  come  to  me  since 
then. 

The  Chairman.  You  are  not  informed  as  to  the  necessity  of  this 
wall  that  is  asked  for? 

Colonel  RuHLEN.  No,  sir;  except  as  1  might  say  by  inference — that 
is,  if  it  is  necessary  to  i)rotect  the  other  part  of  the  shore,  then  the 
same  necessity  exists  for  the  protection  in  front  of  the  Government 


property. 
The  Oh. 


Chairman.  Do  you  know  of  the  extent  of  the  coast  fortifications 
there? 

Colonel  RuHLEN.  It  has  been  intimated  that  they  would  probably  he 
ready  to  turn  over  this  year  to  the  care  of  the  trooi)s. 

The  Chairman.  Your  oflice  can  secure  for  us  information  as  to 
whether  or  not  the  coast  fortifications  already  emplaced  there  are 
protected  ? 

Colonel  Ruhlen.  We  can;  but  we  would  have  to  go  to  the  engineers 
for  it,  and  therefore  1  would  suggest  that  you  apply  to  the  Engineer 
Department  direct  for  that.  'Fhey  are  in  charge  of  all  work  fliat  is 
now  going  on  there.     We  have  not  yet  taken  hold  at  all. 

The  Chairman.  Are  there  any  further  questions,  gentlemen? 

Mr.  (tillett.  Does  it  always  cost  §150,000  to  house  one  company  of 
artillery? 

Colonel  Ruhlen.  Yes,  sir;  that  includes  the  storehouses,  and  the 
guardhouse,  and  the  office  buildings,  and  everything  of  that  sort. 
For  the  second  company  we  would  need  only  barracks  and  officers* 
quarters,  and  for  the  third  and  fourth  the  same. 

Mr.  GiLLETT.  No  buildings  have  yet  been  constructed  there? 

Colonel  Ruhlen.  No,  sir;  not  by  our  department. 
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STATEMENT  OF  HOIT.  ALEXAITDEE  W.  GREGG,  BEPEESEHTATIVE 

FEOM  TEXAS. 

Mr.  Gregg.  Mr.  Chairman  and  gentlemen  of  the  committee,  all  the 
buildings  that  were  at  Fort  Crockett  prior  to  the  storm  of  1900  were 
swept  away  by  that  storm  and  the  forts  were  damaged.  The  fortifica- 
tions and  the  fort  there  are  now  being  repaired,  and  my  information 
is  that  there  are  three  of  those  forts,  and  the  Engineering  Department 
will  in  a  short  while  turn  Fort  Crockett  over  to  the  Quartermaster's 
Department.     Is  not  that  right,  Colonel  Gresham  'i 

Mr.  Walter  Gresham,  of  Galveston,  les,  sir.     That  is  expected. 

Mr.  Gregg.  There  were  40  or  50  men  drowned  in  the  storm  at 
Galveston. 

This  matter  comes  up,  gentlemen,  in  this  shape:  After  the  storm 
the  people  of  Galveston  found  themselves  confronted  with  the  propo- 
sition either  to  abandon  the  island  or  to  take  protective  measures  to 
protect  themselves  and  to  restore  confidence  on  the  part  of  the  public 
in  the  stability  of  the  city.  So  they  decided  on  the  plan  of  building  a 
sea  wall.  If  it  will  not  be  tedious  to  you,  I  will  just  demonstrate  here 
upon  this  map  and  indicate  where  the  localities  are.  The  sea  wall 
starts  there  [indicating  on  map]  at  the  south  jetty,  and  runs  around 
there  [indicating]  and  comes  to  there  [indicating].  Here  is  the  Fort 
Crockett  Reservation,  as  you  will  see  over  here  [indicating]  on  the 
west  end. 

In  addition  to  building  that  sea  wall,  i^OO  feet  out  from  the  sea  wall 
the  area  is  tilled  in  to  the  full  height  of  the  sea  wall,  and  then  it  slopes 
back  gradually  farther.  In  other  words,  they  are  raising  the  entire 
island. 

After  the  city  had  decided  upon  that  plan  of  protection,  they  applied 
to  Congress,  and  Congress  appointed  a  board  of  engineers  to  pass  upon 
the  feasibility  of  the  Government  extending  that  sea  wall  ana  the  tills, 
just  exactly  as  the  city  has  protected  a  portion  of  the  island. 

There  were  two  propositions.  One  was  to  extend  the  sea  wall  out 
there.  The  })oard  reported  agsiinst  that  proposition,  and  did  not  advise 
that.  There  are  two  questions  involved  in  this.  They  submitted  an 
estimate  of  the  cost  of  building  between  Thirty-ninth  street  and  Forty- 
fifth  street,  which  is  the  eastern  border  of  the  Fort  Crockett  Res(»rva- 
tion.  They  submitted  one  estimate  for  that.  And  then,  beginning  at 
Forty-tifth  street  and  extending  along  the  entire  western  boundary  line 
of  the  reservation,  they  submitted  another  report — asei)aratc  estimate — 
in  which  they  made  a  recommendation  to  the  Government  that  the 
city  should  do  this  as  a  ''mutual"  protection.  That  is  the  very  lan- 
guage in  their  report— that  as  a  "mutuar"  protection  to  the  Govern- 
ment and  to  private  property  it  ought  to  be  done  by  the  city.  The 
exact  language  of  that  recommendation  is: 

In  consideration  of  the  fact  that  tlie  sea  wall  between  Thirty-ninth  street  and  the 
westerly  limit  of  the  Fort  Crockett  Reservation  would  l)e  of  mutual  a<lvantage  to  the 
United  States  and  to  individual  property  owners  of  (lalveston,  it  would  seem  proper 
that  the  local  authorities  should  construct  that  part  of  the  work  lying  to  the  east  of 
the  Government  reservation. 

That  is  taken  from  the  "Annual  Report  upon  the  Improvement  of 
Certain  Rivers  and  Har})ors  in  Texas,  in  charge  of  C.  S.  Rich«?,  cap- 
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tain,  Corps  of  Engineers,  U.  S.  Army,  being  Appendix  W  of  the 
Annual  Keport  of  the  Chief  of  Engineers  for  1903. ' 

Mr.  GiLLETT.  That  is,  the  wall  in  front  of  the  Government  property 
is  "mutual"  protection  too? 

Mr.  Gregg.  Well,  not  so  much  so.  They  show  in  their  report  the 
conditions  that  exist,  and  everything  in  that  line. 

Now,  then,  the  city  has  adopted  these  plans  for  its  protection,  and 
of  course  the  protection  of  the  city  is  a  protection  of  the  port  which 
the  Government  has  built  there  at  a  great  expense.  You  can  not  have 
a  port  unless  you  have  a  city  at  the  port  capable  of  furnishing  the 
facilities  and  the  population,  and  everything  necessary  for  the  cheap 
and  economical  handling  of  the  traffic  that  comes  through  that  port. 

The  bill  that  authorized  this  survey  contemplated  both  the  protec- 
tion of  the  Government  property  and  the  port  itself.  That  was  the 
lan^iage  of  the  provision  of  the  bill  authorizing  this  board  of  civil 
engmeers  to  be  appointed.  It  is  an  important  matter  as  to  whether 
what  the  city  has  done  is  a  protection,  so  far  as  it  goes. 

The  first  proposition  is  as  to  whether  the  work  done  by  the  city  is 
regarded  as  oeing  equal  to  the  ememencies  of  the  case — or,  in  other 
words,  whether  it  is  regarded  as  efficient  for  the  protection  of  the 
city,  as  far  as  it  extends.  If  not,  of  course  there  would  be  no  sense 
in  the  Gavernment  extending  something  here,  when  this  would  not 
accomplish  the  purposes  for  which  it  was  intended. 

When  the  engineers  made  this  report  that  work  was  simply  pro- 
spective— in  the  future.  Since  then  over  half  of  the  wall  has  been 
built,  and  they  are  proceeding  with  it,  and  a  contract  has  been  made 
for  that  fill.  I  suppose  you  all  know  what  is  meant  by  a  fill.  That  is 
raising  the  grade  of  the  city — raising  the  island  up.  "fhat  contract  has 
been  let  also,  and  the  sea  wall  has  been  about  half  completed.  The 
civil  engineers  mentioned  in  this  report  what  the  city  proposed  to  do, 
and,  after  mentioning  in  the  first  part  of  the  report,  on  the  bottom  of 
page  1849  and  at  the  beginning  of  page  1350,  what  the  city  proposes 
to  do,  they  say: 

As  the  commercial  usefalness  of  the  port  of  Galveston  is  closely  connected  with 
the  safety  of  the  city  as  a  place  of  business  and  residence,  the  fioard  has  stadiet! 
these  plans  and  believe  that  the  work  projected  would  furnish  adequate  protection 
to  property  in  the  city  of  Galveston  from  the  waves  and  currents  of  excessive  storms. 

That,  then,  I  say,  is  a  complete  indoreeraent  of  the  citj^'s  work. 

The  Chairman.  What  board  of  engineers  makes  that  report? 

Mr.  Gregg.  The  board. as  appointed  consisted  of  Lieut.  Col.  Henr^- 
M.  Adams,  Maj.  George  McC.  Derby,  and  Capt.  William  V.  Judsoii, 
all  of  the  Corps  of  Engineers  of  the  Army.  They  made  a  unanimous 
report. 

Now,  then,  that  being  approved  by  them,  they  took  up  this  ques- 
tion here  [inaicating  on  map].  They  reported  against  that  over  yonder 
[indicating  on  mapj,  but  they  recommended  that  all  this  ought  to  be 
done.     In  their  report,  however,  they  say  this,  as  I  quoted  before: 

In  consideration  of  the  fact  that  a  sea  wall  hetween  Thirtv-ninth  street  and  the 
westerly  limits  of  the  Fort  Crockett  Reservation  would  be  o{  mutual  advantiige  U* 
the  United  States  and  to  individual  property  owners  of  Galveston,  it  would  seem 
proper  that  the  local  authorities  should  construct  that  part  of  the  work  lyinj?  to  the 
east  of  the  Government  reservation. 

That  is,  between  Thirty- ninth  street  and  Forty-fifth  street. 
Now,  I  wanted  to  address  you  a  moment  on  that  proposition.     It  is 
this:  The  cities  in  our  State — and  1  expect  they  are  in  all  States — are 
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limited  in  their  taxing  powers — that  is,  in  the  rate  of  taxes  that  they 
can  lev}-;  and  then  they  are  limited  in  their  power  to  issue  bonds.  They 
are  not  in  actual  amounts.  I  do  not  mean  that.  But  their  limitation 
is  this,  that  whenever  they  issue  a  series  of  bonds  they  must  at  the 
same  time  levy  a  sufficient  tax  to  create  a  sinking  fund  to  pay  those 
bonds  at  maturity  and  to  pay  the  annual  interest  on  those  bonds.  Now^, 
the  city  of  Galveston,  in  tne  work  that  she  has  already  done,  has  reached 
her  tax  limit.  However  willing  she  may  be  to  fill  in  that  gap,  it  is 
simply  a  matter  of  impossibilitj^  for  her  now  to  do  it,  beciuise  we  all 
know  that  a  large  sum  of  money  like  that  can  only  be  raised  by  a  city 
through  the  issue  of  bonds,  and  bonds  are  paid  or  redeemed  by  levying 
a  tax;  and  that  can  not  be  done  at  Gah^eston,  because  we  have  already 
reached  the  limit. 

Mr.  GiLLETT.  What  is  your  limit? 

Mr.  (jREGG.  Two  and  one-half  cents  is  our  limit  in  the  cities  of  over 
10,000  inhabitants. 

Now,  on  that  side  I  do  not  think  the  committee  ought  to  be  con- 
trolled by  that  recommendation  of  the  board.  They  say  the  work 
ought  to  be  done  but  they  simply  state  that  the  local  authorities — the 
city,  in  other  words — ought  to  pay  for  that  gap  in  between  those  two 
places. 

Mr.  GiLLETT.  That  is  private  property  [indicating  on  map]? 

Mr.  Gregg.  Yes,  sir. 

Mr.  GiLLETT.  Have  the  abuttors  had  to  pay  anything  on  it  at  all  ? 

Mr.  Gregg.  The  city  paid  it. 

Mr.  (jRESHAM.  They  can  not  do  it  under  our  constitution.  It  has 
to  be  done  by  general  legislation. 

Mr.  Gregg.  There  are  only  two  liens  that  you  can  fix  on  a  home- 
stead. You  can  put  it  on  a  house  and  then  on  the  purchase  money. 
That  is  all,  under  the  laws  of  Texas. 

Mr.  GiLLETT.  Your  argument  is  that  it  is  nearer  to  the  Government 
property  than  to  priv^ate  property  ? 

Mr.  Gresham.  That  it  is  necessary  to  protect  the  Government 
propertv. 

Mr.  (xREGG.  The  floods  came  in  here  [indicating].  Here  is  that 
gap  [indicating],  and  a  bayou  here  [indicating].  The  closer  it  comes 
to  you  the  greater  the  danger.  Should  it  once  come  in  here  [indicat- 
ing], the  water  would  flow  in  on  you. 

Mr.  GiLLETT.  I  wondered  if  you  made  an}^  particular  argument  for 
beginning  here  [indicating]? 

Mr.  Gresham.  The  mone}'^  gave  out. 

Mr.  Gregg.  We  did  all  we  could. 

Now,  m}'  purpose  was  simply  to  explain  the  situation  here  to  the 
committee.  If  there  are  any  questions  the  committee  would  like  to 
ask.  Colonel  Gresham,  who  lives  in  the  city  of  Galveston,  and  who  has 
all  the  facts  and  figures  in  his  hand,  can  answer  them. 

BTATEMEITT  OF  ME.  WALTER  GKESHAM,  OF  GALVESTOIT,  FOKMEK 
EEPKESEITTATIVE  FEOM  TEXAS. 

Mr.  Gresham.  Mr.  Chairman  and  gentlemen,  previous  to  the  storm 
of  liK)0  the  Government  had  expended  in  the  neignborhood  of  between 
a  million  and  a  million  and  a  half  dollars  for  the  construction  of  forti- 
fications at  Galveston,  and  some  $8,000,000  in  the  improvement  of  that 
harbor. 
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When  the  storm  came  it  dama^red  the  jetties  and  also  almot^t 
destroyed  the  forts.  Immediately  after  the  storm,  when  application 
was  made  to  Congress,  and  the  chairman,  I  believe,  was  the  man  who 
reported  it.  Congress  appropriated  $1»9:2,000  for  the  rebuilding  of  those 
forts.  That  mone}^  is  now  being  expended  under  the  engineers,  and 
the  fort  upon  this  reservation,  known  as  the  Fort  Crockett  Reservation, 
is  about  completed,  and  that  at  Fort  San  Jacinto  is  also  practicallv  com- 
pleted, and  they  are  now  commencing  work  on  Fort  Travis,  which  is 
]ust  across  the  channel,  ab^ut  2  miles  ft'om  Fort  San  Jacinto. 

Now,  when  Congress  passed  this  legislation 

The  Chairman.  Those  forts  over  there  do  not  need  any  protection  i 

Mr.  (trEvSham.  They  are  worse  oflF  than  this  one.  It  is  necessary  to 
protect  them.  This  is  the  onlv  place  where  you  have  a  shore  to  put 
troops  on  with  safety  until  you  do  that;  and  that  will  cost  a  good  deal 
more  money  that  we  are  asking  for. 

The  Chairman.  The  Government  is  in  a  bad  place  down  there  ( 

Mr.  Gresham.  Yes;  it  is  a  bad  place.  But  this  report  shows  that 
it  is  the  means  of  an  annual  saving  to  the  people  of  the  West  alone  in 
freight  rates  of  $1(),()CH),0(K)  a  year.  It  is  a  fact  that  that  port  of 
25,()0()  inhabitants  exported  last  year  over  $450,000,000  worth  of 
property. 

Now,  the  board  state  in  their  report  that  it  is  necessar}-  that  this  port 
should  be  protected.  We  were  anxious  to  have  this  sea  wall  extended 
across  here  [indicating]  to  the  south  of  the  jetty  with  a  view  to  pro- 
tecting this  fort;  and  there  the  Government  has  a  reservation  of  t>8o 
acres.  But  the  board  reported,  at  present,  adversely  to  that.  The 
object  was  twofold — first,  not  only  to  protect  and  improve  this  prop- 
erty here  at  Fort  San  Jacinto,  but,  second,  to  protect  the  harbor.  This 
is  all  low,  flat  ground,  covered  by  every  high  tide. 

When  the  storm  came  it  cut  across  here  ^indicating]  a  channel  of  l:i 
or  14  feet,  and  broke  through  the  jetty,  and  filled  up  the  channel  of 
the  harbor  there  [indicating],  which  required  some  time  to  excavate, 
and  we  were  anxious  that  this  should  be  protected  here  [indicating], 
and  the  improvement  made  here  [indicating].  The  board  of  ena^ineers 
that  was  sent  down  by  Congress  to  look  at  this  matter  reported,  how- 
ever, as  not  advising  that  for  the  present;  but  they  did  recommend 
this,  that  the  wall  should  be  extended  here  [indicating]. 

The  question  is  whether  or  not  Congress  should  extend  the  wall 
for  2,475 /feet  in  froiit  of  private  property. 

After  the  storm  we  realized  the  fact  that,  having  lost  §20,000,000  in 
values  in  our  town,  it  was  absolutely  essential  that  we  should  do  some- 
thing to  create  confidence,  and  we  were  convinced  that  if  we  did  not 
do  that  we  had  just  as  well  abandon  the  sit«  for  the  city.  We  det-er- 
mined  to  make  the  fight  and  see  what  we  could  do. 

A  board  of  engineers  was  selected  under  the  act  passed  by  the 
legislature  of  Texas,  consisting  of  (xcneral  Roberts,  the  ex-Chief  of 
Engineers;  Mr.  Noble,  whom  you  gentlemen,  I  presume,  know  of,  as 
connected  with  the  Panama  Commission,  and  Mr.  Rouble,  who  was  at 
one  time  stationed  at  Galveston  in  the  Government  service.  These 
gentlemen  devised  the  plans  for  the  construction  of  a  sea  wall,  and 
also  for  the  purpose  of  elevating  the  grade  of  the  city  above  high 
water.  The  estimated  cost  of  the  sea  wall  was  a  million  and  a  half 
dollars  at  Thirty-ninth  street,  and  also  ^2,000,000  for  the  portion  of 
filling;  and  then  they  recommended  other  projects  which  we  have  not 
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undertaken  yet,  involving  about  three-quarters  of  a  million  dollars, 
making  in  all  something  Uke  four  and  a  quarter  millions  of  dollars. 

We  were  in  this  position:  We  had  no  credit,  and  we  had  no  author- 
ity under  the  law  to  tax  ourselves,  and  the  State  constitution  provided 
that  before  we  could  ever  build  that  sea  wall  the  proposition  to  do  so 
should  be  submitted  to  the  vote  of  the  property  taxpayers  of  the 
county  or  cit\\  The  city  being  hopelessh'  embarrassed  at  that  time, 
we  went  to  tfiie  people  of  the  count}"  and  asked  them  to  vote  an  issue 
of  a  million  and  a  half  dollars'  worth  of  bonds.  We  went  before  them, 
and  we  had  some  3,500  taxpaying  voters  in  the  county  and  we  got 
every  vote  except  41.  I  mention  this  to  show  you  the  unanimity  with 
which  the  people  voted  and  the  interest  taken  by  the  people  of  the 
city. 

Now,  3^ou  may  say,  '' W"hy  did  you  not  get  more  than  a  million  and 
a  half?  "  The  answer  is,  that  the  rate  of  taxation  was  reached.  The 
limit  was  reached.  Fifty  cents  on  the  hundred  dollars  was  the  limit, 
and  we  could  only  mse  the  interest  and  sinking  fund  on  a  million  and 
a  half.     That,  however,  is  the  way  we  got  the  sea  wall. 

Mr.  GiLLETT.  How  do  you  mean — 50  cents  on  the  hundred  dollars? 

Mr.  Gresham.  That  is  5  mills  to  the  dollar.  That  limit  is  fixed 
specifically  in  the  State  constitution  for  sea-wall  purposes.  The  ques- 
tion was:  How  are  you  to  sell  such  a  bond?  W^e  could  not  sell  a 
million  and  a  half  of  bonds  unless  we  reduced  the  rate  of  interest.  It 
looked  like  an  Herculean  task  to  float  a  million  and  a  half  of  bonds 
when  our  5  per  cent  bonds  were  defaulted;  but  we  did,  nevertheless, 
and  ever\"  dollar  of  those  bonds  was  taken  by  our  own  people. 

Then. the  $2,000,000  for  filling  in  the  cit^^  was  autnorized  bv  the 
legislature — an  issue  of  bonds  of  $2,000,000  was  authorized.  I'hose 
bonds  were  placed  upon  the  market,  and  we  have  succeeded  in  raising 
funds  enougn  at  home  to  take  about  one-fourth  of  those,  and  the  others 
we  have  placed  with  a  Holland  firm,  which  has  undertaken  to  raise 
the  grade  of  the  city.  The}'  are  now  getting  a  canal  inside  of  that  sea 
wall  for  the  purpose  of  bringing  their  dredges  in  to  complete  that 
tilling  by  pumping. 

I  can  give  you  a  better  idea  perhaps  of  the  magnitude  of  that  wall 
by  showing  j-ou  this  series  of  photographs  [producing  photographs] 
than  in  any  other  way.  There  is  a  cross  section  of  the  wall.  It  is  17 
feet  high,  made  of  crushed  gmnite,  cement,  and  sand — a  concrete.  It 
is  built  upon  round  piles  there,  which  are  driven  from  35  to  50  feet 
into  the  ground.  The  length  of  the  piles  varies  according  to  the  dis- 
tance down  to  the  clay.  That  is  supported  by  sheet  piling,  which  is 
driven  26  feet — as  close  as  it  can  be— 6  inches  thick  and  12  inches  wide. 

W'hen  that  is  done  they  come  in  and  put  in  the  foundation  of  this 
wall,  which  extends  over  the  piling  a  foot:  that  is.  the  piling  extends 
up  into  the  wall  a  foot,  and  tney  make  it  16  feet  in  width,  and  after 
that  is  in  you  are  compelled,  because  the  superstructure  is  so  heavy, 
and  3'ou  could  not  possibly  hold  it  with  that  concrete  and  granite — 
after  that  is  done  thev  put  riprap  of  granite  between  the  wall  and  the 
high-water  mark — a  dift'erence  of  27  feet,  the  difference  between  mean 
high  and  mean  low  water.  These  granite  blocks  are  from  6  to  3  feet  in 
width,  de[)ending  upon  the  particular  locality.  After  that  is  done 
they  come  and  build  this  wall,  which  is  17  feet  high. 

Now,  the  plan  is  to  raise  the  elevation  of  the  island  17  feet  high  and 
200  feet  wide.  Then  they  commence  a  slope  from  that  across  the 
island  to  the  bay,  a  mile  and  a  half,  raising  the  whole  city. 
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Mr.  GiLLETT.  Do  you  mean  the  occupied  part,  as  well  as  the 
unoccupied  i 

Mr.  Gresham.  Yes,  sir.  Now,  gentlemen,  must  remember  that 
our  taxes  are  now  nearly  3^  per  cent — State,  county,  and  city — and 
you  can  well  imagine  that  we  are  therefore  not  in  a  position,  however 
much  we  might  want  to  do  it,  to  pay  any  additional  sums  to  fill  in  this 
gap.  The  reason  why  we  are  so  heartily  anxious  for  it  to  be  done  is 
that  the  report  intimates  that  if  it  is  not  done  it  may  cut  a  channel. 
You  will  see  from  the  conditions  on  the  map  that  this  is  all  low  ground 
here  [indicating].  It  may  cut  a  channel  through  here  [indicating], and 
if  it  does  it  will  come  in  conflict  with  the  railroad  yards  and  the  Hunt- 
ington docks  and  elevators,  and  if  that  should  occur  there  millions  and 
millions  of  dollars  of  values  would  be  destroyed. 

Mr.  GiLLETT.  Is  this  section  all  built  over  here  [indicating]  I 

Mr.  Gresham.  Yes,  sir.  That  is  the  city  proper.  But  there  is 
nothing  here.     This  is  all  open.     The  city  is  up  here  [indicating]. 

Mr.  GiLLETT.  How  far  is  it  from  Thirty-ninth  street  to  the  Govern- 
ment reservation. 

Mr.  Gresham.  Two  thousand  seven  hundred  and  thirty  feet. 

Mr.  Burgess.  This  runs  along  here  [indicating]  3,300  feet. 

Mr.  GiLLETT.  What  it  the  jetty  made  oi'i 

Mr.  Gresham.  It  is  made  of  granite  rock.  This  one  [indicating]  is 
3  mile?  long,  and  the  one  on  the  opposite  side  of  the  channel  is  5  miles 
long,  built  before  the  storm — built  of  granite  blocks  weighing  from  S 
to  10  tons  And  the  storm  lifted  those  rocks  from  the  jetty  and  laid 
them  down  on  the  side. 

Mr.  GiLLETT.  Have  vou  replaced  them. 

Mr.  Gresham.  The  (rover nment  is  doing  that. 

Mr.  Burgess.  That  is  part  of  the  harbor  work. 

Mr.  Gresham.  You  may  say,  gentlemen,  "What  difference  does  it 
make  to  us? "  A  part  of  our  plan  was  building  on  this  added  land  that 
you  see  here  [indicating] .  It  was  a  levee  800  feet  wide  and  about  3 
feet  above  the  level  of  the  fill  for  the  balance  of  the  city.  It  com- 
mences here  [indicating]  at  18  feet,  and  slopes  1  foot  in  25  until  it  gets 
to  Broadway.  That  is  to  be  sodded,  as  the  Mississippi  levees  are,  to 
prevent  backwater,  because,  as  I  said  before,  all  the  storms  come  from 
the  northeast.     None  ever  come  from  the  other  direction. 

If  it  should  occur  that  a  storm  should  come  again  and  you  put  your 
buildings  here  [indicating],  nothing  could  stand  against  it,  if  tne  storm 
was  like  what  it  was  before.  The  Government  engineers  suggest  that 
they  will  protect  the  western  portion  of  the  reservation  here  [indicat- 
ing] by  a  revetment  of  rocks,  which  will  protect  it.  This  also  should 
be  protected  by  a  revetment  of  rocks  [indicating].  But  they  say,  of 
course,  that  is  temporary,  hoping  that  sooner  or  later  this  would  be 
done. 

It  is  for  the  protection  of  the  Government  property  that  we  ask 
that.  If  you  do  not  think  that  is  necessary,  or  if  you  think  there  is 
some  insuperable  objection  about  completing  it  in  order  to  protect  it, 
then  one  of  these  days  we  will  do  it  ourselves,  when  it  becomes  nec- 
essary. 

But  in  view  of  the  report  made  by  the  engineer,  we  think  the  com- 
mittee could  well  afford  to  put  in  at  least  that  breakwater,  which  would 
cost  $168,000.  The  Board  shows  conclusively  that  it  is  necessary  that 
it  should  be  done,  and  we  think,  under  the  circumstances,  from*  what 
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has  been  done  there,  and  inasmuch  as  it  is  a  protection  to  the  Govern- 
ment property,  that  Congress  would  not  at  least  shut  its  eyes  to  what 
has  been  done  by  the  people  there,  and  if  possible  would  help  us  in 
that  particular. 

The  Chairman.  The  wall,  as  1  understand,  is  17  feet  high? 

Mr.  (tRESHam.  Yes,  sir;  it  is  17  feet  high.  I  will  have  to  correct 
Mr.  Gregg's  statement  in  one  respect,  where  he  said  the  wall  was  about 
half  done.     It  is  about  four-tifths  done. 

Mr.  Gregg.  I  was  on  the  safe  side.  I  did  not  want  to  say  more 
than  was  the  fact,  and  I  kept  within  it. 

Mr.  GiLLETT.  How  high  above  high  water? 

Mr.  Gresham.  It  is  1.3  feet  above  the  highest  crested  wave. 

I  wish  to  call  your  attention,  gentlemen,  to  another  fact,  and  that  is 
that  at  the  time  of  the  storm  the  water  here  [indicating]  was  from  5  to 
6  feet  higher  than  it  was  over  here  [indicating],  only  a  mile  away. 

Mr.  Gregg.  There  is  one  thing  I  forgot  to  state,  and  it  was'  this: 
When  we  were  over  at  the  Quartermaster-Geneml's  department  the 
other  day  this  idea  was  presented  about  delaj'ing  this  matter.  This  fort 
is  ready  to  be  turned  over  to  the  Quartermai^ter's  department;  but  if 
this  work  is  to  be  done,  and  the  gmde  is  to  be  made  for  it  according 
to  this  report,  it  ought  to  be  done  before  the  buildings  are  put  there. 
Otherwise  you  would  have  to  raise  the  buildings  to  a  higher  level,  and 
it  would  be  a  biff  item  of  expense  to  do  that. 

Mr.  Pierce.  Do  1  understand  you  correctly  to  say  that  under  your 
law  both  the  county  and  the  city  of  Galveston  has  gone  to  the  full 
limit  of  taxation  allowed  to  protect  j*ourselves? 

Mr.  Gresham.  Yes,  sir. 

Mr.  Burgess.  In  addition  to  that  the  State  legislature  remitted  all 
the  State  taxes  for  fifteen  years  to  Galveston  County,  to  be  be  covered 
in;  so  that  the  State  has  gone  its  limit  as  well  as  the  county. 

Mr.  Pierce.  You  have  done  everything  you  could  to  protect  your- 
selves? 

Mr.  Gregg.  Yes,  sir. 

8TATEMBHT  OF  HOH.  OEOROE  F.  BURGESS,  REPRESEHTATIYE 

FROM  TEXAS. 

Mr.  Burgess.  Gentlemen,  I  will  thank  you  if  you  indulge  me  a  few 
moments  while  I  try  to  impress  upon  the  Committee  what  I  conceive 
to  be  the  immense  importance  of  this  matter. 

I  formerly  represented  this  district,  and  am  somewhat  familiar  with 
the  surroundings  and  the  harbor  features  and  the  commercial  features 
of  the  matter,  all  of  which,  of  course,  ought  to  be  considered  with 
reference  to  the  question  of  protecting  by  fortifications  the  interests 
which  the  Government  and  the  people Tiave  in  the  port  there. 

The  necessity  for  some  action  in  this  matter  was  made  apparent  to 
everybody  by  one  of  the  greatest  calamities  that  ever  befell  any  sec- 
tion in  America.  I  happened  to  be  present  on  the  island  and  went 
through  that  awful  storm,  in  which  not  onh^  millions  of  dollars'  worth 
of  property  was  destroyed,  but  10,000  lives  were  swept  into  eternity, 
nearly  a  fourth  of  the  then  total  i)opulation  of  the  city,  and  the  scene 
after  the  storm  beggared  description. 

Now,  this  is  a  port,  in  the  first  place,  more  important  both  to  the  peo 
pie  of  the  East  and  to  the  people  of  the  West  than  any  other  American 
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port.  Any  of  the  members  of  the  River  and  Harbor  Committee  who 
nave  looked  into  the  matter  would  unhesitatingly  tell  you  that  Gal- 
veston stands  unique  as  the  finest  demonstration  of  the  value  of  gov- 
ernmental expenditures  on  waterways,  and  stands  above  and  over  all 
other  ports  in  America. 

The  (xovernment  has  expended  there,  up  to  date,  in  the  neighbor- 
hood of  $7,000,000  in  creating  a  port  by  these  great  jetties  (a  system 
approved  by  the  engineers)  for  the  outlet  of  grain  from  the  great  North- 
west, as  well  as  the  northern  part  of  the  State  of  Texas,  and  the  Ter- 
ritories, and  the  contributary  country,  and  cotton  country. 

Now,  the  coastwise  trade,  which  comes  from  the  Ejist  and  is  carried 
back  by  the  railroads  supplying  these  people,  amounted  last  ^ear  to 
$174,0()0,nO{).  The  exports"  to  foreign  countries  through  that  port 
amounted  to  $144,000,000,  nearl}"  all  of  which  was  wheat  and  cotton 
to  European  ports,  so  that  this  port  presents  the  feature  of  bringing 
back  the  gold  of  Europe  and  pouring  out  into  these  American  sources 
of  production  about  half  a  million  dollars  a  day  for  each  working  day 
of  *the  year,  distributing  it  all  over  the  wheat  and  cotton  fields  that 
contribute  to  this  export.  Our  imports  at  Galveston  are  compai-a- 
tively  slight,  amountmg  in  round  numbers  in  the  neighborhood  of 
$2,000,000.  But  the  coastwise  trade  shows  the  importance  of  the  for- 
tifications there,  and  of  the  protection  of  this  port,  and  of  the  com- 
merce established  there,  which  is  ever  increasing. 

Here  is  one  item;  In  three  vears  the  exports  have  jumped  from 
$10f),000,000  to  $144,000,000.     That  is  since  the  storm. 

Now,  this  will  be  apparent  to  the  thoughtful  man  who  knows  any- 
thing of  the  geography  of  our  country.  He  must  know  that  this  must 
fro  on  increasing,  because  the  sources  contributing  to  this  export  are 
argoly  those  sections — the  great  Northwest — which  are  more  and 
more  rapidly  developing  in  grain  and  all  these  products  seeking 
European  markets. 

The  city  lies  exposed  on  an  island  running  nearl}^  east  and  west,  and  on 
the  south  side  of  it  rolls  the  Gulf  of  Mexico  and  on  the  north  side  is  the 
bay — (jalveston  Ba\' — within  which,  on  the  north  side  of  the  island, 
are  all  the  docks  where  the  grain  and  shipping  are  received,  whence 
they  pass  out  through  this  channel  through  these  jetties  at  the  east 
end  of  the  island.  And  the  Government  has  expended,  in  addition  to 
river  and  harbor  works,  several  million  dollars  m  providing  these  for- 
tifications on  the  obvious  theory  that  it  would  be  necessary  in  the 
event  of  war,  not  only  to  protect  the  city  and  the  millions  of  dollars" 
worth  of  property  there — private  property — but  to  prevent  the  inter- 
ruption and  destruction  of  hundreds  of  millions  of  dollars  worth  of 
commerce  involving  citizens  all  over  this  country  and  involving  our 
international  relations. 

One  of  the  most  important  of  the  three  forts,  by  reason  of  the  path- 
way of  commerce  and  the  geographical  situation,  is  the  fort  located 
upon  this  80-acre  reservation  whicn  runs  along  the  gulf  for  3,3(^0  feet. 
That  fort — Fort  Crockett — if  amply  manned  and  properly  controlled 
will,  I  think,  under  existing  appliances  now  in  a  rapid  state  of  pro- 
gress toward  perfection,  control  and  prevent  any  blockading  fleet  in 
time  of  war  from  destroying  our  commerce  there  and  from  destroying 
the  city. 

Mr.  GiLLETT.   How  many  acres,  did  you  say  i? 

Mr.  Burgess.  Eighty  acres. 
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Now,  having  been  a  member  of  the  River  and  Harbor  Committee,  I 
confess  I  am  a  little  tired  of  having  the  Panama  Canal  pla3^ed  on  me 
all  the  time,  because  nearly  everybody  who  has  a  river  and  harbor 
project  now  is  apt  to  advocate  it  from  the  standpoint  of  the  vast 
increase  of  the  necessitv  of  harbor  improvement  by  reason  of  the 
impending  Panama  Canal.  So  it  is  with  some  hesitancy  that  1  couple 
that  project  with  this,  for  it  must  be  obvious  to  all  of  vou  that  when 
that  Canal  is  constructed  this  will  be  the  nearest  port  to  k,  and  the  port 
that  would  be  most  affected  by  anything  in  connection  with  it.  And 
that  only  magnifies  the  importance  of  the  protection  of  an  ever-increas- 
ing commerce  which  must  be  established,  not  only  of  exports,  but  of 
imports  as  well,  because  it  will  be  only  a  short  time  before  imports 
also  will  be  vastly  increased  through  that  port. 

Now,  I  take  it  that  it  is  not  onh-  the  dut^^  of  the  Government,  but 
it  is  wise  and  good  business  judgment,  to  invest  there  whatever  ade- 
quate sums  may  be  necessary  for  the  protection  of  the  interests  there, 
because  they  are  not  local,  and  do  not  pertain  alone  even  locally  to  the 
State  of  Texas  to  the  extent  of  one  fraction  of  what  the}^  do  to  all  the 
rest  of  the  country,  involving  as  they  do  all  these  States  of  Kansas, 
Arkansas,  and  Louisiana,  and  clear  on  up  to  the  State  of  my  distin- 
guished friend  from  Nebraska  [Mr.  Burkett],  and  involving  also  the 
wheat  raisers  of  all  the  Northwest,  and  furnishing  a  competitive  freight 
rate  with  the  North  Atlantic  ports,  as  this  report  and  these  accurate 
figures  demonstrate.  And  that  port  of  Galveston  is  now  a  benefit  to 
our  entire  common  country,  and  results  in  the  saving  of  freights  to  the 
amount  of  not  less  than  $10,000,000  a  year. 

Now,  then,  the  forts  as  they  stand,  1  frankly  confess,  would  not 

f»erhaps  be  washed  away  by  another  storm  like  that  which  devastated 
Sralveston,  but  everything  else  would  be.  There  would  not  be  a  man 
there,  unless  he  got  in  with  the  guns,  who  would  be  able  to  stand  it. 
There  would  not  be  a  habitation.  There  could  not  be  an  electric  stor- 
age plant;  there  would  not  be  an}^  of  the  adjuncts  necessary  and  essen- 
tial to  the  proper  utilization  of  the  forts  themselves  that  could  stand 
such  a  storm.  In  the  existing  situation  if  another  storm  like  that 
should  now  come,  and  the  barracks  were  built  and  the  company  of 
artillery  was  there,  we  would  have  merely  a  recurrence  of  what  we 
had  before,  when  everything  was  swept  away — 40  soldiers  losing  their 
lives  and  everything  destroyed. 

Now,  it  is  a  mere  question,  as  I  see  it,  of  good  business  judgment. 
Besides  that,  there  is  a  sympathetic  side.  1  frankW  confess  that  that 
would  appeal  to  me  somewhat  if  1  were  on  a  committee  dealing  with 
this  subject.  These  people,  as  the  records  show,  have  done  as  much, 
and  have  risen  as  grandly  and  as  magnificently  above  an  unprecedented 
calamity  as  ever  a  people  did  anywhere  in  any  age  of  the  world's  his- 
tory. I  am  proud  of  tliat,  of  course.  They  are  Texans.  I  am  proud 
that  thev  had  energy  and  grit  enough  to  resist  and  surmount  the  sit- 
uation that  existed  there  since  October,  1900,  and  1  am  proud  to  see 
what  they  have  accomplished  there  since. 

They  are  not  unentitled,  legally,  to  whatever  protection  is  given  by 
these  forts.  But  I  have  tried  to  present  this  matter  on  broader 
grounds — on  the  ground  that  the  port  of  balveston  is  a  national 
project — that  these  forts  also  are  national  projects,  and,  therefore, 
ouglit  to  be  made  of  the  highest  efficiency;  and  that  this  improvement 
is  necessary  in  order  that  the  barracks  and  adjuncts  of  the  forts  may 
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be  properly  protected  against  a  storm — which  might  come  a  few  days 
before  a  fleet  might  come,  in  the  event  of  war,  and  then  we  would  be 
left  absolutely  defenseless.  The  forts  would  then  be  powerless.  There 
would  be  no  men  there  to  man  them.  There  would  be  no  searchlights. 
There  would  be  no  adjuncts — no  place  for  ammunition,  and  no  place 
to  manage  the  forts,  and  the  city  and  this  great  commerce  and  all 
that  is  bound  up  witn  it  would  be  at  the  mercy  of  the  enemy  in  the 
event  of  war. 

Of  course  all  these  fortifications  are  predicated  on  the  idea  that  a  war 
is  possible.  We  would  never  need  a  Navy  or  an  Army  unless  we 
should  need  them  in  the  event  of  war;  and  these  appropriations  other- 
wise would  be  foolish.  But  inasmuch  as  we  make  wise  appropriations 
for  the  military  and  naval  arms  of  the  (xovernment  in  all  these  mat- 
ters, and  inasmuch  as  all  this  is  wise  business  administration,  and 
essential  to  the  conduct  of  the  Government — it  is  not  a  local  matter  at 
all — I  believe  that  the  more  you  gentlemen  will  look  into  this  matter, 
and  the  more  you  will  read  this  accurate  and  carefully  prepared  report 
by  these  very  competent  engineers,  all  of  which  is  approved  by  the 
Department  of  War,  as  you  will  see  from  the  report  itself — the  more, 
I  say,  1  think  you  will  be  impressed  with  the  wisdom  of  making  a 
proper  appropriation  in  this  matter. 

It  is  true  there  is  an  unfortunate  feature  that  j^ou  gentlemen  will 
have  to  solve  for  yourselves.  Frankly,  I  do  not  know  just  what  1 
would  do  about  that  if  I  were  on  the  committee — that  is,  with  refer- 
ence to  closing  up  the  gap  between  Thirty-ninth  and  Forty-fifth 
streets,  where  the  city  has  erected  a  sea  wall,  and  where  it  had  to 
stop  because  of  the  insufficiency  of  their  resource^i,  leaving  it  five 
blocks  short  of  where  the  Government  property  begins.  But  I  have 
no  doubt  on  earth  that  the  Government  ought  to  erect  a  sea  wall  to 
protect  its  own  property.  Whether  it  should  go  further  and  connect 
that  with  the  city  property  is  perhaps  another  question.  But  I  think 
it  is  necessary  to  do  wnatever  is  necessary  to  make  that  protection  of 
its  own  property  efficient.  While  the  engineei"s  do  not  recommend 
an  appropriation  for  that,  they  say  and  report  tliat  it  ought  to  be 
done  and  that  it  is  the  local  duty  of  the  city  to  build  it. 

With  the  gap  open  there  it  must  be  apparent  to  anyone  familiar 
with  the  geography  of  the  situation  and  with  the  history  of  the  last 
storm  that  unless  that  is  done  very  great  danger  may  result  at  any 
time,  not  only  to  the  city's  property- ,  but  to  the  Government's  prop- 
erty as  well.  However,  that  would  not,  in  my  judgment,  destroy  the 
efficiency  of  the  forts,  and  that  is  the  primary  thing  which  it  is  the 
duty  of  this  committee  to  look  after.  Gentlemen,  1  do  not  wish  to 
weary  you,  and  I  thank  you  for  your  kindly  attention. 

The  Chairman.  Does  any  one  else  desire  to  be  heard  on  this  matter  t 

STATEMENT  OF  HON.  FEANKLIN  G.  BEOOKS,  EEPEESENTATIYE 

FEOM  COLORADO. 

Mr.  Brooks.  I  do  not  know  that  it  is  necessary,  gentlemen,  for  me 
to  take  any  of  the  time  of  the  committee,  vet  there  is  one  phase  that  I 
want  briefly  to  present. 

It  seems  to  me  that  the  report  of  the  Board  of  Engineers,  already 
mentioned,  has  made  this  matter  a  closed  book  so  far  as  the  importance 
of  this  work  of  the  city  of  Galveston  is  concerned.     They  have  gone 
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ahead  and  demonstrated  that  the  work  is  wise  and  necessary.  This 
Board  of  Engineers  in  its  opinion  differs  from  the  gentlemen  from 
Galveston  simply  as  to  who  shall  be  responsible  for  the  expenses  of 
the  two  portions  of  the  work,  the  Board  saying,  and  probably  with 
some  propriet3%  that  under  ordinary  circumstances  that  portion  from 
Thirty-ninth  to  Forty-fifth  streets  should  be  done  by  the  city  of  Ga:l- 
veston  and  that  portion  in  front  of  the  Government  reservation  should 
be  done  b}*^  the  Government  itself. 

But  I  want  to  say,  gentlemen,  that  1  think  the  interests  of  Colorado 
and  other  States  adjacent  to  Coloi'ado — the  interests  of  all  that  coun- 
try tributary  to  the  port  of  Galveston — are  paramount  in  one  sense  to 
the  mere  local  interests  of  Galveston.  Although  the  facts  may  not 
appear  to  your  minds  at  the  moment,  we  are  viSilly  intercvsted  in  this 
question.  We  come  here  to  say  that  the  interests  of  those  States  ought 
not  to  be  prejudiced  by  the  unfortunate  fact  that  the  city  of  Galveston 
has  exceeded  her  debt  limit,  or  has  reached  her  limit  of  taxation.  Our 
interests  are  paramount  to  the  question  of  the  local  distribution  of  the 
cost,  and  if  that  is  a  work  proper  to  be  done  we  contend  that  the  Gov- 
ernment should  do  it  if  the  city  of  Galveston  can  not  do  it,  and  it  appears 
from  the  statements  of  these  gentlemen  that  she  can  not. 

Unfortunately,  when  you  speak  of  Colorado  you  are  apt  to  think 
first  of  strikes  and  then  of  mines,  but  I  can  assure  }^ou  that  there  is 
something  in  Colorado  besides  mining  industries;  there  are  other 
things  than  strikes. 

Although  you  may  not  be  aware  of  it,  it  is  nevertheless  a  fact  that 
our  agricultural  industries  in  Colorado  are  now  far  in  excess  of  our 
mining  industries,  and  the  value  of  our  agricultural  products  is  largely 
increasing  year  by  year,  while  the  value  of  our  mines  is  increasing , 
probably  very  slowly.  In  other  words,  the  interest  of  that  region  is 
an  agricultural  interest,  and  it  looks  to  the  city  of  Galveston  for  its 
outlet;  and  it  does  so  in  common  with  western  Kansas,  and  Wyoming 
and  Utah,  and  even  South  Dakota.  That  is  also  eminently  true  of 
Oklahoma  and  New  Mexico. 

You  gentlemen  who  are  at  all  familiar  with  railroad  rates  in  that 
country  know  that  the  railroad  rates  east,  as  far  east  as  Omaha  and  as 
far  north  as  Duluth,  are  based  on  the  rates  to  Galveston.  And  on 
account  of  the  fact  that  Galveston  is  our  port  of  outlet,  anything  that 
affects  Galveston  necessarily  affects  us  to  some  extent,  just  as  anything 
that  would  affect  the  port  of  Duluth  would  affect  the  States  of  Minne- 
sota and  North  Dakota,  and  just  as  anything  that  would  affect  Chicago 
would  also  affect  Michigan,  and  Illinois,  and  Wisconsin,  and  Iowa. 

The  future  of  (^lorado,  gentlemen,  is  not  in  her  mines.  It  is  in 
her  wheat,  and  barley,  and  potatoes,  and  in  the  other  multiplied  and 
diversified  industries  of  her  soil.  And  therefore  it  is  those  interests 
that  I  want  to  plead  for  to-day,  and  it  is  those  interests  that  I  want  you 
to  consider  in  passing  upon  this  question  as  to  whether  or  not  you  will 
authorize  the  filling  up  of  this  little  gap  in  the  sea  wall  down  there  in 
the  city  of  Galveston. 

On  that  matter  you  are  discussing  not  only  the  (juestion  of  govern- 
mental protection  for  that  80  acres  of  land  on  your  reservation,  the 
property  of  individuals  there,  the  interests  of  the  city  and  the  interests 
represented  by  those  great  wharves  and  terminals  on  the  northern 
siae  of  the  island,  but  you  are  rather  considering  the  interests  of  six 
great  States  and  three  Territories  that  are  tributary  to  this  port,  and 
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which  look  to  this  port  as  their  port  of  export;  and  it  seems  to  me 
that  those  interests  are  such  as  will  justly  claim  at  your  hands  very 
serious  and  favorable  consideration. 

I  hope  you  gentlemen  will  bear  in  mind  the  words  of  the  report  of 
this  commission: 

It  is  believed  that  a  conservative  estimate  of  the  value  to  the  country  of  the  preeent 
improved  port  at  Galveston  is  more  than  110,000,000  per  annum.  The  latter  sum 
certainly  represents  the  minimum  of  what  would  be  lost  annually  to  the  community 
if  Galveston  ceased  to  exist  to-day  as  a  deep-water  port.  Moreover,  the  construction 
of  protective  works  at  Galveston 'may  reasonably  be  expected  to  increase  confidence 
ana  induce  the  installation  of  plants  to  handle  other  freights,  such  as  cattle,  meats, 
and  flour;  to  lead  to  the  cheajier  handling  of  products  now  exported;  to  reduce 
insurance  and  ocean  freight  rates;  and  to  attract  other  railroads  to  (TalvestOD,  thus 
tending  to  increase  the  competition  among  other  interior  lines  and  wnden  the  bene- 
ficial influence  of  this  valuable  port. 

In  other  words,  gentlemen,  this  matter  that  is  before  this  committee 
to-day  is  a  matter  in  which  is  vitally  bound  up  the  development  of  all 
that  eastern  Rock}"  Mountain  region  and  of  all  the  arid  region;  cer- 
tainly everything  that  lies  west  of  the  ninety-eighth  meridian  is 
dependent  directly  upon  the  prosperity  and  perpetuity  and  progres- 
sive development  of  the  port  of  Galveston. 


March  10,  190i. 
NATIONAL  MILITARY  PARKS. 

(See  also  p.  450.) 

CHICKAMAUGA   AND   CHATTANOOGA   NATIONAL  MILITARY  PARK. 

STATEMENT  OF  GEN.  HENRT  V.  BOTNTON,  CHAIRMAN  OF  THE 
CHICKAMAXJGA  PARK  COMMISSION. 

The  Chairman.  General,  you  had  §40,000  last  year  for  Chickamaugu 
and  ('hattanooga  National  ililitary  Park.  We  first  wish  to  know  how 
that  money  was  expended. 

(ieneral  Boynton.  Our  pay  roll  amounts  to  something  between 
^15,000  and  §20,000.  The  rest  of  that  money  was  expended  in  some 
extra  roads — about  5  miles  of  extra  roads — which  we  felt  obliged  to 
construct  on  account  of  the  establishment  of  a  new  military  post  on 
the  north  extension  of  the  park,  which  had  never  been  purchased 
before. 

We  purchased  7i)3  acres  of  that,  the  3'ear  before,  you  know.  The 
(iovernment  has  established  a  twelve-company  cavalry  post  upon  that 
extension,  and  that  opens  that  north  extension,  which  it  had  been 
understood  by  the  Appropriations  Committee  for  several  years  wa*? 
eventually  to  be  purchased  as  ground  for  the  i>ark,  but  it  had  been 
deferred  from  one  year  to  anonier  because  it  was  not  absoluteh'  nec- 
essary' to  have  it  before.  The  making  of  these  additional  roads  pre- 
vented us  from  reducing  our  estimates  from  $40,000  last  year  to 
$30,000  this  year,  as  we  expected  to  do. 

The  Chairman.  What  does  your  pay  roll  consist  of?  Do  you  have 
a  commission^ 

(ienenil  Boynton.  Yes;  a  Commission  of  two  members,  and  they  are 
paid  S800  a  month.  One  is  the  resident  commissioner,  General  Stewart, 
at  Chattanooga;   and   I  am  the  Commissioner  here.     Gen.    Frank 
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Smith,  a  retired  officer  of  the  Army,  who  was  on  the  Commission  as 
the  militar}''  member  up  to  the  time  of  his  retirement,  continues  his 
connection,  but  he  receives  no  pay. 

The  Chairman.  At  1300  a  month  each? 

General  Boynton.  Yes,  sir.  1  have  the  entire  pay  roll  here  if  you 
wish  to  see  it. 

The  Chairman.    That  is  what  we  wish  to  see. 

General  Boynton.  Here  is  the  entire  pay  roll,  not  only  of  the  Com- 
mission, but  of  the  park  as  well: 

Chattanooga  office  roll. 

Per  month. 

E.  E.  Betts,  civil  engineer $200.00 

W.  A.Wood,  bookkeeper 100.00 

D.  C.  Deamude,  chief  guardian 80.00 

R.  E.  Brannon,  guardian 50.00 

L.  A.  Clark,rodman 50.00 

E.  E.  Lynam,  painter 4.  46.00 

Mark  Thrash,  driver 26.00 

Robert  Callaway,  stableman 25.00 

Total...- 575.00 

Per  month. 

H.  V.  Boynton,  chairman  of  Commission $300.00 

Alex.  P.  Stewart,  commissioner 300.00 

J.  P.  Smartt,  assistant  on  Confederate  work 150.00 

Richard  B.  Randolph,  clerk  to  Commission 133. 33 

C.  E.  Boles,  messenger 75.00 

Total 958.33 


Labor  roll  for  month  of  January,  1904- 


Name. 

Occupation. 

Period  of  service 
(both  days  inclusive). 

Rate  of 
■pay. 

Amount 
received. 

Monroe  Hilton 

Stonemason ....       

Jan.  2-27 

a  $3. 75 
a2.00 
a2.00 
al.25 
aL26 
al.25 
aLlO 
a  1.10 
aLlO 
aLlO 

620.00 
a  LOO 
aLOO 
oLOO 
aLOO 

•73.18 

LeeFonett 

Quarryman 

do 

37.00 

W€»  Putman 

..'...do. 

do 

38.00 

G.  W.  Bolt 

Common  laborer 

Jan.  2-ao 

27.81 

W.  T.  Cooper 

W  L.  Logan 

do 

do 

Jan.  2-27 

25.94 

Jan.  4-30 

23.18 

J.  L.  Burk 

do 

do 

do 

do 

Jan.&-27 

13.76 

W.  E.  Few    

Jan.  1-30 

24.75 

M.  C.  Moore 

Jan.  2-30 

24.48 

J  M  PlMter     

Jan.  2-27 

17.60 

Andenon  Ridley 

do 

Jan.  1-31 

20.00 

O  W  Bolt 

1  mule  and  cart 

Jan.  2-90 

22.26 

W.  T.  Cooper 

do 

Jan.  2-27 

20.75 

W.  L.  Logan 

M.C.Moore 

do 

do 

Jan.  4-90 

18.50 

Jan.  2-30 

22.25 

Total 

409.34 

8  C  B- 


-23 


o  Per  day. 


b  Per  month. 
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Labor  roll  for  month  of  January,  1904 — Continued. 


States. 

Chickamauga. 

Chattanoosa  and 
vicinity. 

Monu- 
ments. 

Markers. 

Monu- 
ments. 

Markers. 

Georgia 

1 

86 
39 

52 
33 
74 

Illinois 

18 

19 

Indiana 

Iowa 

8 

1 
1 
1 
1 
2 

Maryland 

Massachusetts 

Michigan 

10 
4 

11 

1 

Minnesota -...  - 

Missouri 

3 
2 
17 

13 

Kansas 

1 
1 

Kentucky 

New  Jersey 

1 
8 
1 
9 

New  York 

Ohio 

55 
7 
4 
9 
9 

21 

53 

1 
47 

(% 

Pennsylvania 

1 

Tennessee 

United  StatA  Refnilara 

Wisconsin 

5 

Miscellaneous 

2 

Total 

197 

298 

50 

102 

In  addition  to  the  above  there  are  mounted  268  field  guns  to  mark  55  Confederate 
and  54  Union  battery  po»ition8  during  these  battles — 39  of  the  former  and  44  of  the 
latter  being  on  the  Chickamauga  field.  Six  hundred  and  forty-five  historical  and 
368  distance  and  locality  tablets  are  erected  on  these  fields.  Eighty  miles  of  improved 
roads,  constructed  under  the  direction  of  the  National  Park  Commission,  afford  con- 
venient access  to  all  important  positions.  The  Government  owns  in  Geoma  6,4o9 
acres  in  one  body,  whicn  cost  a  little  less  than  $31.50  per  acre.  The  total  area  in 
Tennessee  and  (Georgia  under  charge  of  the  National  Park  Commission  is  6,953.62 
acres.  This  includes  330  acres  of  roads  embraced  in  the  authorized  approaches,  the 
rights  of  way  chiefly  donated  by  the  owners. 

The  Chairman.  Now,  what  do  you  propose  to  do  with  the  $4:0,CN» 
asked  for  the  fiscal  year  1905? 

General  Boynton.  Outside  of  the  pay  roll  we  have,  aa  is  stated  in 
the  communication  that  we  were  asked"^  to  make  by  the  Secretary  of 
War,  put  down  $15,000  for  permanent  improvements  which  were 
necessary  to  complete  the  establishment  of  the  park.  That  item  is 
made  up  of  two  items.  One  is  for  the  erection  of  a  wall  and  roadway 
to  the  point  in  the  park  on  the  top  of  Lookout  Mountain,  for  whicli 
the  Government  paid  $35,000.  It  is  not,  however,  to  put  up  any  such 
a  wall  as  you  see  about  a  national  cemeteiy.  We  shall  also  put  up  a 
gateway  and  two  roads,  which  are  not  yet  complete^^the  two  roads  of 
vhich  I  spoke.  The  rest  is  for  foundations  for  big  monuments;  and 
some  of  them  are  very  costly. 

For  example,  the  monument  for  New  York  cost  $100,000.  and  the 
foundation  we  have  put  in  cost  about  $3,600.  Some  of  the  Stat^. 
monuments  have  cost  for  foundations  only  $200  or  $300  and  from  that 
figure  up  to  $700  or  $800.  The  Southern  States  are  moving  now  to  a 
greater  extent  than  they  have  done  heretofore  in  getting  in  their  State 
monuments  and  preparing  for  them. 

Then  there  is  the  care  and  maintenance  of  80  miles  of  road,  and  a 
considemble  part  of  this  sum  we  want  to  use  for  guttering.  These 
roads  are  made  on  a  50-foot  right  of  way  and  the  guttering  will  constitute 
the  shoulders  of  the  roads.  This  guttering  in  the  end  will  decrease  the 
cost  of  maintenance  very  largely.  That  comes  in  partly  under  the  head 
of  labor.     In  fact,  almost  all  of  our  expenditures  now,  outside  of  the 
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salary  list,  are  expenditures  under  the  head  of  labor.  At  present  we 
are  running  a  laboring  force  of  only  about  $400  a  month  simply  to 
maintain  the  roads,  and  we  are  making  a  change  that  will  save  feoO  a 
month  from  regular  guardians.  Inst^d  of  paying  them  $50  a  month 
we  pay  two  laborers  $25  each,  and  inasmuch  as  we  have  six  guardians 
that  would  decrease  the  expense  of  guardians  b}'^  $300  a  month,  and  it 
would  also  decrease  the  force  of  laborers  that  would  be  necessary  for 


the  purpose  of  maintaining  these  roads. 
Mr.  Gardner.  I  would  li 


like  to  ask  the  General  if  there  have  been 
built  or  maintained  anv  roads  in  connection  with  the  Chattanooga  and 
Chickamauga  National  Park  on  ground  that  did  not  belong  to  the 
United  States? 

General  Boyntpon.  No,  sir. 

Mr.  Gardner.  Not  a  cent? 

General  Boynton.  No,  sir;  not  a  cent  that  I  know  anything  about. 
I  think  we  have  done  no  work  anywhere  that  was  not  on  grouna  where 
the  United  States  had  full  title  or  jurisdiction. 

We  are  very  anxious  to  get  something  in  for  the  Shiloh  Park  and  for 
our  park.  It  involves  no  expenditure  of  money  whatever.  The  laws 
for  those  two  parks  Jjtate  that  the  employees  shall  be  paid  when  on 
duty. 

As  a  matter  of  course,  we  are  always  on  duty.  I  have  never  been 
away,  in  ten  years,  from  my  work,  and  the  Comptroller  rules  that  if 
you  are  absent  from  the  office,  even  on  a  leave  of  absence  granted  by 
the  Secretary  of  War,  you  can  not  be  paid.  It  has  not  affected  me 
personally,  but  it  has  affected  Colonel  Cadle,  of  the  Shiloh  Commis- 
sion. He  had  a  leave  of  absence  from  the  Secretary  of  War  and  went 
to  California,  attending  to  duties  in  connection  with  the  Commission, 
but  the  Comptroller  ruled  that  he  could  not  receive  any  pay  while 
away  from  the  office,  and  he  lost  $600. 

In  our  Commission,  (Jeneral  Stewart,  the  resident  commissioner  at 
Chattanoo^,  went  up  into  the  mountain,  where  his  mail  reached  him 
every  evening  and  wnere  he  continued  to  attend  to  all  the  business 
and  was  under  a  regular  leave  of  absence  granted  by  the  Secretary  of 
War;  but  the  Comptroller  ruled  that,  as  he  was  awav  from  his  office, 
although  on  duty,  he  could  not  be  paid,  and  he  lost  tliereby  $325.  If 
a  provision  to  cure  that  could  go  in,  to  give  the  employees  of  the 
parks  the  same  leaves  of  absence  under  the  same  regulations  that 
apply  to  other  employees  of  the  War  Department,  it  would  be  a  very 
just  thing.     Here  is  the  item  I  suggest: 

And  leaves  of  absence  for  the  officers  of  the  military  parks  shall  be  governed  by 
the  rules  which  apply  to  other  employees  of  the  War  Department. 

^  SHILOH   NATIONAL    MILITARY   PARK. 

STATEMENT  OF  MB.  JOHN  C.  8C0FIELD,  CHIEF  CLEBK  WAB 

DEPABTMENT. 

The  Chairman.  I  see  you  had  for  1904  $20,000.  Please  advise  us 
what  has  been  done  with  that  money  ? 

Mr.  ScoFiELD.  I  can  send  you  an  itemized  statement  of  it.  We 
have  not  got  it  here.  We  expended  the  money  for  salaries,  and 
expenses,  and  road  improvements,  and  clearing  land,  and  traveling 
expenses. 
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The  Chairman.  Have  you  a  Commission  there? 

Mr.  ScoFiELD.  Ye«,  sir;  a  Commission  of  three  men. 

The  Chairman.  Who  are  they? 

Mr.  SooFiELD.  Col.  Cornelius  Cadle,  John  W.  Ashcraft,  and  Gen. 
Basil  Duke.  General  Duke  was  recently  appointed  to  succeed  Col. 
Josiah  Patterson,  who  died. 

The  Chairman.  What  do  they  receive? 

Mr.  SconELD.  They  receive  $250  a  month.  They  differ  in  that 
respect  from  the  commissioners  of  other  parks. 

The  Chairman.  What  other  employees  have  you  on  the  pay  roll — 
clerks,  and  so  on  ? 

Mr.  ScoFiELD.  They  have  an  engineer  and  a  historian  who  gets 
$250  a  month,  and  some  clerical  assistance.  I  will  send  you  up  a  full 
list,  Mr.  Chairman,  and  an  itemized  statement  of  all  the  expenditures. 

The  Chairman.  You  want  $35,000  for  next  year? 

Mr.  ScoFiELD.  Yes,  sir. 

The  Chairman.  Why? 

Mr.  ScoFiELD.  To  carry  on  the  work  and  acquire  a  little  additional 
land. 

Mr.  Benton.  How  much  land  have  you  there! 

Mr.  ScoFiELD.  Something  in  the  neighborhood  of  1,000  acres. 

The  Chairman.  I  see  you  itemize  the  expenditures  here  in  a  note: 
*^ Salaries,  $12,000;  office  expenses,  $1,500;  traveling  expenses,  $3<K); 
three  concrete  bridges  to  replace  wooden  structures,  $3,600;  labor  on 
clearing  land,  etc.,  $10,000;  house  for  office  and  headquarters  of  the 
Commission,  $5,000;  incidentals,  $2,600;"  making  in  all,  $35,000.  From 
that  it  appears  you  want  a  house  and  office  for  headquarters  of  the 
Commission. 

Mr.  Scx)FiELD.  We  have  wanted  that  for  some  time. 

The  Chairman.  Do  you  contemplate  continuing  this  Commission  i 

Mr.  S<X)FiELD.  I  can  not  say  that  we  contemplate  it.  It  is  entirely 
in  the  hands  of  Congress.  Two  years  ago  the  chairman  of  this  com- 
mittee, when  I  was  before  it,  asked  for  a  statement  along  these  same 
lines,  and  a  statement  was  prepared  at  the  W^ar  Department  and  sent 
down  here  by  Secretary  Koot,  and  it  was  published  in  the  hearings 
before  this  subconunittee  for  1903.  It  was  aesigned  to  cover  the  whole 
ground  of  the  cost  of  the  establishment  of  these  parks  and  the  time 
required  to  complete  their  establishment  and  the  cost  of  maintenance 
after  their  establishment.  The  statement  went  very  minutely  into 
details.  That,  I  think,  was  in  the  year  1902,  on  the  bill  for  1908.  In 
addition  to  that  there  was  prepared  in  connection  with  a  bill  introduced 
by  the  Military  Committee  a  scheme  for  the  consolidation  of  these  four 
commissions  into  one  single  commission. 

GETTYSBURG  NATIONAL  PARK. 

The  Chairman.  The  next  is  Gettysburg  National  Park.  Mr.  Scofield, 
I  think  they  are  asking  for  $60,000.  What  did  they  do  with  the 
money  last  year? 

Mr.  Scx)FiELD.  It  was  expended  in  salaries,  and  they  bought  consid- 
erable ground  there,  and  made  considerable  roads.  I  will  send  you  an 
itemized  statement  showing  the  expenditures  for  all  the  parks. " 

The  Chairman.  What  they  have  done,  and  what  they  propose  to  do. 

Mr.  ScoFiELD.  Yes,  sir. 
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Mr.  Gardner.  I  would  like  to  ask  whether  any  money  has  been 
expended  at  Shiloh,  or  at  Gettysburg,  or  on  any  of  these  parks  with 
which  you  have  to  do,  for  highways  or  other  improvements  off  from 
land  belonging  to  the  United  states,  or  on  land  not  belonging  to  the 
United  States? 

Mr.  SooFiELD.  It  is  my  impression,  quite  strongly,  which  I  will 
verify  later,  that  not  a  dollar  nas  been  expended  except  upon  rights 
of  way  or  land  acquired  by  the  United  States.  There  has  been  a  propo- 
sition embodied  in  several  bills  that  never  came  to  any  conclusion  to 
build  a  road  from  Shiloh  to  Corinth,  Miss.,  to  give  access  to  the  Shiloh 
Park.    It  is  a  bad  road  now,  very  badly  washed. 

Mr.  Benton.  It  is  a  flat  country? 

Mr.  SooFiELD.  Yes,  sir;  this  road  is  a  very  interesting  one,  for  the 
reason  that  it  was  fought  over,  all  the  way  going  and  coming,  in  con- 
nection with  the  battles  of  Pittsburg  Landing  and  Shiloh. 

The  Chairman.  There  is  no  appropriation  made  and  no  recom- 
mendation here  that  such  a  road  be  constructed? 

Mr.  ScoFiELD.  1  have  forgotten  whether  that  bill  has  been  reported 
on  by  us  or  not. 

The  Chairman.  You  did  build  one  road  from  Lafayette,  Ga.  ? 

Mr.  ScoFiELD.  That  is  to  Chickamauga. 

The  Chairman.  Well,  will  you  advise  us  as  to  that? 

Mr.  ScoFiELD.  Yes,  sir;  about  all  roads. 

VICKSBURG   NATIONAL  MILITARY  PARK. 

(See  also  page  463.) 

The  Chairman.  At  Vicksburg  you  had  $50,000  last  year,  and  you 
want  $100,000  this  year.  Will  you  advise  us  in  a  communication  as 
to  the  expenditure  of  that  $50,000? 

Mr.  ScoFiELD.  Yes,  sir.  I  know  in  a  general  wav  how  it  has  been 
expended,  and  I  will  send  that  statement  with  the  others. 

Vicksburg  National  Park  is  different  from  the  other  parks  in  the 
fa(;t  that  it  is  less  far  along  than  the  others  in  the  stage  of  develop- 
ment. It  is  the  newest  park,  and  the}'  have  been  building  roads  and 
bridges.  There  is  a  peculiar  formation  there  and  a  large  number  of 
bridges  have  been  built.  The  expenditures  there  have  been  mainly 
for  salaries,  office  expenses,  rent,  clerical  hire,  and  the  construction 
of  roadways  and  bridges.  The  road  making  and  bridge  building 
have  been  the  main  work  done  during  the  past  year. 

The  Chairman.  Will  you  also  advise  us  what  you  contemplate  doing 
with  the  $100,000  estimated  for  1905? 

Mr.  ScoFiELD.  That  is  to  be  put  principally  into  the  construction  of 
roadways  and  bridges.  Vicksburg  is  a  peculiar  park.  It  is  the  only 
example  we  have  (rf  the  investment  and  defense  of  a  city.  The  Con- 
federate line  extended  from  the  Mississippi  clear  around  the  city  in 
one  direction,  and  the  Union  line  of  investment  corresponded  to  that. 
Both  of  them  were  very  long  lines.  The  scheme  of  the  park  is  to 
reproduce  the  defenses  along  those  lines,  and  necessarily  the  roadways 
going  along  the  entire  line  oi  investment  and  the  entire  line  of  defense. 

The  Chairman.  Have  we  acquired  the  land? 

Mr.  ScoFiELD.  Yes,  all  of  it. 

Mr.  Benton.  How  much  is  there  of  it? 

Mr.  Scofield.  One  thousand  two  hundred  acres.  Something  like 
forty-odd  thousand  dollars  was  expended  for  land  there.     It  is  a  very 
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peculiar  park,  and  very  different  from  the  other  parks,  all  of  which 
are  more  or  less  extended  in  area,  and  forming  tracts  of  land  in  the 
form  of  parallelograms.  But  this  is  entirely  different.  This  consists 
of  two  long  strips  of  land  running  around  in  a  semicircular  form. 
The  formation  of  the  tourane  there  is  very  extraordinary.  There  are 
a  great  many  gulches  and  ravines.  The  land  is  of  such  a  peculiar 
character  that  it  washes.  You  will  find  roadways  running  along  here 
like  railroad  cuts,  with  a  steep  bank  rising  15  or  20  feet,  almost  per- 
pendicular. It  makes  it  very  expensive  when  you  have  to  cross 
those. 

Mr.  Gardner.  What  do  you  mean  by  the  phrase  which  I  see  in  this 
note  on  page  264,  "metaling  park  roadways?" 

Mr.  ScoFiELD.  ''Metaling  roadways"  means  metaling  the  surface. 

The  Chairman.  You  mean  macadamizing  with  rock? 

Mr.  ScoFiELD.  Yes,  sir.  They  have  a  peculiar  gravel  there,  indig- 
enous to  that  section,  called  "  chert." 

Mr.  Benton.  Is  it  below  the  ground? 

Mr.  ScoFiELD.  Yes,  sir.  It  is  called  "chert."  You  may  put  it  on 
the  road,  and  with  rain  and  exposure  to  the  weather  it  becomes  con- 
solidated and  makes  a  fine  road.  That  is  what  is  had  in  view  when 
mention  is  made  of  "metaling  park  roadways." 

STATEMENT  OF  HOH.  JOHN  8HABP  WILLIAMS,  OF  MISSISSIPPI. 

Mr.  Williams.  Mr.  Chainnan  and  gentlemen  of  the  subcommittee: 
You  have  just  heard  something  about  the  peculiar  character  of  the  soil 
within  the  Vicksburg  park,  and  that  is  one  of  the  reasons  why  this 
deficiency  should  be  allowed.  It  is  one  of  the  most  peculiar  forma- 
tions in  the  world. 

There  is  a  long  bluflf  that  strikes  the  Mississippi  River  at  Memphis, 
strikes  the  Yazoo  at  Yazoo,  and  then  strikes  the  Mississippi  again  at 
Baton  Rouge,  down  in  Louisiana.  It  looks  like  a  range  of  mountains 
with  cross  ridges  in  configuration,  but  there  is  not  a  rock  in  it  any- 
where. There  is  a  yellow  loam  at  the  top  which,  when  the  semitropical 
rains  come  in  the  summer  time,  if  the  inclination  is  suflicient  ana  the 
sod  is  broken,  just  melts  like  brown  sugar  and  is  carried  off  and  leaves 
a  gull}',  and  unless  it  is  stopped  by  giving  it  the  proper  inclination,  by 
sodding,  or  in  some  other  way,  it  soon  becomes  so  immense  that  vou 
can  sink  a  house  or  a  ship  in  it.  Under  the  yellow  loam  there  is  a 
clay  and  under  that  there  is  a  peculiar  orange-sand  formation,  and  the 
water  gets  into  the  orange  sand  and  washes  it  out  and  leaves  a  cavity 
under  there  and  the  land  will  sink  and  there  will  be  a  distinct  perpen- 
dicular cleavage,  as  distinct  as  if  you  had  broken  a  great  stone  with  the 
immense  instrument  necessary  to  do  it.  Then  there  are  landslides  in 
connection  with  it. 

Most  of  this  money  causing  the  deficiency  has  been  spent  for  road- 
ways and  sodding  on  the  sides  of  the  roadways  in  order  to  prevent 
this  washing.  The  trouble  there  is,  that  if  they  have  a  road  par- 
tially made  and  it  is  left  unsodded  on  the  bank  and  the  little  rivulets 
beffin  coining  down,  they  will  become  immense  gullies. 

Mr.  Benton.  What  do  you  sod  with? 

Mr.  Williams.  Bermuda  grass;  but  the  main  thing  is,  if  you  get 
the  work  once  finished  so  that  the  incline  is  not  too  great,  that  will 
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stop  the  water  from  having  this  effect.     It  will  deprive  the  stream  of 
its  force.     It  has  not  the  current  under  it. 

Gentlemen  of  the  committee,  I  wrote  your  chairman  a  letter,  which 
I  will  read,  because  it  mentions  some  of  the  important  things: 

"House  of  Representatives, 
"  Washington^  FSruary  2, 190^,. 
'*  Hon.  J.  A.  Hemenway, 

^^ House  of  Representatives^  City, 

'*My  Dear  Sir:  Inclosed  please  find  a  letter  from  the  Vicksburg 
Board  of  Trade.  It  is  dated  Januarv  29,  postmarked  January  30, 
and  I  am  just  reading  it.  It  is  of  the  highest  importance  for  the  mili- 
tary work  there  that  there  should  be  an  appropriation  for  the  deficit 
which  has  occurred." 

Here  [indicating  on  plat]  is  a  line  which  was  the  line  of  the  Confed- 
erate defense,  and  outside  of  this  [indicating  on  plat]  is  the  line  that 
the  Federal  troops  occupied.  You  will  find  that  all  on  the  map.  This 
country,  after  you  get  beyond  here  [indicating  on  plat],  begins  to 
rise,  and  when  you  get  back  here  [indicating  on  plat]  it  is  the  wilder 
sort  of  looking  mountainous  country,  except  that  it  is  only  hills  and 
that  there  are  no  rocks  in  it;  but  you  will  find  immense  great  cavities 
and  high  places,  gulches,  and  steeps,  one  after  the  other.  It  was 
originally  ail  covered  with  hard  wood  of  the  finest  quality,  and  they 
called  it  the  "Walnut  Ridge"  for  that  reason. 

I  will  now  go  ahead  witn  the  letter: 

"A  great  deal  of  the  park  has  been  laid  out  on  the  hillside  and  ought 
to  be  protected.  Washes  will  occur  from  the  semitropical  rains, 
which  will  come  in  the  early  spring  and  later,  and  a  great  deal  of  the 
work  already  there  will  have  to  be  done  over.  Such  is  the  character 
of  that  yellow  loam  country.  It  washes  away  when  the  surface  is  once 
broken  and  the  incline  is  sufficient,  like  brown  sugar.  The  States  of 
Mississippi,  Minnesota,  Missouri,  Michigan,  Tennessee,  Indiana,  Louis- 
iana, and  Texas  have  all  appointed  commissioners,  but  have  not  yet 
made  appropriations.  As  vou  will  see  from  the  letter,  the  State  of 
Illinois  nas  appropriated  $250,000;  Iowa,  $150,000;  Massachusetts, 
*5,000;  New  Hampshire,  $5,000;  Wisconsin,  $30,000;  Ohio,  $56,000; 
Pennsylvania,  $15,000,  and  New  York,  $12,500." 

Mr.  Gillett.  Those  amounts  were  for  monuments? 

Mr.  Williams.  Yes,  sir;  to  beautify  the  parts  of  the  park  where 
their  commands  were  stationed,  and  to  fix  memorials  for  more  than 
ordinarily  important  conflicts  during  the  siege. 

The  Chairman.  Did  you  say  that  Iowa  appropriated  $220,000? 

Mr.  Williams.  No,  sir;  Iowa  appropriated  $150,000.  Illinois  has 
appropriated  $250,000. 

''You  know  the  late  Secretary  of  War  (Root)  was  very  much 
opposed  to  doing  an3^thing  in  connection  with  these  military  parks.  I 
agree  with  him  that  too  many  of  them  are  being  established,  but  cer- 
tainly Vicksburg  was,  next  to  Gettysburg,  the  critical  conflict  of  the 
war.  I  think  it  deserves  to  be  placed  ahead  of  Gettysburg,  even  in 
a  comparison  of  that  character.  1  have  not  had  time  since  getting  the 
letter  to  see  anything.  I  had  taken  for  granted  that  the  Secretary  of 
War  would  inSorse  and  demand  a  deficiency  appropriation.  I  am 
informed,  however,  not  only  from  the  letter,  hut  from  other  sources 
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that  he  did  not.  I  would  like  to  have  an  opportunity  to  present  to  the 
subcommittee  charged  with  this  sort  of  legislation  certain  facts,  fig- 
ures, and  maps. 

"  1  am,  with  every  expression  of  regard,  very  truly,  yours, 

*' John  S.  Williams, 
*'*' Eighth  MississippV^ 

Now,  I  want  to  read  you  the  letter  which  the  Vicksburg  Board  of 
Trade  sent  to  me. 

Mr.  GiLLETT.  Is  Vicksburg  in  your  district? 

Mr.  Williams.  Yes,  sir;  it  was  just  put  in  by  the  legislature 
recently. 

"Board  op  Trade  of  Vicksburg,  Miss., 

'"  Vicksburg^  Miss.,  January  29,  190^. 
"Hon.'JoHX  S.  Williams, 

"  Washington,  D.  C. 

"Dear  Sir:  The  Government  work  on  the  Vicksburg  National 
Military  Park  has  been  suspended  until  July  1,  1904. 

"This  is  due  to  the  exhaustion  of  the  appropriation  for  same  for 
the  fiscal  year  ending  June  30,  1904,  and  the  refusal  of  Hon.  Robert 
Shaw  Oliver,  Assistant  Secretary  of  War,  to  recommend  that  an 
appropriation  for  this  work  be  included  in  the  deficiency  bill  of  the 
Cx)mmittee  on  Military  Affairs,  now  pending  in  the  House  of  Repre- 
sentatives. 

"The  matter  is  of  great  concern  to  the  citizens  of  Vicksburg,  and, 
on  their  behalf,  we  beg  your  earnest  interest  and  best  endeavor  to  (1) 
have  the  Assistant  Secretary  of  War  reconsider  his  action  and  recom- 
mend that  an  appropriation  for  the  work  be  added  to  said  deficiency 
bill." 

I  have  not  had  time  to  go  to  the  War  Department  and  see  the  Secre- 
tary of  War,  nor  have  1  had  time  to  put  my  foot  in  a  single  Dewirt- 
ment  since  Congress  met.  I  wrote  a  letter  to  the  Secretary  of  War 
asking  to  have  the  matter  looked  into,  and  to  please,  if  possible,  recon- 
sider the  po.<ition  that  had  already  been  taken  in  the  War  Department, 
and  reenforced  it  with  such  arguments  as  could  be  made  in  a  short 
letter. 

"Or  (2)  to  have  that  bill,  or  some  other  deficiency  bill,  so  amended 
as  to  carry  an  appropriation  for  continuing  the  work  of  establishing 
the  Vicksburg  National  Military  Park  durmg  the  fiscal  year  ending 
June  30,  1904. 

"We  do  not  mean  to  suggest  which  is  the  better  method  of  pro- 
cedure, nor  to  suggest  in  which  House  the  amendment  should  first  be 
proposed,  nor  which  deficiency  bill  should  be  amended. 

"These  matters  we  trust  to  the  good  judgment  of  yourself  and  Sen- 
ators Money  and  McLaurin,  whom  we  are  requesting  to  cooperate 
with  vou  in  the  matter. 

"  \Ve  suggest  that  it  is  quite  likely  j^ou  can  also  secure  the  active 
assistance  oi  the  Senators  and  Representatives  of  those  States  which 
have  made  appropriations  for  monuments  and  other  memorials  for  this 
park.     The  States  are: 

Illinois $250,000 

Iowa 150,000 

Maesachupette 5, 000 

New  Hampshire 6, 000 
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Wisoonmn 130,000 

Ohio 56,000 

Pennisylvania 15,000 

New  York 12,500 

"There  is  a  bill  now  pending  before  the  Ohio  legislature  for  an 
additional  appropriation  of  $100,000  for  the  work. 

^^  We  also  inclose  a  list  of  States  that  have  appointed  commissioners 
but  have  not  yet  made  appropriations. 

''The  reasons  we  urge  for  a  deficiency  appropriation  are: 

''(1)  Plans  and  specifications  for  the  wort,  bids  for  same,  and  con- 
tracts let  hav^e  all  been  submitted  to  the  Secretary  of  War  and  approved  ^ 
by  him, 

''It  is  therefore  evident  that  no  extra  expense  or  obligation  will  be 
imposed  upon  the  Government  by  having  the  appropriation  available 
now  instestd  of  on  July  1,  1904. 

''(2)  The  main  contract  now  in  process  of  construction  is  metalling 
the  roads  or  drives;  that  is,  putting  gravel  ther6on.  This  is  absolutely 
necessary  to  place  the  roads  in  proper  condition  for  permanent  use. 
We  submit  that  if  this  metalling  is  delayed  until  July  1,  1904,  the 
roads  or  drives  will  receive  great  damage  from  the  rains  tefore  that 
date,  which  will  necessitate  considerable  repairs  at  a  large  expense  to 
the  Government  before  the  ''metalling"  can  be  properly  done. 

"Prudent  business  men  would  not  leave  the  work  thus  exposed  to 
damage  when  it  could  be  prevented  by  prompt  attention." 

Mr.  GiLLETT.  Was  it  not  very  bad  business  judgment  to  go  ahead 
and  build  the  roads  when  they  did  not  have  money  enough  to  complete 
them? 

Mr.  Williams.  I  think  this  entire  business  of  forestalling  appro- 
priations is  bad,  like  you  do. 

Mr.  Gillett.  Do  you  know  anything  about  the  details? 

Mr.  Williams.  I  have  that  information,  and  will  show  it  to  you  in 
a  moment.  1  think  you  will  see  that  it  was  more  nearly  justifiable  than 
things  of  that  sort  generally  are. 

"  (3)  The  several  States  are  now  engaged  in  preparing  and  setting 
up  memorials  in  the  park,  and  to  have  the  Government  work  sus- 
pended would  tend  to  dampen  the  ardor  now  so  happily  existing,  and 
might  easily  result  in  smaller  appropriations  and  less  attractive  memo- 
rials from  those  States,  ending  m  a  loss  to  the  park  that  can  not  be 
estimated  and  that  could  never  be  repaired. 

"(4)  The  contracts  for  this  work  have  been  let  and  approved,  and 
the  contractors  have  gone  forward  in  good  faith  and  at  a  heavy  expense, 
collecting  means,  implements,  mules,  and  laborers,  establishing  head- 
quarters and  camps,  and  doing  preparatory  work  in  getting  out  gravel 
and  otherwise,  and  it  will  be  great  hardship  and  a  great  expense  upon 
them  to  wait  until  July  before  they  can  begin  work." 

I  will  say  that  I  received  a  letter  from  Hon.  T.  C.  Catchings,  who 
formerly  represented  the  district  in  which  Vicksburg  then  was,  and 
he  said  that  one  of  the  largest  contractors,  a  man  by  the  name  of 
Crass,  was  perfectly  willing  to  go  on  with  the  work  and  wait  until 
July  for  his  money  if  the  War  Department  approved  the  contract, 
and  they  had  approved  it,  except  that  there  was  a  deficiency  and  they 
said  they  could  not  formally  and  legallv  do  so,  but  they  approved  of 
the  terms  of  the  contract,  and  he  said  Crass  would  be  willing  to  wait 
until  then  if  they  would  put  into  the  contract  the  amount  that  he  was 
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to  receive  and  he  to  agree  to  receive  no  pay  unless  Congress  was  will- 
ing to  make  an  appropriation.  That  shows  the  spirit  of  one  important 
contractor. 

"  By  that  time  their  labor  will  have  scattered,  their  camps  be  broken 
up,  their  gravel  wasted  or  kept  at  an  additional  expense,  and  they  put 
to  extra  cost  in  many  ways.  So,  as  a  matfer  of  justice  to  these  con- 
tractors, we  stronffl}^  urge  that  steps  be  taken  for  the  present  continu- 
ance of  the  work.' 

Mr.  Benton.  You  speak  bf  it  as  a  deficiency.  It  was  not  passed  in 
the  deficiency  bill,  was  it? 

Mr.  Williams.  No;  I  will  tell  you. 

The  Chairman.  You  want  $50,000  made  immediately  available? 

Mr.  WnxiAMs.  Yes,  sir. 

'^(5)  The  amount  reauired  to  be  added  to  the  deficiency  bill  is  not 
large,  only  $47,000,  and  the  only  possible  extra  expense  to  the  Gov- 
ernment is  the  interest  on  that  amount  from  February  1  to  July  1, 
which,  at  3  per  cent  per  annum,  is  only  $587.50,  while  the  damage  to 
the  roads  or  drives  from  delay  would  be  several  times  that  amount. 

"And  the  saving  in  interest  is  only  theoretical,  as  the  Government 
will  not  have  to  oorrow  the  money,  while  the  damage  referred  to 
would  be  actual.  You  will  appreciate  the  necessity  for  immediate 
action  in  the  matter,  as  the  work  has  been  actually  suspended,  and 
time  is  of  the  first  importance  in  preventing  damage  to  the  work  and 
loss  to  both  the  Government  and  tlie  contractors. 

"With  expressions  of  highest  esteem,  and  thanking  you  in  the  name 
of  the  citizens  of  Vicksburg  for  j'^our  interest  in  the  matter,  we  are, 
"  Yours,  truly , 

"Board  of  Trade, 
"By  B.  W.  Griffith,  I^eddent. 

"Frank  H.  Andrews,  Secret<zrf/.^^ 


States  thai  have  appointed  commisHonerSj  hut  hare  not  yet  made  appronriations  for  the 
Vicksburg  National  Military  Park. — Minnesota,  Missouri,  Michigan,  Mississippi,  Ten- 
nessee, Indiana,  lx)uisiana,  Texas. 

There  is  now  j^endinj?  before  the  legislature  of  the  State  of  Mississippi  a  bill  to 
appropriate  $100,000  for  the  park. 

All  the  Stat<»s  named  above  have  sent  their  commissioners  to  Vicksburg  except 
Tennessee. 

1  had  previous  to  tliat  time  had  a  talk  with  the  Commissioners  them- 
selves in  the  city  of  Vicksburg,  but  I  got  busy  with  other  matters  and 
it  passed  out  of  my  mind.  Upon  receiving  this  letter  I  then  addi^essed 
a  letter  to  Mr.  Hemenway,  and  he  saw  me  and  suggested  that  it  would 
be  better  to  try  to  get  it  put  on  in  the  Senate  on  the  urgent  deficiency 
bill;  but  mv  Senators  happened,  one  of  them  to  be  sick  and  the  other 
away,  and  1  got  Mr.  Bailey  to  look  after  it.  He  saw  Senator  Allison,, 
who  told  him  it  would  be  better  not  to  do  it  that  way,  but  to  wait  and 
bring  it  up  before  the  House  committee  considering  this  bill,  so  that 
the  .War  Department  could  make  a  statement;  that  he  would  not  like 
to  bring  it  up  and  make  a  recommendation  one  wa}'^  or  the  other  with- 
out some  recommendation  from  that  Department.  It  was  suggested 
that  I  bring  it  before  you  on  this  bill.     1  agreed  with  that  view. 
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This  is  the  report  of  the  Commission  to  the  Secretary  of  War,  giv- 
ing details,  dated  October  17,  1903: 

"War  Department, 
"ViCKSBURG  National  Military  Park  Commission, 

"  VicJcshirg,  Miss.,  October  17,  1903. 
*'The  Secretary  of  War. 

'*Sir:  The  Commission  has  the  honor  to  submit  a  statement  of  pay- 
ments on  account  of  park  work  required  from  October  1  to  the  end  of 
the  current  fiscal  year,  of  the  balance  of  appropriation  October  1, 1903, 
and  of  the  deficiency,  as  follows: 

Required  payments. 


(1)  Penn  Bridge  Company,  for  Glass  Bayou  Bridge $11,200.00 

( 2)  William  T.  Young,  for  bridges  on  Union  avenue 26, 520. 00 

'3)  Virjfinia  Bridge  and  Iron  Company,  for  bridges  on  Union  avenue  .  18, 285. 20 

4)  Chattanooga  C.  and  F.  Company,  for  iron  gun  carriages 10, 875. 00 

George  P.  'niton,  for  iron  tablets  and  posts 3, 194. 00 

6^  Pay  roll  of  commissioners,  etc.,  nine  months,  at  $1,985  per  month. .  17, 865. 00 

7 )  Pay  rolls  of  foremen  and  laborers,  nine  months,  at  $1,060  per  month . .  9, 540. 00 

S\  Pay  roll  of  laborers  with  teams,  nine  months,  at  $824  per  month 7, 416. 00 

(9)  Miscellaneous  (sand,  gravel,  cement,  supplies) 3, 000. 00 

10)  Freight  on  authorized  guns 500. 00 

11 )  Metaling  roadways,  5  miles,  at  $5,280  per  mile 26, 400.  00 


! 


Total 134,795.20 

Balance  of  appropriation,  October  1,  1903 85,a52.38 

Deficiency 49,742.82 

Mr.  GiLLETT.  It  is  goin^  to  be  very  expensive  to  build  it? 

Mr.  Williams.  I  think  it  is  going  to  be  right  expensive. 

Mr.  SooFiELD.  The  original  design  of  the  commissioners  would  have 
been  a  very  expensive  project,  but  that  was  modified  through  the  very 
active  and  earnest  interest  which  Secretary  Root  took  in  the  matter, 
at  first  against  the  feeling  of  the  Commission,  with  the  result  that  it 
caused  considerable  hard  feeling  toward  Secretary  Root  among  the 
citizens  down  there,  but  it  resulted  in  a  new  scheme  which  was  very 
much  less  expensive  and  which  has  been  pronounced  by  the  commis- 
sioners entirely  satisfactory  to  them. 

Mr.  Benton.  Who  are  the  commissioners? 

Mr.  W^iLLiAMS.  Stephen  D.  Lee,  Capt.  William  T.  Rigby,  and 
Major  Everest. 

Referring  to  the  items  of  required  payments,  the  Commission 
desires  to  state  that  Nos.  1,  2,  3,  4,  5,  and  6  are  exact;  that  Nos.  7,  8, 
and  9  are  careful  and  low  estimates,  based  on  previous  payments  of 
like  character;  that  No.  10  (as  to  which  the  Commission  has  no  expe- 
rience) seems  a  very  low  estimate;  and  that  (as  to  No.  11)  the  work  of 
metaling  park  roadways  should  certainly  begin  on  or  before  December 
1, 1903,  payments  must  be  made  on  monthlv  estimates  by  the  engineer 
of  the  amount  of  work  done,  keeping  back  10  per  cent  of  amount  of 
estimate.  The  specifications  for  the  work  require  the  contractor  to 
metal  1  mile  per  month;  2,346  cubic  yards  of  gravel  (costing  $2.50 
per  cubic  yard)  per  mile  are  required. '  Five  months  only,  instead  of 
seven,  are  incluaed  in  the  item. 

''The  Commission  therefore  respectfully  requests  that  the  honor- 
able Secretary  of  War  recommend  a  deficiency  appropriation  by  Con- 
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ffress  of  $50,000  for  continuing  the  work  of  establishinsf  the  Vicks- 
burg  National  Military  Park  during  the  fiscal  year  ending  «lutte  30, 1904. 
'  ^  Very  respectfully , 

*'Wm.  T.  Eight,  Cha^irmanr 

Here  is  the  reply  of  the  War  Department,  which  1  will  now  read: 

War  Department, 
Washington,  October  «6,  1903. 
Sir:  The  Department  is  in  receipt  of  your  letter  of  the  13th  instant, 
transmitting  for  approval  a  contract  and  bond  executed  by  J.  T.  Crass 
for  metaling  roadways  within  the  limits  of  the  Vicksburg  National 
Military  Park;  also  your  letter  of  the  17th  instant,  containing  a  schedule 
of  proposed  expenditures  for  the  remainder  of  the  present  fiscal  year, 
amounting  to  $184,795.20,  which  expenses  include  an  item  of  $26,44X) 
for  metaling  5  miles  of  said  roadways,  and  notes  that  you  estimate 
these  expenditures  will  create  a  deficiency  in  the  appropriation  of 
$49,742.82. 

In  this  connection  attention  is  invited  to  section  3732,  Revised  Stat- 
utes, which  prohibits  the  making  of  a  contract  on  behalf  of  the  United 
States  under  an  appropriation  which  is  inadequate  to  its  fulfillment. 
It  is  not  understood,  therefore,  how  the  Department  can  approve  the 
contract  in  question  unless  you  reserve  a  sufficient  amount  of  money 
from  existing  funds  to  meet  the  same,  or  the  approval  of  the  contract 
is  deferred  until  a  deficiency  appropriation  is  pJassed  by  Congress. 

It  is  suggested  that  the  typewriting  machine  used  oy  the  Comniis- 
mission  be  overhauled,  with  a  view  to  improvement  in  the  legibility 
of  the  correspondence  sent  out  by  you. 
Very  respectfully, 

Robert  Shaw  Oliver, 
Acting  Secretary  of  War. 
Capt.  Wm.  T.  Right, 

Chairrmin  Viekslmrg  National  Military 

Park  ComiimsUyn^  Vicksburg,  Miss, 

Here  is  the  reply  of  Captain  Rigby : 

War  Department, 
Vicksburg  National  Military  Park  CoionssiON, 

Vicksburg,  Miss.,  October  30^  1903, 
The  Secretary  of  War. 

Sir:  The  Commission  has  the  honor  to  acknowledge  receipt  of 
Department's  letter  dated  October  26,  1903. 

Referring  to  its  letter  dated  October  17,  1903,  the  Commission 
respectfully  states  that  items  1,  2,  and  3  therein  must  be  paid  by 
December  31  of  the  current  year,  as  the  work  to  which  they  refer, 
respectively,  will  certainly  be  completed  before  that  time.     Payment 
for  work  included  under  items  4  and  5  can  be  postponed  until  after  the 
beginning  of  next  fiscal  year  hy  deferring  the  oroer  for  gun  carriages 
to  about  May  1, 1904,  and  the  order  for  iron  tablets  to  about  March  1, 
1904,  in  accordance  with  the  terms  of  the  respective  circular  letters 
inviting  proposals  for  the  work     Payment  oi  the  tiiree  rolls  (epm- 
missioners,  etc.,  foremen  and  laborers,  laborers  with  teams)  for  J^oe. 
1904,  can  be  made  from  the  appropriation  for  next  fiscal  year. 
^  The  sum  of  the  reservations  above  named  is  $17,938;  the  Cr  ,[Dmis- 
sion  does  not  know  how  a  larger  amount  of  money  than  this    can  be 
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reserved  from  existing  funds  without  delaying  the  work  of  establish- 
ing the  park.  The  situation  has  arisen  because  of  the  fact  that  more 
work  has  been  done  during  the  past  fourteen  months  than  the  Com- 
mission considered  possible  at  the  time  its  estimate  was  made  for  the 
fiscal  year  ending  June  30,  1904. 

The  Commission  desires  to  state  further  that  the  work  of  grading 
the  secondary  park  avenues  should  be  commenced  before  the  end  of 
the  current  fiscal  }"ear;  it  was  not  able  to  make  a  statement  as  to  the 
approximate  cost  of  that  work,  or  as  to  the  probable  part  of  it  that 
can  be  done  before  June  30,  1904,  and  for  this  reason  did  not  include 
any  part  thereof  in  its  statement  of  required  payments  from  October 
1  to  the  end  of  the  current  fiscal  year. 

The  Commission  respectfully  submits  the  entire  matter  to  the  deci- 
sion of  the  Department. 

Very  respectfully,  Wm.  T.  Eigby,  Chairman. 

This  is  a  letter  from  Mr.  Rigby  addressed  to  me: 

War  Department, 
VicKSBURG  National  Militart  Park  Commssion, 

Vichshurg,  Mus.,  October  30, 1903. 
Hon.  John  Sharp  Williams, 

Ydzoo  City,  Miss, 
Dear  Sir:  Referring  to  our  conversation  while  recently  driving  in 
the  park,  1  have  the  honor  to  herewith  hand  you  print  of  the  topo- 
grapnical  map  of  the  park,  some  printed  matter  remting  to  the  work 
of  the  Commission,  and  copies  of  letters  in  regard  to  proposed  defi- 
ciency appropriation  for  continuing  the  work  of  establishing  the  park 
during  nscal  year  ending  June  30,  1904. 

With  highest  regards,  very  cordially, 

Wm.  T.  Rigby,  Chairman. 

The  Chairman.  WTiat  you  want  is  an  appropriation  of  $100,000 — 
^50,000  to  be  made  immediately  available,  and  $50,000  for  continuing 
the  work  during  the  fiscal  year  1905 — the  same  amount  you  had  last 
year? 

Mr.  Williams.  As  I  understand,  they  want  the  deficiency  and  will 
probablv  want 

Mr.  S?coFiELD.  That  is  not  my  understanding.  My  understanding 
is  they  want  $50,000  to  do  the  work  which  they  can  do  this  year  and, 
in  addition,  $100,000  next  year. 

The  Chairman.  Will  you  kindly  send  us  a  communication  advising 
us  as  to  the  desire  of  the  War  Department  in  this  matter? 

Mr.  SooFiELD.  Yes,  sir.     (See  letter,  p.  453.) 

As  1  understand  the  situation  the  commission  is  doing  work  there 
economically  and  very  nicely  now,  and  in  their  enthusiasm  I  think 
they  have  undertaken  to  do  more  work  this  year  than  they  have  the 
appropriation  for. 

Mr.  Williams.  Part  of  it  grew  out  of  this  fact— that  they  found 
that  some  of  the  work  they  beforehand  thought  would  cost  a  certain 
amount,  owing  to  the  irregularity  of  the  topographj'^  of  the  country, 
cost  a  great  deal  more. 

Mr.  SooFiELD.  There  has  been  no  waste  of  money. 

The  Chairman.  Taking  into  consideration  the  fact  that  this  bill  will 
probably  become  law  on  the  1st  of  May,  Write  us  a  letter  stating  what 
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sum  is  necessary  to  continue  this  work  up  to  July  1,  which  will  be 
the  end  of  the  fiscal  year,  and  what  amount  of  money  is  desired  for 
the  next  fiscal  year,     xour  estimate  is  for  $100,000? 

Mr.  ScoFiELD.  That  is  for  next  year. 

The  Chairman.  Just  write  us  a  letter  in  regard  to  those  facts,  hav- 
ing in  view  that  this  bill  will  probably  become  a  law  about  May  1. 

Mr.  Williams.  I  do  not  know  anything  about  what  will  be  neces- 
sary next  year.  Forty- nine  thousand  seven  hundred  dollars  is  the 
amount  that  will  be  necessary  to  carr}'  it  up  to  July  1.  Whether 
or  not  you  want  to  give  them  $100,000  next  year  is  a  matter  that  I  do 
not  know  about.  Possibly  if  they  got  this  appropriation  and  did  some 
of  the  work,  then  some  or  the  work  estimatea  for  by  the  Department 
for  ne«t  year  would  be  already  done  by  the  deficiency  appropriation. 

Mr.  ScoFiELD.  1  do  not  think  so. 

Mr.  Williams.  I  thank  all  of  you,  gentlemen,  for  your  courtesy. 

SURVEY  OF  NORTHERN  AND    NORTHWESTERN   LAKES. 

8TATEMEHT  OF  CAPT.  CHABLES  W.  KUTZ,  COBPS  OF  EHaiHEEBS, 

U.  8.  ABMY. 

Mr.  GiLLETT.  The  item  for  the  survey  of  Northern  and  North- 
western Lakes  is  on  page  265  of  the  bill.  I  see  you  had  $150,000  last 
year,  and  3'ou  ask  the  same  this  year? 

Captain  Kutz.  Yes,  sir. 

Mr.  GiLLETT.  That  is  just  for  the  purposes  expressed  here,  I 
suppose '{ 

Captain  Kutz.  Yes,  sir. 

Mr.  GiLLETT.  Do  you  need  all  of  it? 

Captain  Kutz.  Yes,  sir.  We  have  expended  that  very  profitably 
during  the  past  3'ear,  and  we  have  a  splendidly  equipped  oflGice  m  Detroit 
and  a  well-organized  force,  and  we  would  like  to  keep  going  at  the  same 
rate.  We  have  three  survey  steamers  and  two  small  tugs^  and  the 
$150,000  is  the  amount  that  can  be  profitably  expended  in  the  same 
manner  and  for  similar  work  that  has  been  done  m  the  past  year. 

The  Chairman.  Have  you  not  got  a  full  survey  of  the  Lakes? 

Captain  Kutz.  The  survey  of  the  Lakes  has  been  made,  and  very 
completely  made,  but  it  was  made  when  the  navigable  depths  were 
about  12  feet. 

Mr.  GiLLETT.  How  long  ago  was  that? 

Captain  Kutz.  The  survev  of  the  Lakes  was  started  awav  back  in 
1816. 

Mr.  GiLLETT.  How  far  back  are  your  present  charts?  How  old  are 
they? 

Captain  Kutz.  They  go  back  to  about  1882.  Since  then  the  work  was 
revived  here  a  few  years  ago,  and  we  started  in  on  a  new  scale.  We 
have  issued  since  then  quite  a  number  of  new  charts — a  resurvey  of 
the  northern  end  of  Lake  Michigan  and  the  western  end  of  Lake  Erie 
and  the  various  connecting  waters,  the  St.  Lawrence,  St.  Marys  River, 
and  St.  Clair. 

The  .ruling  depth  now  on  the  Lakes  is  18  feet,  and  fn  the  course  of  a 
few  years  it  will  be  20  feet.  When  the  original  survev  was  under- 
taken the  depths  were  about  12  feet,  so  that  the  depths  below  that 
were  not  carefully  examined.  So  long  as  they  had  tnat  much  water 
they  did  not  care  to  chart  accurately  the  bottom,  but  with  the  increased 
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draft  it  is  necessary  to  very  carefully  examine  the  bottom  below  that. 
Navigators  claim  tnat  the  bottom  should  be  developed  as  far  as  30  feet. 

Mr.  GiLLETT.  You  do  not  need  to  do  this  all  over  the  Lakes? 

Captain  Kutz.  No;  it  is  only  done  where  the  navigable  depths 
approximate  18  or  20  feet.  Of  course  the  deep  waters  of  the  Lakes 
do  not  need  to  be  examined,  and  the  immediate  snoals  do  not  need  to  be. 

Mr.  GiLLETT.  How  long  will  it  take  you  to  complete  it? 

Captain  Kutz.  That  is  a  rather  difficult  question  to  answer,  for  the 
reason  that  until  we  start  in  to  examine  we  can  not  tell  exactly  how 
much  examination  may  be  necessary. 

Mr.  GiLLETT.  But  you  have  had"  $150,000  each  for  two  years,  and 
$100,000  for  the  year  before  that,  and  $78,000  for  the  year  before  that. 
You  have  started  in  pretty  well. 

Captain  Kutz.  Yes,  we  have;  but  it  is  an  enormous  job.  The  Lakes 
cover  an  area  of  95,00!o  square  miles. 

Mr.  GiLLETT.  Do  you  chart  all  the  shoals,  whether  there  are  any 
towns  or  harbors  there  or  not? 

Captain  Kutz.  Oh,  no;  the  work  has  all  been  limited  to  the  ports 
of  the  Lakes  that  are  used  for  navigation  purposes.  We  have  made 
excellent  orogress. 

The  St.  Marys  River  has  been  completely  charted.  The  St.  Lawrence 
River,  from  St.  Regis  to  the  Lakes,  has  been  nearly  finished.  A  por- 
tion of  that  was  delayed  in  order  that  a  party  mi^ht  go  on  the  survey 
at  the  western  end  of  Lake  Erie — a  work  which  was  regarded  as 
important  at  that  time.  The  northern  end  of  Lake  Michigan  is  now 
being  resurveyed.  There  are  a  great  many  small  islands  there,  and  in 
their  vicinity  it  becomes  necessar}^  to  develop  their  exact  contour.  A 
very  careful  survey  has  been  made  in  the  vicinity  of  the  Apostle 
Islands,  in  the  vicinity  of  Lake  Superior.  I  should  say  that  at  the 
present  rate  of  progress  it  would  take  from  three  to  five  years  to  finish 
the  work. 

Mr.  Gardner.  Is  there  any  authorit}^  to  determine  the  limit  of 
drafts  in  the  construction  of  vessels  on  the  Lakes? 

Captain  Kutz.  No,  sir;  it  is  determined  b}^  the  depth  in  the  princi- 
pal ports,  and  the  connecting  channels  are  being  made  to  conform  to 
the  depths  in  the  ports  themselves. 

Mr.  Gardner.  Then  what  is  there  to  prevent  this  continual  increas- 
ing of  depth — this  demand  for  it?  It  used  to  be  12  feet.  Now  it  is 
22,  and  navigators  say  26  or  30. 

Captain  Kutz.  There  is  really  nothing  to  prevent  it.  It  is  a  part 
of  the  progress  of  navigation.  Navigators  are  going  to  use  every  foot 
of  water  they  can  get,  and  when  they  get  a  20-foot  navigation  I  think 
they  will  ask  for  more. 

Mr.  GiLLETT.  Then  you  will  have  a  resurvey^  again  ? 

Captain  Kutz.  We  are  examining  the  bottom  to  the  depths  of  25 
and  30  feet,  so  that  we  are  plotting  for  the  future  in  all  tne  survey 
work. 

Mr.  Gardner.  You  are  doing  that  now? 

Captain  Kutz.  That  is,  we  are  not  limiting  to  the  drafts  as  they 
exist  to-day.  We  are  developing  the  bottoms  from  25  to  30  feet,  25 
feet  alongshore  and  30  feet  in  deeper  water. 

Mr.  GiLLETT.  Do  you  know  the  maximum  tonnage  on  the  vessels 
of  the  Great  Lakes  now?     Five  or  six  thousand,  is  it  not? 

Captain  Kutz.  It  is  greater  than  that,  I  think. 
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Mr.  GiLLETT.  Is  it  greater  than  6,000? 

Major  Hodges.  I  think  it  would  be  in  the  neighborhood  of  6,000. 

Mr.  Gardner.  I  do  not  see  that  there  is  a  limit  to  this  thing.  I 
remember  when  a  vessel  that  drew  12  feet  of  water  was  considered  to 
be  of  good  size. 

'Mr.  Gillett.  The  canals  are  limited^  are  they  not  if 

Captain  Eurz.  Yes,  sir;  the  canals  are  limited. 

YELLOWSTONE  NATIONAL  PARK. 

Mr.  Gillett.  You  have  the  Yellowstone  National  Park  also,  have 
you  not? 

Captain  Kl^tz.  Yes,  sir. 

Mr.  Gillett.  That  is  on  page  261  of  the  bill.  How  does  that  one 
park  happen  to  he  under  your  jurisdiction? 

Major  Hodges.  There  are  just  a  number  of  things  in  the  office  of  the 
Chief  of  Engineers  that  come  to  us.     The  work  is  divided  up. 

Mr.  Gillett.  Why  are  not  the  other  parks? 

Major  HoDdES,  Well,  the  Yellowstone  National  Park  is  the  onlv  one 
in  which  the  Chief  of  Engineers  has  charge  of  the  work,  except  Mount 
Rainier  National  Park,  of  which  a  survey  has  been  maae. 

Mr.  Gillett.  Here  is  a  supplemental  letter  from  the  Secretary  of 
War,  increasing  the  estimates  from  $100,000  to  $250,000: 

War  Department, 

Washington^  February  Si,  190^. 

Sir:  I  have  the  honor  to  transmit  herewith,  with  request  for  the 
favorable  consideration  of  the  Committee  on  Appropriations,  a  letter 
from  the  Chief  of  Engineers,  United  States  Army,  requesting  that  the 
amount  heretofore  estimated  for  *^  Improvement  of  Yellowstone 
National  Park"  for  the  ensuing  fiscal  year  be  increased  fi'om  $100,000 
to  $250,000. 

As  stated  by  the  Chief  of  Engineers,  the  work  of  improving  the 
park  is  at  present  being  carried  on  under  a  definite  project  under  the 
provisions  of  the  sundry  civil  act  of  June  28,  1902,  which  project,  it 
IS  understood,  contemplated  the  expenditure  of  $250,000  annually  and 
the  completion  of  the  work  within  a  limited  time.     In  order  to  a.ccom- 

Elish  the  desired  result  it  is  deemed  expedient  that  the  sum  of  $250,00*> 
e  appropriated  instead  of  the  amount  originally  estimated  for. 
Very  respectfully,  —- ••^ 

Wm.  H.  Taft,  Secretary  }f  War  r. 
Hon.  James  A.  Hemenway,  \      "- 

Chairman  Committee  cm  Apprapinations^ 

nouse  of  Representatives, 


War  Department, 
Office  of  the  Chief  of  Engine^ 

Washington^  February / ^^^^Jf^^^\, 
Hon.  Wm.  H.  Taft,  y  was  i 

Si'cretary  (if  War.  ^s  belo 

Sir:  The  letter  of  September  15,  1903,  from  this  Oftat  mud    -^ttir^ 
estimates  of  appropriations  for  objects  under  thfit  with  the  iif^'^^o!'^ 
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Engineer  Department  for  the  fiscal  year  ending^  June  30,  1905,  con- 
tained an  item  of  $^50,000  for  improvement  of  the  Yellowstone  National 
Park,  including  maintenance  and  repair  of  existing  improvements. 
At  a  subsequent  date,  by  the  direction  of  the  Secretary  of  War,  and 
with  a  view  to  reducing  the  total  amount  of  the  estimates  for  works 
under  the  War  Department,  the  Yellowstone  Park  item  was  reduced 
from  §250,000  to  §100,000. 

The  work  of  improving  the  Yellowstone  National  Park  is  at  present 
being  carried  on  under  a  definite  project  approved  and  authorized  by 
the  sundry  civil  act  of  June  28,  1902,  as  follows: 

Improvement  of  the  Yellowstone  National  Park:  For  the  improvement  of  the  Yel- 
lowstone National  Park,  in  accordance  with  the  approved  project,  including  the 
maintenance  of  existing  improvements,  to  be  expended  by  and  under  the  direction 
of  the  Secretary  of  War,  two  hundred  and  fifty  thousand  dollars,  to  be  immediately 
available:  I^ovided,  That  the  Secretary  of  War  may  enter  into  a  contract  or  con- 
tracts for  such  labor  and  materials  as  may  be  necessary  for  the  completion  of  the 
project,  including  annual  maintenance  and  repairs,  or  tfie  work  may  be  done  and 
the  materials  purchased  otherwise  than  by  contract,  to  be  paid  for  as  appropriations 
mav  from  time  to  time  be  made  by  law,  not  to  exceed  in  any  one  year  two  hundred 
and  fifty  thousand  dollars,  and  not  to  exceed  in  the  aggregate  five  hundred  thousand 
dollars,* exclusive  of  the  amounts  herein  and  heretofore  appropriated:  And  provided 
further,  That  of  the  amount  so  appropriated  not  to  exceed  fifty  thousand  dollars  may, 
in  the  discretion  of  the  Secretary  of  War,  be  expended  in  the  Yellowstone  Forest 
Reserve  east  of  the  Park,  and  not  to  exceed  twenty-five  thousand  dollars  may  be 
expended  in  the  Yellowstone  and  Teton  forest  reserves  south  of  the  Park. 

From  a  careful  perusal  of  this  provision  of  law  it  would  appear  that 
it  was  the  intent  of  Congress  in  adopting  the  item  above  quoted,  that 
the  project  thus  adopted  should  be  prosecuted  at  a  rate  of  progress 
which  would  necessitate  expenditures  at  the  rate  of  §250,000  per  year 
for  three  years,  of  which  the  year  ending  June  80,  11K)5,  is  the  third 
and  last. 

The  estimate  submitted  by  this  office  for  the  \'ear  ending  June  30, 
1904,  was  §250,000,  and  Congress  appropriiiteci  that  amount.  The 
local  engineer  officer,  in  his  last  annual  report,  submitted  an  estimate 
of  §260,000  as  the  amount  that  could  be  profitably  expended  during 
the  year  ending  June  30,  1905. 

^^  ith  the  understanding  that  it  was  the  intention  that  the  approved 
project  for  the  improvement  of  the  park  should  be  completed  within 
a  limited  time  and  that  the  work  should  be  prosecuted  at  the  rate  of 
expenditure  named,  I  am  of  the  opinion  that  the  full  amount  of  the 
estimate  originally  submitted  by  the  Chief  of  Engineers  ($250,000) 
should  be  appropriated  by  CongrchS.  I  have  therefore  to  recommend 
that  the  matter  be  brought  to  the  attention  of  the  Appropriations  Com- 
mittees of  both  houses  of  Congress  by  letter,  with  the  statement  that 
it  would  be  to  the  interest  of  the  Government  to  prosecute  this  work 
in  accordance  with  the  approved  plans  and  at  the  rate  originally 
intended,  and  with  request  that  the  full  amount  pledged  by  the  act  of 
June  28. 1902,  remaining  unappropriated,  be  provided  for  expenditure 
during  the  fiscal  year  ending  *)  une  30,  1905. 

Very  re-pectfully,  your  obedient  servant, 

A.  Mackenzie, 
Bri^.  Oeii.^  Chief  of  Engineers^  U.  S,  Army, 

|.i    •     Mr.  Benton.  He  simply  says  he  transmits  a  request  for  consider- 
|y  *^ation.     I  suppose  Captam  Kutz  will  explain. 

l/^  Captain  Kutz.  The  original  estimate  submitted  bv  Captain  Chitten- 
."^^^n  was  for  *250,000.     The  act  of  1902  enacted  by  Congress  provided 

^         8  C  B 24 
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for  a  definite  project  for  the  improvement  of  the  Yellowstone  Park. 
The  limit  of  cost  was  fixed  at  $750,000,  and  not  more  than  $250,000 
was  to  be  expended  in  any  one  year.  Two  appropriations  of  $250,000 
each  have  been  made,  and  what  was  asked  in  the  annual  report  was  the 
balance  contemplated  by  the  original  project — that  is,  the  third  $250,(XK). 
That  estimate  was  reduced  by  the  Secretary  of  War  after  it  was  {sub- 
mitted by  the  Chief  of  Engineers;  and  subsequently  he  consented  to 
write  that  letter  restoring  the  original  amount. 

Mr.  Benton.  Was  $750,000  the  amount  we  agreed  upon  when  we 
first  started  in  ? 

Mr.  Courts.  Yes,  sir. 

Captain  Kutz.  It  will  embarrass  us  very  much  if  we  do  not  get  the 
$250,000,  because  the  work  is  partially  under  continuing  contracts,  as 
authorized  by  the  original  bill. 

Mr.  GiLLETT.  What  kind  of  work  is  that? 

Captain  Kutz.  The  making  of  roads  and  the  building  of  bridges. 
The  work  was  originally  done  by  hired  labor;  but  there  is  a  conti-act 
for  team  hire,  and  the  annual  expenditures  for  team  hire  under  the 
appropriation  of  $250,000  amounted  to  about  $60,000.  In  1902  Captain 
Chittenden  made  a  contract  for  the  team  hire  for  the  balance  of  this 
work,  as  contemplated  by  the  act — that  is,  until  1905 — and  the  con- 
tractor had  every  reason  to  suppose  that  the  annual  appropriations 
would  be  made  at  the  rate  specified  in  the  act;  and  Captain  Chitten- 
den's plans  are  all  made  with  a  view  to  the  expenditure  of  $250,00(^ 
for  next  year.  In  fact  he  had  paits  of  projects  ordered,  and  materials 
on  the  ground,  and  he  has  ordered  supplies — all  on  the  basis  of 
$250,000,  as  appropriated  in  the  last  two  years.  This  will  finish  up 
the  project  as  authorized  by  Congress. 

Mr.  GiLLETT.  And  $60,000  goes  to  team  hire,  so  that  if  you  do  not 
get  that  all  3'^ou  would  have  a  disproportionately  small  amount  left 
for  other  things  which  he  could  not  do  i 

Captain  Kutz.  He  would  simply  have  to  compromise  with  the  con- 
tractor, and  give  him  a  basis  for  a  claim  against  the  United  States. 

Mr.  GiLLETT.  Do  you  know  why  the  Secretary  reduced  hi 

Captain  Kutz.  1  believe  just  with  a  view  to  economizing.  Every- 
thing was  lopped  oflF,  I  think,  regardlews  of  the  merits  of  the  cases.  ' 

Mr.  GiLLETT.  Do  you  have  anything  to  do  with  Fortress  Monroe' 

Captain  Kutz.  No^  sir. 

MOUNT  RAINIER  NATIONAL  PARK. 

Mr.  GiLLETT.  Is  Mount  Rainier  yours? 

Captain  Kutz.  Yes,  sir. 

Mr.  GiLLETT.  There  is  no  estimate  for  that? 

Captain  Ku^z.  No,  sir.  The  survey  wjis  not  completed  at  the  time 
tlie  estimates  were  made.  The  estimate  of  cost  came  in  only  within 
the  la.st  two  or  three  days  from  Major  Millis,  the  ofiicer  who  made  the 
survey.  This  provision  under  which  the  survey  has  been  made  pro- 
vided for  §10,000  for  the  survey  of  the  road  and  toward  the  construc- 
tion of  the  road.  The  survey  has  been  made  at  a  cost  of  about  $o,<Mn», 
leaving  about  $5,000  remaining  on  hand  toward  the  construction;  hut 
of  course  that  amount  is  so  small  that  it  would  be  useless  for  us  to 
undertake  to  start  in  on  that.  Major  Millis's  estimate  for  the  cost  of 
this  road  is  $183,000. 

Mr.  GiLLETT.  I  guess  we  will  not  take  that  up  now. 
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CALIFORNIA  DEBRIS  COMMISSION. 

Mr.  GiLLETT.  Now,  on  page  269  appears  the  item  for  the  California 
Debris  Commission. 

STATEMENT  OF  HAJ.  F.  H.  HODGES,  COBPS  OF  EHOnTEEBS,  U.  S. 

ABHY. 

Mr.  GiLLETT.  ''For  defraying  the  expenses  of  the  Commission  in 
carrying  on  the  work  authorized  by  the  act  of  Congress  approved 
March  1,  1893,  $15,000."  Last  year  you  also  had  $15,000,  and  for 
several  years  preceding?  ' 

Major  Hodges.  Yes,  sir. 

Mr.  GiLLETT.  Is  it  to  do  the  same  work? 

Major  Hodges.  Yes,  sir;  It  is  simply  clerical  work.  It  is  looking 
after  hydraulic  mining,  and  regulating  hydraulic  mining,  in  the  State 
of  California.  The  gold  mining  has  brought  down  a  large  amount  of 
silt  and  gravel,  where  the  mining  is  carried  on,  into  some  navigable 
rivers;  and  it  is  a  question  of  impounding  that  debris  in  order  to  pro- 
tect the  navigable  rivers.  This  Commission  is  authorized  to  regulate 
that  in  this  way,  in  that  it  passes  upon  permits.  The  law  requires 
that  any  person  desiring  to  enter  into  the  business  of  hydraulic  min- 
ing must  first  obtain  a  permit  of  a  certain  character;  and  this  Commis- 
sion passes  upon  these  permits. 

Mr.  GiLLETT.  What  are  they  ? 

Major  Hodges.  They  are  engineers  stationed  in  San  Francisco. 
When  it  is  actual  construction  work  that  is  to  be  done— as  it  is,  for 
instance,  in  the  Yerba — the  commission  works  in  conjunction  with  the 
State  of  California.  A  large  sum  was  appropriated  in  the  last  river 
and  harbor  act  for  construction  work  in  tne  Yerba  River;  and  half  of 
the  amount  for  supervision  and  regulation  by  the  commission  was 
appropriated  for  by  the  State  of  California  and  half  by  the  Govern- 
ment. This,  however,  is  simply  for  the  expenses  of  maintaining  the 
office  and  in  visiting  localities  and  the  issuance  of  permits,  etc. 

Mr.  GiLLETT.  Do  these  three  officers  give  their  whole  time  te  that 
work? 

Major  Hodges.  Practically,  yes.  One  of  them  has  some  construc- 
tion to  attend  to,  and  he  gives  only  a  part  of  his  time  to  the  commis- 
sion work. 

HARBOR  OF  NEW  YORK,  PREVENTION  OF  DEPOSITS. 

Mr.  GiLLETT.  The  next  item  is  for  prevention  of  obstructive  and 
injurious  deposits  within  the  harbor  ana  adjacent  waters  of  Npw  York 
City,  $10,260.  That,  I  see,  is  the  same  amount  you  have  ever}^  j'ear. 
Does  that  mean  there  is  a  certain  force  that  uses  this  up? 

Major  Hodges.  Yes,  sir. 

Mr.  GiLLETT.  The  first  item  is  for  the  pay  of  the  inspectors  and 
clerical  force.     Who  does  this  inspection  i 

Major  Hodges.  A  naval  officer,  by  law.  He  has  to  report  by  law 
to  the  Chief  of  Engineers.     There  is  a  special  act  creating  this. 

Mr.  GiLLETT.  What  does  he  do? 

Mr.  Hodges.  His  duty  is  practically  to  have  a  force  sufficient  to 
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patrol  the  harbor  and  prevent  dumping  in  the  harbor,  and  to  see  that 
vessels  obey  the  law  without  injur}'  to  the  harbor  itself. 

Mr.  GiLLETT.  Do  you  know  what  force  he  has? 

Major  Hodges.  He  has  six  steam  tugs  and  one  launch,  and  in  his 
office  he  has  a  small  clerical  force. 

Mr.  GiLLETT.  This  is  just  to  pay  the  inspectors?     Who  are  they? 

Major  HoixjES.  No;  the  inspectors  and  deputy  inspectors  are  not 
the  clerical  force.  They  are  the  ones  who  watch  out  for  any  irregu- 
larities on  the  tugs  in  dumping.  They  go  about  with  the  tugs  and  seo 
what  is  doing. 

Mr.  GiLLETT.  The  next  clause  is,  'Tor  pay  of  crews  and  mainte- 
nance of  six  steam  tugs  and  one  launch,  $63,000. '"  Your  estimate  is 
*68,000^ 

Major  Hodges.  Yes,  sir. 

Mr.  GiLLETT.  What  is  the  reason  for  the  increase  from  ^60,0(X>  to 
$63,000?     Perhaps  the  note  explains  it. 

Major  Hodges.  Yes,  sir.  It  is  the  opinion  of  the  supervisor  of  the 
harbor  of  New  York  that  it  would  be  more  economical  to  retain  one 
boat,  which  was  to  be  replaced  by  a  new  one,  for  the  present  as  a  spai-e 
boat  '*to  be  used  in  the  place  of  an\'  one  of  the  other  boats  when  tem- 
porarily laid  up  for  repairs.  The  continuity  of  the  patrol  service 
would  thus  be  uninterrupted,  and  the  two  .ship  keepers  would  be  the 
onlv  additional  employees  required.  To  cover  this  expense  and  to 
make  allowance  for  the  continued  high  price  of  coal,  an  increase  of 
$3,000  is  submitted  over  the  amount  heretofore  appropriated  for  pay 
of  crews  and  maintenance." 

Mr.  GiLLETT.  Do  you  think  you  will  be  able  to  get  along  this  vear 
with  $60,000? 

Major  HoiXJES.  Yes,  unless  wo  have  another  coal  strike. 

Mr.  GiLLETT.  I  do  not  see  how  you  would  need  more  next  year 
than  this  year,  because  you  have  not  bad  the  launches  Alt?*t  and  Actn>. 
and  the  tug  Argun, 

Major  Hodges.  The  Aftrt  and  the  An/tui  have  been  sold,  but  the 
Argm^  so  the  supervisor  thinks,  can  be  made  to  work  well  for  a  little 
while:  and  instead  of  disposing  of  her,  he  proposes  to  retain  her.  The 
new  1  oat,  as  the  result  of  that,  takes  the  place  of  two.  That  is.  he 
retains  the  Argus,  which  he  thinks  can  be  maintained  a  little  while 
longer. 

Mr.  (iiLLETT.  It  keeps  her  in  active  service?  - 

Major  Hodges.  Yes,  sir. 

Mr.  GiLLETT.  Does  the  new  boat  require  more  than  the  two,  the 
Ahrt  and  Active f 

Major  Hodges.  No;  it  woidd  require  as  much. 

Mr.  GiiiLETT.  Then  that  §3,000  is  mainly  for  coal? 

Major  Hodges.  Yes,  sir. 

Mr.  Gardner.  And  that  estimate  is  made  on  the  excessive  prii'e  of 
coal  last  year  on  account  of  the  striked 

Major  Hodges.  Not  entirely  so.  Last  year  the  supervisor  had  a 
great  deal  of  trouble  with  his  coal  and  had  to  get  additional  estimates, 
and  this  year  he  wanted  to  avoid  that,  if  pmcticable. 

Mr.  Gardner.  We,  too,  had  to  make  additional  estimates.  [Laugh- 
ter.] 

Major  Hodges.  1  have  a  statement  written  out  here  on  the  su]>er- 
vision  of  the  harbor  of  New  York,  and  especialh^  in  regard  to  the  pur- 
chase of  the  new  launch. 
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SUPERVISION  OF    THE   HARBOR  OF  NEW  YORK. 

Estimate  mbmitted  for  the  fiscal  year  ending  June  SO,  1906. 

Pay  of  inspectors,  deputy  inspectors,  office  force,  and  expenses  of  office |10, 260 

Pay  of  crews  and  maintenance  of  six  steam  tugs  and  one  launch 63, 000 

73,260 

The  tirst  item  i.s  the  same  as  similar  item  for  last  j-ear.  The  second 
item  carries  an  increase  of  $8,()U(J  over  that  for  preceding  year. 

In  the  sundry  civil  act  approved  March  3, 1903,  provision  was  made 
for  a  new  boat  to  replace  the  launches  Ah^rt  and  Active  and  the  tug 
Argvs.  The  Alert  and  Active  have  been  sold,  and  the  receipts  (^i\0) 
deposited  to  the  credit  of  the  Treasurer  of  the  United  States. 

As  the  Argus  is  still  in  reasonably  fair  condition,  it  is  the  opinion 
of  the  supervisor  of  the  harbor  of  New  York  that  it  would  be  more 
economical  to  retain  her  for  the  present  as  a  spare  boat,  to  be  used 
in  the  place  of  any  one  of  the  other  boats  when  temporarily  laid  up 
for  repairs.  The  continuity  of  the  patrol  service  would  be  thus 
uninterrupted,  and  two  ship  keepers  would  be  the  only  additional 
employees  required. 

xo  cover  this  eicpense  and  to  make  allowance  for  the  continued 
high  price  of  coal,  an  increase  of  $3,000  is  submitted  over  the  amount 
heretofore  appropriated  for  pay  of  crews  and  maintenance. 


March  10,  1904. 

NATIONAL  HOME  FOR  DISABLED  VOLUNTEER  SOLDIERS 

STATEMEHT  OF  OEH.  HABTIH  T.  HMAHOH,  PBESIDENT,  ACCOM- 
PAHIEB  BY  COL.  WALTER  P.  BROWNLOW,  AND  MA  J.  MOSES 
HARRIS,  GENERAL  TREASURER. 

CENTRAL  BRANCH,  DAYTON,  OHIO. 

The  Chairman.  If  you  will  be  kind  enough  to  take  up  the  items, 
one  at  a  time,  as  they  appear  in  the  bill,  and  explain  the  reasons  for 
increases  or  changes  m  current  law,  and,  where  you  make  reductions, 
give  us  the  reason  why,  we  will  be  much  obliged. 

Major  Harris.  In  the  first  item  on  page  271  of  the  bill,  '*Pay  of 
oflBcers  and  noncommissioned  oflBcers  of  the  Home,"  etc.,  Ihere  is  an 
increase  asked  for  of  $6,000.  That  increase  is  rendered  necessary  from 
the  fact  that  members  of  the  Home  are  yearly  growing  older,  and 
thev  have  reached  that  point  now  where  we  need  more  assistance  in 
caring  for  them. 

The  organization  provides  for  a  commander  for  each  company  of 
barracks,  and  he  takes  care  of  from  150  to  250  men. .  1  mean  by  that, 
he  is  responsible  for  the  Government  property  and  for  the  maintenance 
of  discipline  in  the  company;  to  see  tnat  the  men  make  their  beds  and 
that  they  are  properlv  cared  for.  The  work  is  too  much  for  one  man 
to  do,  especially  as  tfie  men  are  very  niuch  older  than  they  were,  the 
average  age  of  the  members  now  being  55.06  years  for  all  of  the 
Brandies,  and  we  have  found  it  necessary  to  give  the  commander  an 
assistant,  to  be  called  a  company  sergeant.  He  receives  $10  a  month 
for  his  services. 
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There  is  also  a  slight  increase  in  the  current  expenses  of  all  the 
Branches,  mainly  for  that  purpose,  and  there  is  also  necessity  for 
increased  clerical  service.  Tne  old  men  are  too  old  to  do  clerical  work, 
and  they  are  yearly  falling  off  and  we  have  to  employ  clerical  assist- 
ance to  Keep  the  accounts. 

As  to  the  next  item,  "  For  subsistence,"  there  is  a  reduction  from 
$265,000  to  $256,000.  The  reason  for  that  decrease  is  that  the  officers 
at  the  Branch  who  formulate  the  estimates  are  of  the  opinion  that  the 
rate  for  subsistence  and  supplies  which  existed  in  1903  and  1904  is 
abnormally  high  and  thev  think  they  will  be  able  to  get  along  with 
$256,000  for  the  year  ending  June  30,  1906. 

"'For  household''  there  is  also  a  decrease  of  $4,000.  They  have 
gone  upon  the  theory  in  making  the  estimates  that  the  price  of  coal 
was  higher  than  it  should  be  and  that  there  should  be  a  reduction. 

The  Chairman.  The  item  is  $130,000,  and  you  had  $130,000  last 
year? 

Major  Harris.  Yes,  sir;  but  there  has  been  a  deficiency  estimate, 
which  brings  the  amount  up. 

The  Chairman.  You  can  get  along  with  $130,000? 

Major  Harris.  They  hope  to;  ana  unless  there  is  to  be  unusual  con- 
ditions in  the  coal  market,  they  should  be  able  to  do  it. 

''  For  hospital"  there  is  an  increase  of  $2,000,  for  the  reason  that  the 
men  as  they  grow  older  need  additional  hospital  facilities  and  medical 
attendance.  I  might  say  here  that  the  per  capita  costs  for  taking  care 
of  the  members  or  the  Home  as  compared  to  the  cost  in  the  Soldiers' 
Home  here  in  Washington  for  the  Regular  Army  is  very  favorable  to 
the  National  Home.  Our  cost  was  $144.06— that  is,  the  year  of  1903— 
and  the  Home  here  in  Washington  cost  $276.06  for  the  same  period. 

General  McMahon.  And  we  furnish  more  than  they  do  at  the 
Soldiers'  Home. 

Major  Harris.  Our  expenses  are  watched  and  every  penny  is  saved 
that  it  is  possible  to  save. 

''  For  transportation  "  the  estimate  is  $500  less  than  the  appropriation 
for  1904. 

Genei-al  McMahon.  But  there  is  a  deficiency  in  the  Southern 
Branch  already.  If  the  committee  could  appropriate  on  that  question 
of  transportation,  based  on  the  estimate  made,  if  they  would  make  it 
the  same,  so  that  where,  owing  to  different  emergencies,  the  fund  is 
exhausted  and  where  the  men  have  to  pay  their  own  expenses  we 
could  use  the  amount  in  the  Branches  where  there  is  a  surplus z 

The  Chairman.  But  we  want  to  make  the  amounts  separate. 

General  McMahon.  Then,  if  there  was  a  deficiency,  we  could  take 
it  from  somewhere  where  there  was  a  surplus,  but  you  could  let  the 
estimate  be  made  separate  for  each  Home. 

Major  Harris.  ''For  repairs"  there  is  an  increase  of  $500. 

The  Chairman.  That  is  necessary  ? 

Major  Harris.  Yes,  sir;  it  is  considered  necessary.  That  is  a  large 
Branch,  and  I  think  they  need  every  cent  of  it. 

The  Chairman.  Wh\^  do  you  omit  the  word  "  painters? "  Is  that  a 
mistake  i 

Major  Harris.  That  is  a  clerical  error. 

The  Chairman.  The  next  item  is  "For  quartermaster's  storehouse, 
$63,000." 
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Major  Harris.  At  present  the  Branch  is  usino-  the  building  which 
was  built  and  designed  for  a  storehouse  for  general  depot  purposes.  1 
mean  by  "general  depot"  the  general  depot  of  the  Home,  where  all  the 
clothing  is  kept  and  all  our  supplies  ana  articles  are  stored,  and  the 
building  is  inadequate.  This  committee  last  year  allowed  this  appro- 
priation, but  a  barrack  was  substituted.  How  it  was  done  I  have  no 
information,  but  those  are  the  facts.  We  need  it  now  as  badly  as  a 
year  ago,  and  worse,  if  possible.  If  it  is  allowed,  the  Branch  will 
have  a  storehouse  of  its  own,  and  they  will  be  able  to  use  the  general 
depot  building  for  the  purposes  for  which  it  was  intended. 

The  Chairman.  You  are  getting  along  with  it  now  ? 

Major  Harris.  We  can  get  along.  There  is  a  large  amount  of  prop- 
erty stored  up  in  the  attic  of  the  building,  where  it  is  inaccessible  and 
dark,  and  in  case  of  fire  it  would  all  be  lost.  It  is  also  scattered  around 
the  Branch  and  in  the  basement  of  the  barracks. 

The  next  item  is  "  For  dairy  barn,  $9,000."  Their  barn  was  unfor- 
tunately destroyed  by  tire  during  the  early  part  of  last  winter.  It  was 
a  building  not  worth  $9,000,  but  it  answered  the  purpose.  However, 
$9,000  will  be  required  to  build  a  suitable  barn  for  that  purpose. 

The  Chairman.  You  can  not  build  a  barij  for  less  than  $9,000? 

Major  Harris.  We  can  not  build  a  good  dairy  barn  at  the  present 
high  prices  for  material  for  less  than  that,  and  1  think  thev  should 
have  $9,000. 

The  Chairman.  What  are  you  using  now? 

Major  Harris.  The  barn  was  destroyed  by  fire,  and  they  are  using 
an  outbuilding  connected  with  it  to  put  the  cows  in,  but  for  a  dairy 
you  must  have  a  building  suitable  for  milking  purposes  which  will  be 
clean. 

The  Chairman.  Do  5"ou  carry  insurance  on  3'^our  property? 

Major  Harris.  No,  sir;  not  on  any  property  purchased  out  of  the 
public  funds. 

The  Chairman.  The  next  item  is  "For  nurses'  quarters,  $12,500." 

Major  Harris.  The  nurses  are  at  present  occup3'ing  an  old  building 
located  near  the  railroad  track,  and  it  is  noisy  and  inadequate. 

The  Chairman.  What  would  you  do  with  that  building  if  they  were 
to  be  otherwise  provided  for  if 

Genei-al  McMahon.  It  is  an  old  building  and  it  is  not  worth  any- 
thing. We  would  probablv  remove  it.  It  is  right  at  the  noisy  part 
of  the  ground,  with  these  heavy  freight  trains  running  right  there; 
and  the  nurses  who  are  on  duty  all  night  have  no  chance  to  sleep  in 
the  daytime. 

The  Chairman.  Are  the  nurses  men  or  women? 

(reneral  McMahon.  Women. 

The  Chairman.  How  long  have  you  occupied  this  building? 

General  McMahon.  About  ten  years,  I  think.  Fomierlj^  they  used 
to  occupy  the  attic  in  the  hospital. 

The  Chairman.  On  the  next  page,  276,  I  notice  that  there  was  an 
appropriation  of  $55,000  last  3'ear  for  one  barrack? 

Major  Harris.  Yes,  sir. 

The  Chairman.  Has  that  building  been  completed? 

Major  Harris.  No,  sir;  it  has  not  been  completed  yet;  it  is 
approaching  completion  now. 

The  Chairman.  It  is  not  occupied  now? 
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Major  Harkis.  No,  sir.  There  are  a  lot  of  old  barracks  which  are 
totally  worthless  and  should  be  torn  down. 

The  Chairman.  The  fire  escapes  have  been  constructed^ 

Major  Harris.  Yes.  sir;  they  have  been  constructed. 

The  Chairman.  The  next  item  is,  ''For  farm,  $18,000?'' 

Major  Harris.  That  is  the  same  a,s  the  appiopriation  last  year. 

The  Chairman.  Is  that  necessary  ? 

Major  Harris.  Yes,  sir.  We  have  small  herd  of  cows  for  furnish- 
ing milk  and  the}^  are  necessary. 

NORTHWESTERN   BRANCH,  AT   MILWAUKEE,  WIS. 

Major  Harris.  There  is  an  increase  asked  for  the  first  item, 
''Current  expenses,"  from  $34,800  to  *37,50().  That  is  for  the  pur- 
pose, as  stated  before,  to  afford  additional  assistance  to  the  company 
commander  and  for  the  care  of  the  men  made  necessary  by  the  old  age 
of  the  members. 

The  Chairman.  The  next  item  is,  ''For  subsistence,"  and  the  esti- 
mate is  $130,000.     Can  that  estimate  be  reduced? 

Major  Harris.  The  estimate  is  the  same  as  the  appropriation  last 
year  and  it  could  hardh'^  be  decreased. 

The  Chairman.  What  did  you  expend  under  that  item  last  yearf 
^^^^Major  Harris.    For    1903    we    expended    under    "subsistence," 

of  the  nifi-J^^-  XT      ,.         u  •  •     ^u  u        ^ 

Home  here  in^?^^'  there  been  any  increase  m  the  number  of 

the  National  Hom^^^'^^^  I      .u       u     u  -^      ui    • 

and  the  Home  here  iti^^'  ®^^*'  ^^^^^  ^^^  "^®"  *  considerable  increase, 
(ieneral  McMahon."  1?  appropriation  is  necessary? 
'--V  Home  "^^^^  ^^  ^^  ^'®^'y  necessary. 

.    Harris.  o,,r  expe'^^J^^'^'''^'\^'''\^^^^ 
.   ..^^sible  to  save!      '^  appropriated  last  year? 

.  ^    *.  -JK)rtation "  the  esti* .      .    ,         i       j ,. 
'  ^  mate  be  reduced  5 

.-:  '  '  -"ON.  But  there'  ^^  ^^^  ^^^  ^  deficiency,  which  made 
• '  —  'he  committee  CO  ,         .  x  o-o  .^/^^ > 

.     ,    - .  .,   i  on  the  ostima^}^  *«f.  an  increase  of  *2  (dOf 

^   -      -   '-•  owinff  to  difffi  ^^^^^^  increase  m  all  of  the 

;,/    .  .  -  -"';..:    ^len  have  to  f^^  additional  medical  attend- 

•     •      -•'  •■"  '"*'  Branches  whei-      ^t  4.4,-     -^  •     ^u 

•  -  ..-    ../-:  atomakethe^^^   ^^^"^P^^*^^^^"     ^s  ^^^ 

/  .'  i:  •  •  •'  "J  ;  *'"'  there  was  a  t 

'    ,    y.  "    '*-  ^     "'*  was  a  surplus 

//  ■  '  ,,  Home. 

,    -      '  ..t".     •    * ~'^'    ,^ — \r^      ^e  is  an  incre    .        ^xu-    i 

'  •    '  .     '  ...'    '  -•  -  _  ,  '  insert  this  language: 

•    :    .     /      .'  ■  ■  ••  '  -'.  :;:'"'.r -.-   -   H  neeessarj^™*"«  *"<*  '^^""f- 
'  .,...--  I  •  .  Ti  --•    ^-    ^it  that  language; 

.  ..  •  .  t  •  •  ^'"  "*"  ^  _  ,  -    M  - .-     *   ":    -'  ^V  "<i:  in  this 

'.'.•"     ^        ■■   •    '    "  "■    /'     ...  -.^  .V  ..-       -  r'sstoi-eWjf  ^^e 
-,    ,    .  '.  •  -i*    -*'  '   ^''^  .V  '^z  ^v.*-;  -'    '  e  under 

thoucrht 
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The  Chairman.  The  next  item  is,  "  For  hospital  equipment,  $4,500." 
Why  is  that  necessary? 

Aiajor  Harris.  That  is  required  to  fit  up  a  hydrotherapeutic  appa- 
ratus used  for  the  giving  of  baths  and  massage. 

The  Chairman.  Have  the\^  any  arrangement  for  that? 

Major  Harris.  They  have  used  it  at  the  Northwestern  Branch  and 
it  is  considered  very  desirable.  There  is  a  letter  herfe  from  the 
surgeon  on  the  subject. 

The  Chairman.  1  think  we  understand  what  it  is.  It  is  used  in  con- 
nection w^ith  the  new  kind  of  baths  ^ 

Major  Harris.  Yes,  sir. 

The  Chairman.  The  next  item  is,  ''For  elevators  for  barracks, 
$7,500?" 

Major  Harris.  They  are  to  be  used  in  two  barracks  not  now  pro- 
vided with  elevators.  One  is  three  stories  and  basement  and  the  other 
is  practically  four  stories  and  basement,  and  the  men  are  getting  too 
ola  to  crawl  up  and  down  the  stairs.  They  need  the  elevators  to  make 
the  barracks  really  effective.  We  have  to  quarter  the  men  in  the 
quarters;  we  can  not  take  them  all  in  the  hospital,  and  we  have  men 
tnere  between  70  and  80  years  of  age. 

Mr.  GiLLETT.  Can  not  you  put  the  old  men  on  the  lower  floors? 

Major  Harris.  We  do  as  far  as  possible,  but  the  average  age  is  now 
65.50  for  all  the  Branches,  and  at  the  Northwestern  Branch,  for  some 
reason,  the  average  age  is  larger. 

The  Chairman.  The  next  item  is,  '*  For  treasurer's  quarters,  $7,500." 
Where  does  the  treasurer  live  now? 

Major  Harris.  He  lives  in  an  old  building  that  was  purchased  when 
the  Home  was  built,  nearly  forty  years  ago.  It  is  occupied  by  the  treas- 
urer and  quartermaster.  We  liave  recently  appointed  another  oflScer — 
the  commissary  of  subsistence.  He  is  entirely  without  quarters,  and 
it  is  designed  if  this  appropriation  is  allowed  for  the  treasurer  that 
the  commissary  of  subsistence  shall  take  the  old  quarters  in  that  build- 
ing. It  is  an  old  building  and  hardly  fit  for  use.  The  addition  is 
required  to  provide  quarters  for  this  additional  officer. 

The  Chairman.  The  next  item  is  ^'For  repair  shop,  $3,000." 

Major  Harris.  The  repair  shop  now  is  located  in  an  old  barn  in  the 
farmyard.  It  is  half  a  mile  from  the  other  portion  of  the  garrison. 
The  workmen  emploved  in  the  shops  have  to  go  to  and  from  their 
Imrracks  two  or  three  times  a  day,  and  a  shop  properh^  located  would 
be  economical.     It  is  veiy  necessary. 

The  Chairman.  In  Document  No.  259  there  is  the  item  ^'  New  bar- 
rack, dining  room  and  kitchen  combined  (submitted),  $35,000." 

CAPACITY   OF  HOMES. 

Major  Harris.  The  accommodations  at  present  are  inadequate. 
They  have  a  lot  of  men  in  the  basement  and  attics,  and  the  over- 
crowded condition  seems  to  continue.  We  have  more  men  there  to-day 
than  we  had  a  year  ago  at  this  time.  Last  year  at  this  time  we  aver- 
aged 21,826  and  this  year  w^e  have  22,121. 

The  ChaiRxMan.  That  is  for  all  the  Homes? 

Major  Harris.  Yes,  sir. 

The  Chairman.  There  have  been  some  new  Homes  built.  How 
about  the  Home  down  in  your  vicinity,  Mr.  Brownlow;  is  that 
completed? 
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Colonel  Brownlow.  We  have  only  room  for  225  members  at  the 
present  time.  I  think  we  will  have  by  the  15th  of  April  room  for  416 
more,  and  by  the  first  of  May  room  for  416  additional^ 

The  Chairman.  Making  room  for  832  by  what  time? 

Colonel  Brownlow.  By  the  15th  of  April  or  the  1st  of  May. 

The  Chairman.  What  other  Home  is  in  the  course  of  construction? 

General  McMahon.  There  is  the  sanitarium  at  the  Hot  Springs.  It 
will  not  be  completed  for  over  a  year. 

The  Chairman.  The  number  of  inmates  will  decrease  after  a  little 
while  instead  of  increasing? 

Colonel  Brownlow\  There  has  been  a  constant  increase. 

General  McMahon.  Owing  to  the  Spanish  war  and  the  Philippine 
provisional  army  we  have  gotten  quite  an  addition. 

Major  Harris.  There  was  a  net  gain  of  200  during  the  year  ended 
June  30,  1903,  over  that  of  the  previous  year. 

Mr.  GiLLETT.  But  here  are  accommodations  for  800. 

The  Chairman.  Then  you  have  the  new  barracks  at  Dayton? 

Major  Harris.  But  at  every  Home  we  have  a  large  waiting  list. 

The  (Chairman.  Take  the  sanitarium,  how  many  people  will  that 
take  care  of? 

Major  Harris.  Not  more  than  300. 

The  Chairman.  Three  hundred  with  the  800  that  Mr.  Brownlow  has 
just  spoken  of  will  make  1,100.  Where  are  you  constructing  new 
bariucks  ?     , 

Major  Harris.  There  are  quite  a  number  asked  for.  There  is  one 
at  the  Western  Branch  and  one  at  the  Pacific  Branch  asked  for  this 
year. 

The  Chairman.  I  mean  barracks  under  construction  now. 

General  McMahon.  Nearly  every  one  of  our  barracks  has  more  men 
than  it  ought  to  have. 

The  Chairman.  I  am  not  asking  that  question.  I  want  to  know 
where  you  are  constructing  new  barracks? 

Major  Harris.  There  is  one  at  the  Central  Branch  and  one  at  the 
Western  Branch  under  construction.     That  is  all. 

The  Chairman.  How  many  people  will  they  care  for — those  you 
have  under  construction  now  ( 

Major  Harris.  Perhaps  400. 

The  Chairman.  That  will  make  some  1,500  that  will  be  taken  care 
of  when  the  work  is  finished? 

Major  IhARRis.  T  am  wrong  about  the  Western  Branch.  That  bar- 
rack is  completed  and  occupied.  1  am  also  mistaken  about  the  one  at 
the  Pacific  Branch.     The  only  one  is  the  one  at  the  Central  Branch. 

Mr.  GiLLETT.  That  will  accommodate  how  many? 

Major  Harris.  About  200. 

General  McMahon.  Quite  a  number  of  them  will  be  taken  from 
overcrowded  barracks.  At  the  present  time,  there  are  only  three 
Branches  open  for  admission;  all  the  rest  are  closed. 

Mr.  Gardner.  When  will  you  reach  the  maximum  number? 

(reneml  McMahon.  We  have  been  expecting  to  reach  it  for  the 
past  fifteen  or  twenty  years.  The  men  are  getting  old.  Men  who 
nave  stayed  out  all  their  lives  now  find  themselves  unable  to  work, 
and  a  large  number  of  them  are  drifting  into  the  Homes. 

The  Chairman.  You  will  soon  reach  the  point  where  the  decrease 
will  come  very  rapidly  ? 
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General  McMahon.  Undoubtedly. 

The  Chaibman.  What  will  we  do  with  all  the  Homes  after  that? 

General  McMahon.  It  is  difficult  to  say.  In  the  case  of  the  Leav- 
enworth Home,  no  doubt  that  will  revert  to  the  city  of  Leaven- 
worth, because  they  gave  us  all  the  land  for  the  use  of  a  Soldiers' 
Home,  and  for  that  reason  I  suppose  the  Western  Branch  will  be  con- 
tinued among  the  last.  At  the  Southern  Branch  we  have  23  acres,  and 
we  lease  43  acres  from  the  Hampton  Institute.  We  had  it  fortwent^v 
years,  and  now  we  have  renewed  the  lease  on  a  ten-year  basis  and  they 
iiave  made  a  substantial  increase  in  the  rent.  I  suppose  that  will  be 
one  of  the  first  to  go,  on  account  of  the  fact  that  we  do  not  own  the 
land.  In  Milwaukee  half  of  the  property  and  the  orig:inal  building 
was  bought  by  the  ladies  of  Milw^aukee.  So,  too,  in  California;  all  the 
land  there  was  given  to  us  for  the  purposes  of  a  Soldiers'  Home.  So  it 
will  be  for  Congress  to  decide  what  is  to  become  of  them  later. 

The  Chaibman.  We  have  been  building  substantial  brick  barracks. 
In  view  of  what  we  know  is  bound  to  come  in  the  next  ten,  twelve, 
or  fifteen  years,  these  Hofnes  are  to  a  great  extent  to  go  out  of  use. 
Why  should  not  the  additions  be  rather  of  a  temporary  character, 
frame  or  inexpensive;  of  course  comfortable?  I  suppose  90  per  cent 
of  the  people  m  the  United  States  are  living  in  fmme  houses.  Why 
should  not  these  Homes,  instead  of  having  expensive  structures,  have 
tempo rarv  structures'^ 

Alajor  Habris.  We  have  a  good  many  frame  buildings,  but  this 
item  under  discussion  can  not  be  built  for  less  money  than  is  asked  for. 

General  McMahon.  Nearly  all  the  barracks  at  the  Eastern  and 
Southern  Branches  are  frame. 

Major  Habbis.  The  Nortwestern  Branch  also  has  a  number  of  frame 
buildings. 

Mr.  UABDNEB.  Can  j'ou  tell  us  the  aggregate  number  of  men  now 
in  the  Homes  that  are  of  the  Spanish-American  war,  from  the  -Philip- 
pine war,  and  from  the  Chinese  trouble? 

Major  Habbis.  It  is  about  660.  That  includes  the  Spanish  lYar  and 
the  provisional  Philippine  army. 

General  McMahon.  A  number  of  voung  men  who  came  from  the 
Spanish  war  and  were  temporarily  disabled  or  were  suffering  from 
fever  came  to  the  Homes,  and  many  of  them  insisted  on  remaining  in 
the  Homes  after  being  cured,  expecting  to  spend  the  rest  of  their  lives 
there. 

Mr.  GiLLETT.  They  have  no  right  there? 

General  McMahon.  No,  sir. 

Mr.  GiLLETT.  Why  do  you  not  send  them  away? 

General  McMahon.  We  do.  At  Dayton  we  had  a  young  man,  6 
foot  1,  26  years  of  age,  who  was  absolutely  cured,  and  he  actually 
cried  and  wanted  to  know  why  he  could  not  remain  at  the  Home.  I 
told  him  that  he  should  be  ashamed  to  ask  for  that  privilege  at  his 
age.  He  said  he  did  not  know  what  to  do.  I  told  him  one  thing  he 
could  do  was  to  dig.  He  had  come  there  after  landing  at  San  Fran- 
cisco to  be  treated  for  some  malarial  trouble,  and  he  stayed  there 
almost  a  year.  I  asked  him  if  he  expected  to  remain  there  all  the  rest 
of  bis  life  as  an  inmate  of  that  institution,  and  he  said  that  he  thought 
he  was  entitled  to  do  so. 

Mr.  Gabdneb.  Do  you  know  how  manj'  of  the  200  increase  admitted 
last  vear  were  of  recent  wars  other  than  the  civil  war? 
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General  McMahon.  No,  sir;  I  would  have  to  g^et  special  data  on 
that  point. 

Major  Harris.  It  was  about  500  for  the  year  before.  The  increase 
in  those  members  would  be  about  150  between  the  two  vears — between 
1902  and  1903. 

iMr.  (tardner.  1  think  the  additions  to  the  pension  roll  from  the 
recent  wars  have  just  about  kept  pace  with  the  reductions  that  would 
have  been  made  but  for  that. 

General  McMahon.  The  Spanish  and  Philippine  soldiers  are  all 
admitted  unless  the  disability  is  the  loss  of  a  leg.  The  men  admitted 
are  subject  to  a  semiannual  examination  to  ascertain  if  they  are  able  to 
earn  their  own  living,  and,  if  so,  they  are  discharged.  Quite  a  number 
have  come  in  anfl  stayed  for  a  while  and  have  gone  out. 

The  Chairman.  Tfie  next  item  is  "  For  farms,  $10,500."  That  esti- 
mate is  the  same  as  the  appropriation  last  year  i 

Major  Harris.  Yes,  sir;  the  same  as  last  year,  and  it  is  necessary. 

EASTERN   BRANCH,  TOGUS,  ME. 

The  Chairman.  "For  current  expenses"  you  ask  an  increase  of 
$1,000^ 

Major  Harris.  That  is  simplv  an  increase  for  the  purposes  before 
stated  -to  afford  assistance  to  the  commander. 

The  Chairman.  The  next  item  is, ''  For  subsistence,"  and  the  amount 
estimated  is  the  same  as  that  appropriated  last  year? 

Major  Harris.  Yes,  sir. 

The  Chairman.  What  did  you  expend  last  year — 1903? 

Major  Harris.  One  hundred  and  thirty  thousand  dollars. 

The  Chairman.  Has  there  been  any  increase  in  membership? 

Major  Harris.  Yes,  sir;  there  has  been  a  decided  increase. 

The  Chairman.  The  next  item  is,  "'For  household,"  and  vou  ask 
for  $73,000~an  increase  of  111,000? 

Major  Harris.  The  expenditures  for  1903  were  $74,000  and  we  have 
a  deficiency  this  year,  and  $73,000  will  hardly  be  enough.  It  will  cer- 
tainly all  be  required. 

The  Chairman.  That  is  necessary? 

Major  Harris.  Yes,  sir;  it  is  necessary.  The  item  ''For  hospitaF' 
shows  an  increase  of  $1 ,000,  which  is  necessary  to  care  for  the  increase 
in  the  number  of  sick  and  disabled. 

The  Chairman.  Your  estimate  here  only  shows  an  increase  of  $500? 

Major  Harris.  Yes,  sir;  that  is  right.  " 

The  Chairman.  The  next  item  is,  ''For  transportation?" 

Major  Harris.  That  is  the  same  amount  that  was  appropriated  last 
year  and  is  necessary. 

The  Chairman.  The  next  item  is,  ''For  repairs?" 

Major  Harris.  Yes,  sir;  that  is  the  same  amount  that  was  appro- 
priated last  year  and  is  required. 

The  Chairman.   What  did  you  expend  of  that  amount  last  vear  i 

Major  Harris.  $25,136.76.* 

The  Chairman.  In  House  Document  No.  272  there  is  an  estimate  of 
§3,500  for  the  completion  of  greenhouse.  What  do  you  want  with  a 
greenhouse? 

General  McMahon.  We  have  to  store  away  our  flowers  in  the  win- 
ter, and  we  have  to  have  an  adeqate  place.  Ihen  they  are  distributed 
throughout  the  grounds  during  the  summer  months. 
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The  Chairman.  Where  have  yoii  put  them  heretofore? 

General  McMahon.  We  furnish  the  hospital  with  flowers  and  orna- 
ment the  grounds. 

Major  Harris.  This  is  really  an  addition  to  the  greenhouse  they 
have  there,  to  increase  its  capacity. 

The  Chairman.  Why  increase  it  ^ 

Major  Harris.  Because  the}-  find  the  present  one  inadequate. 

General  McMahon.  And  in  some  of  these  places  where  there  is  an 
excess  of  flowers  thev  are  sold  for  the  benefit  of  the  post  fund. 

The  Chairman.  We  ^ve  3^ou  $6,000  for  the  greenhouse  last  vear. 

Major  Harris.  This  is  an  estimate  made  by  General  Brown. 

General  McMahon.  1  am  free  to  say  that  any  request  of  General 
Brown  you  may  rely  upon  absolutely. 

The  Chairman.  Last  year  we  gave  you  $6,000  for  a  greenhouse, 
and  it  looks  as  though  the  $6,000  should  have  been  so  expended  as  to 
take  care  of  this  item. 

General  McMahon.  1  think  one  reason  was  that  they  could  not  com- 
plete the  greenhouse. 

Major  Harris.  They  had  to  leave  off  a  portion  which  they  expected 
to  build. 

The  Chairman.  The  next  item  is,  "For  alterations  in  and  addition 
to  hospital,  $25,000  r' 

Major  Harris.  That  is  an  exceedingly  necessary  appropriation. 
The  hospital  down  there  is  an  old  frame  building.  "  The  Branch  has 
outgrown  its  capacity  and  this  is  the  most  economical  amount  possible 
to  make  the  additiom 

The  Chairman.  Will  it  be  brick  or  frame? 

Major  Harris.  It  will  be  frame  entirely. 

General  McMahon.  Everything  is  frame  down  there. 

Major  Harris.  I  have  a  letter  from  the  surgeon  of  the  Branch.  The 
reasons  given  are: 

First.  The  extension  is  required  to  provide  adequate  facilities  for 
the  morning  sick  call  or  out-patient  department  of  the  Home,  which  at 
present  has  to  be  conducted  in  the  main  hall  of  the  hospital,  so  close 
to  the  wards  that  the  noise,  dirt,  and  drafts  necessarily  incident  to 
this  work  are  an  annoyance  to  the  sick  in  the  hospital  and  interrupt, 
for  an  hour  eveiy  morning,  all  traffic  and  other  work  in  this  section 
of  the  building. 

Second.  To  provide  adequate  office  space  for  the  necessary  executive 
work.  The  present  hospital  has  gradually  grown  from  a  small  nucleus, 
and  the  various  additions  that  have  been  made  from  time  to  time  have 
consisted  chiefly  of  wards  for  patients.  The  executive  force  has 
increased  from  1  surgeon,  2  assistant  surgeons,  and  1  clerk  to  1 
surgeon,  4  assistant  surgeons,  3  stewards,  and  2  clerks,  who  have  not 
sufficient  space  in  which  to  perform  the  duties  assigned  to  them,  so 
that  much  of  their  work  now  has  to  be  done  in  space  originally  intended 
for  wards,  which  not  only  reduces  the  room  available  for  patients,  but 
is  a  source  of  much  annoyance  to  the  sick  and  those  whose  dut}'  it  is 
to  care  for  them. 

Third.  For  quarters  for  the  medical  staff  and  civilian  employees, 
which  are  now  inadequate  for  the  same  reason  that  the  present  office 
space  is  inadequate,  and  also  because  it  has  become  necessary  to  employ' 
civilian  male  nui-ses  who  at  present  have  to  be  quartered  in  wards 
originally  intended  for  patients. 
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Fourth.  For  operating  room  and  laboratories  which  have  never  been 
a(le(}uately  provided  for. 

Fifth.  There  has  been  a  steady  increase  in  the  membership  of  the 
Home,  and  also  an  increase  in  the  proportion  of  those  requiring  medical 
care  and  attention  which  has  amounted  to  a  little  more  than  2  per 
cent  per  annum  for  the  past  twelve  years,  with  a  corresponding  increase 
in  the  number  of  cases  requiring  special  facilities  and  extra  space  for 
their  care  and  treatment.  This  is  due  partly  to  the  advancing  age  of 
members  and  partly  to  a  change  in  the  character  of  new  members, 
many  of  whom  now  seek  admission  for  medical  treatment,  whereas  in 
the  earlier  years  of  the  home  the  admissions  were  largely  on  account 
of  crippling  disabilities,  which  were  more  or  less  fixed  and  required 
little  or  no  attention. 

The  necessity  for  increased  space  has  become  urgent  because  the 
hospital  is  constantly  so  full  of  patients  that  there  is  rarely  a  time 
when  a  ward  can  be  vacated  for  thorough  cleansing  and  repairs  without 
excessive  crowding  in  other  parts  of  the  hospital. 

The  Chairman.  The  addition  is  mostly  intended  for  quarters? 

General  McMahon.  The  expenditure  is  necessary  to  afford  more 
room.  The  patients  come  up  before  the  surgeon,  get  their  prescrip- 
tions, and  pass  on  to  a  little  dispensary.  That  is  all  done  in  the  main 
hall  of  the  hospital.  I  have  seen  it  m;7self ,  and  it  is  a  great  incon- 
venience to  the  sick  in  the  wards.  That  is  perhaps  the  most  important 
idea  in  having  this  increase  in  quarters  for  the  sick  calls. 

Mr.  GiLLETT.  How  many  are  there  in  a  room  in  the  barracks? 

Major  Harris.  A>)out  36  in  some  of  the  rooms.  It  depends  on  the 
size? 

Mr.  GiLLETT.  I  mean  in  the  barracks  i 

Major  Harris.  About  36;  as  many  as  ought  to  be  in  one  sleeping 
room.     Most  of  them  have  a  few  more. 

The  Chairman.  The  next  item  is  ''For  new  stable,  $10,000."  How 
about  that? 

Major  Harrls.  The  three  barns  where  the  Home  horses  and  farming 
implements  are  kept  are  very  old,  having  been  built  some  forty  years  ago 
as  cow  barns.  They  are  too  low  to  keep  horses  in;  two  of  them  are 
in  such  condition  that  they  have  been  practically  abandoned,  and  the 
foundations  and  floor  timbers  of  the  other  are  rotting  badly.  They 
are  past  repair  and  lack  moHern  conveniences;  again,  they  are  unsightlj-, 
and  so  long  as  they  remain  will  hinder  the  progress  of  our  improve- 
ment of  that  part  of  the  camp  which  has  now  been  so  well  begun  by 
the  erection  of  a  new  barrack,  the  new  ^teway,  grading  around  the 
duck  pond,  so  called,  and  the  building  ot  a  new  greenhouse. 

A  new  good  modern  stable,  replacing  the  present  unsightly  struc- 
tures, will  add  very  largely  to  the  appearance  of  this  portion  of  the 
camp  and  enable  us  to  continue  the  work  in  that  direction;  further, 
good  management  and  economy  demand  that  our  horses,  wagons,  and 
implements  should  be  properly  stored  and  cared  for. 

ihe  inspectors-general  of  the  Home  have  several  times  criticised 
these  builaings  in  their  reports  to  the  president  of  the  Board  of  Man- 
agers, and  in  his  report  of  an  inspection  of  this  branch,  made  from 
August  9  to  i4,  1901,  Col.  Thomas  T.  Knox,  Inspector-General,  U.  S, 
Army  (see  Fiftv-.seventh  Congress,  first  session.  House  of  Repi*esenta- 
tives,  Document  No.  137,  page  18),  said  they  are  unsightly  and  should  be 
destroyed.  ' 

The  plans  contemplate  a  substantial  and  modern  structure,    with 
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camcity  for  16  horses,  economical!}''  arranged  and  thoroughly  service- 
able and  practicable  in  every  particular,  and  there  is  not  the  slightest 
doubt  of  the  necessity  of  the  building  and  of  the  entire  amount  asked 
for.    Those  buildings  are  past  repair. 

General  McMahon.  They  were  on  the  ground  when  we  first  took 
possession. 

The  CHAiRivtAN.  How  long  ago? 

Genei-al  McMahon.  Thirty' -five  or  thirty-six  years  ago,  along  in 
1866. 

Mr.  GiLLETT.  You  have  16  horses? 

Major  Harris.  Yes,  sir;  for  all  purposes. 

The  Chairman.  The  next  item,  "For  alterations  and  extension  of 
library,  $7,000."    How  much  of  a  library  have  you  there  now? 

Major  Harris.  It  is  an  old  building.     They  say: 

In  asking  for  an  appropriation  for  remodeling  the  library  I  wish  to  say  that  the 
present  capacity  of  the  reading  room  is  entirely  inadequate  to  the  demands.  Darinjg 
the  winter  months,  when  the  advantages  of  the  room  are  more  generally  sought,  it 
is  sometimes  impossible  to  accommodate  all  who  want  seats,  and  the  effect  is  to 
deprive  many  from  enjoying  the  privilage  which  the  most  of  them  highly  enjoy. 

Mr.  GiLLETT.  Can  not  the}'^  take  the  books  to  their  rooms? 

Major  Harris.  Yes,  sir.  The  reading  room  has  at  present  a  seat- 
ing capacity  of  onlv  142,  when  it  should  be  able  to  accommodate  at 
least  200. 

The  ceiling  of  the  room  is  in  a  very  bad  state,  the  decorations  are 
worn  and  discolored,  and  the  need  of  a  geneml  overhauling  is  apparent 
on  everv  side. 

The  Chairman.  The  next  item  is,  "  For  new  water  mains  and  addi- 
tional hydrants,  $6,000?" 

Major  Harris.  That  is  very  necessary  to  provide  adequate  fire  pro- 
tection. With  the  addition  of  the  new  barracks  the  necessity  for  more 
hydrants  foi*  fire  protection  in  that  part  of  the  camp  becomes  very 
apparent.  The  main  line  that  now  runs  through  the  south  end  of  the 
camp  alread\'  has  as  many  connections  as  it  can  supply.  Therefore, 
if  new  hydrants  are  put  in  they  should  be  suppliea  through  a  new 
main.  It  will  be  necessary  to  put  in  a  new  main  line  if  the  hydrants 
are  to  be  placed  where  t6ey  are  most  needed.  The  greater  part  of 
this  appropriation  is  to  afford  better  tire  protection.  They  are  frame 
buildings  and  are  prettv  close  together. 

The  Chairman.  The*^  next  item  is,  ''  For  farm,  |14,5(X)."  How 
much  of  a  farm  have  you  there  'i 

Geneml  McMahon?  About  1,100  acres.  It  is  not  a  very  protitable 
farm. 

The  Chairman.  Is  it  under  cultivation? 

General  McMahon.  Yes,  sir;  we  raise  a  great  deal  of  hay,  and  we 
have  the  finest  herd  of  registered  cattle  in  the  United  States. 

The  Chairman.  What  kind  ? 

General  McMahon.  Holstein  and  Jersey.  It  is  a  verj^  fine  herd, 
and  they  furnish  all  the  milk  for  the  Branch. 

The  Chairman.  Is  it  necessary  to  have  the  S14,500? 

Major  Harris.  Yes,  sir. 

The  Chairman.  It  is  an  increase  of  ^350.  Why  do  you  ask  for  that 
increase  i 

Major  Harris.  They  think  tlie\^  have  estimated  as  closely  as  they 
could  possibly:  they  may  not  require  it. 

General  McMahon.  1  think  they  base  that  estimate  on  the  expendi- 
tures last  year. 
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SOUTHERN   BRANCH,  HAMPTON,  VA. 

The  Chairman.  ^'For  current  expenses *' at  the  Southern  Branch, 
at  Hampton,  Va. ,  you  are  asking  for  $34,500,  which  is  quite  an  increase  i 

Major  Harris.  That  is  to  provide  the  cxtm  sergeants  and  the  extra 
care  for  the  old  men. 

General  McMahon.  Heretofore  the  captain  of  the  barracks  was  the 
only  ofBcer.  Now  we  have  given  him  a  sergeant  to  assist  him  in  per- 
forming the  work  of  the  barracks  at  ?10  a  month. 

The  Chairman.  The  next  item  is  "'For  subsistence"  and  there  is  a 
reduction  ? 

Major  Harris.  Yes,  sir;  the  estimate  is  reduced  from  §184,000  to 
$156,500.  It  appeared  too  largo.  The  actual  expenses  for  1903  were 
$159,384. 

The  Chairman.  You  think  the  amount  estimated  will  be  sufficient? 

Major  Harris.  Yes,  sir. 

The  Chairman.  The  next  item  is  ^'  For  household,*'  and  you  ask  an 
increase  from  $75,000  to  $80,000? 

Major  Harris.  That  is  due  to  a  deticiency  this  year,  which  will  make 
the  appropriation  for  the  previous  year  SlO0,o06. 

The  Chairman.  You  thmk  that  you  can  get  along  with  $80,000  ? 

Major  Harris.  Yes,  sir;  we  hope  to  get  coal  cheaper. 

The  Chairman.  "'  For  hospital "  you  estimate  the  same  amount  that 
was  appropiated  last  year.     That  is  necessary  i 

Ma]or  Harris.  Yes,  sir. 

The  Chairman.  ''  For  transportation"  the  estimate  is  reduced  $50. 

Major  Harris.  Yes,  sii*;  that  is  considered  suflicient. 

The  Chairman.  ''  For  repairs"  you  ask  an  increase  of  $10,0CM)? 

Major  Harris.  There  is  a  necessity  for  a  larger  appropriation  than 
we  had  last  yeiir  or  have  had  in  any  year  heretofore.  The  steam-heat- 
ing system  is  badly  out  of  repair  and  the  consequence  is  we  are  wast- 
ing money  in  fuel  because  the  pipes  are  not  properly  protected. 

The  Chairman.  You  think  this  amount  estimated  is  necessary  to 
put  in  the  repairs? 

Major  Harris.  Yes,  sir. 

The  Chairman.  The  next  item  is,  ''For  new  boilers,  $8,000?" 

Major  Harris.  They  need  }x>ilers  also.  The  present  boilers  are 
overtaxed. 

The  Chairman.  What  kind  of  boilers  do  you  use  there? 

Major  Harris.  The\'  are  the  marine  tubular  boilers. 

The  Chairman.  How^  many  boilers  have  you  now? 

Major  Harris.  I  can  not  say. 

General  McMahon.  I  think  there  are  six  at  the  Southern  Branch; 
there  are  two  or  three  new  ones. 

Major  Harris.  The  old  boilers  are  worn  out.  We  put  in  two  last 
year. 

Mr.  GiLLETT.  How  much  does  a  boiler  cost? 

Major  Harris.  About  $4,000. 

Mr.  (iiLLETT.  One  boiler? 

Major  Harris.  Yes,  sir. 

General  McMahon.  It  depends  on  the  kind.  The  kind  we  are  using 
is  the  same  as  the  United  States  is  putting  in  at  Pensacola  and  at 
other  places. 
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The  Chairman.  That  includes  all  the  cost  of  installing  the  new 
boiler? 

Major  Harris.  Yes,  sir;  everything. 

Mr.  Benton.  Do  you  heat  by  steam  or  hot  water? 

Major  Harris.  By  steam. 

The  Chairman.  The  next  item  is  "For  fai-m,"  and  you  ask  for  an 
appropriation  of  ^10,500? 

mr.  Harris.  That  estimate  was  made  before  we  had  made  this  new 
lease  with  the  Hampton  Institute,  and  in  order  to  pay  our  rent  that 
item  should  be  increased  to  $14,000. 

Colonel  BsowNLOW.  Mr.  Chairman,  the  statement  of  the  repre- 
sentatives of  the  Agricultural  College  who  called  to  see  you,  that  tney 
did  not  ask  an  excessive  rent,  is  misleading.  They  placed  this  matter 
in  the  hands  of  a  Mr.  Darling,  a  real-estate  agents  and  the  lowest 
proposition  the  subcommittee  could  get  from  him  was  IP5,000  a  year 
rental  for  this  land.  The  subcommittee  negotiated  for  some  months, 
and  we  made  a  proposition  of  $3,000  rental,  and  Mr.  Darling  met 
that  proposition  with  a  $5,000  rental.  They  finally  went  to  New 
York  ana  opened  negotiations  with  General  McMahon,  president  of 
the  Board  of  Managers,  and  they  compromised  on  $4,000  a  year. 

Mr.  GiLLETT.  Is  that  a  pretty  fair  sum? 

General  McMahon.  Yes,  sir;  I  think  that  is  a  fair  rental. 

The  Chairman.  You  recommend  that  we  pay  that  renttf 

General  McMahon.  Yes,  sir;  we  are  bound  to. 

The  Chairman.  How  many  acres  are  there? 

General  McMahon.  Forty-three. 

The  Chairman.  Are  there  any  Government  buildings  on  that 
ground? 

General  McMahon.  Yes,  sir;  the  hospital,  the  chapel,  four  or  five 
of  the' officers'  quarters,  and  our  sea  wait,  it  is  true  we  reclainoed  9 
acres  which  they  graciously  said  they  would'  not  charge  us  rent  for. 
So  we  have  43  acres  that  belong  to  the  institute,  but  the  best  buildings 
are  on  those  grounds. 

The  Chairman.  Why  did  the  Government  construct  buildings  on 
ground  that  it  had  no  title  to? 

General  McMahon.  It  is  hard  to  say.  General  Butler  was  running 
the  Home  at  that  time,  and  the  principal  inquiry  is,  why  did  he  ever 
go  there  on  23  acres? 

The  Chairman.  This  board  is  no  way  responsible? 

General  McMahon.  No,  sir.  They  are  responsible  for  this  lease. 
It  was  a  renewal  of  a  lease  made  by  General  Butler.  At  that  time 
there  was  not  a  thing  between  the  approach  to  the  entrance  and  the 
Home. 

The  Chairman.  How  much  does  this  item  have  to  be? 

Major  Harris.  Fourteen  thousand  dollars. 

The  Chairman.  What  are  vou  now  paying? 

General  McMahon.  One  thousand  and  seventy -five  dollars. 

The  Chairman.  There  wants  to  be  an  increase  of  $3,000 — $13,500? 

Major  Harris.  It  should  be,  with  rental,  $14,000. 

Mr.  Gardner.  Does  that  situation  obtain  at  any  other  National 
Home? 

General  McMahon.  No,  sir.  At  all  the  other  Homes  we  own  the 
land  absolutely. 

8  c  B 25 
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WESTERN  BRANCH,  LEAVENWORTH,  KANS. 

The  Chairman.  At  the  Western  Branch,  for  "Current  expenses" 
you  ask  i544,000,  an  increase  of  $2,200? 

Major  Harris.  That  increase  is  for  the  purposes  stated  as  to  the 
other  Branches,  and  it  is  necessaiy. 

The  Chairman.  The  next  item,  ''  Subsistence,"  is  the  same.  That 
is  necessary? 

Major  Harris.  Yes,  sir. 

The  Chairman.  What  did  you  expend  last  year? 

Major  Harris.  $147,000  for  subsistence;  but  the  membei*ship  has 
largely  increased.  We  have  built  new  barmcks,  and  that  makes  the 
estimate  very  moderate. 

The  Chairman.  ''  For  household"  there  is  an  increase  of  $15,000^ 

Major  Harris.  Yes,  sir;  that  is  necessary.  What  we  will  spend 
there,  the  appropriation,  including  the  deficienc}^  is  $97,000. 

The  Chairman.  The  next  item  is,  '*  For  hospital,"  and  you  ask  for 
an  appropriation  of  $40,000? 

Major  Harris.  Yes,  sir;  that  is  the  same  as  last  year,  and  is  neces- 
sarv. 

l^he  Chairman.  The  next  item  is,  "For  transportation,  $4,000?" 

Major  ELarris.  Yes,  sir;  that  is  the  same. 

The  Chairman.  ''For  repairs"  you  ask  for  an  appropriation  of 
$50,000.  You  had  $35,000  last  year.  How  much  did  you  expend  last 
year? 

Major  Harris.  Thirty -three  thousand  one  hundred  and  twenty 
dollars  for  repairs,  but  the  Branch  is  very  much  run  down  and  in  neecl 
of  repairs.  They  ask  for  this  increased  appropriation  for  repairs  to  a 
good  many  special  objects.  There  are  20  buildings  in  the  Western 
Branch,  and  the  requirements  for  repairs  are  constantly  increasing. 
They  need  50  new  water-closets  —put  in  twenty  jrears  ago  and  which 
it  is  impossible  to  keep  in  proper  sanitary  condition.  They  need  10 
new  bath  tubs,  and  they  need  steel  ceilings  for  13  barracks. 

The  Chairman.  All  those  items  would  be  included  in  the  $50,000? 

Major  Harris.  Yes,  sir. 

Mr.  Benton.  Is  the  Central  Branch  at  Dayton,  Ohio? 

Major  Harris.  Yes,  sir. 

The  Chairman.  The  next  item  is,  ''For  covered  ways  to  connect 
barracks,  $6,000  r' 

Major  Harris.  This  estimate  was  made,  and  the  governor,  Colonel 
Cook,  has  reported  against  it.  He  asks,  in  place  of  it,  the  appropria- 
tion of  $10,000  for  the  construction  of  a  aining  room  ana  kitchen 
instead  of  connecting  the  barracks. 

The  Chairman.  The  next  item  is,  "For  completion  of  conserva- 
tory, $7,000."     When  was  this  conservatory  authorized? 

General  McMahon.  It  was  one  of  the  very  earliest  buildings.  It  is 
almost  falling  to  pieces.  It  is  impossible  to  prop  and  keep  the  glass 
in  the  frames.  There  was  an  appropriation  of  $6,000,  but  they  could 
not  get  any  bids  within  that  sum. 

The  Chairman.  On  what  did  you  base  your  estimate  of  $6,000  last 
year? 

Major  Harris.  For  a  conservatory  ? 

The  Chairman.  Yes,  sir. 

Major  Harris.  It  was  based  upon  the  estimate  of  the  Branch. 
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The  Chairman.  Why  dp  they  not  carry  out  the  plans  when  they 
make  an  estimate  and  build  a  conservatory  for  $6,000? 

General  McMahon.  When  we  came  to  advertise  we  could  not  get  a 
bid  within  the  appropriation. 

Mr.  GiLLETT.  You  need  not  advertise  for  so  large  a  building? 

General  McMahon.  You  recjuire  considerable  space  in  these  con- 
servatories. It  is  also  to  provide  its  own  heating  plant,  because  it  is 
too  far  away  from  the  main  power  house. 

The  Chairman.  Can  not  you  construct  it  near  enough  to  the  main 
power  house? 

General  McMahon.  This  conservatory  has  been  kept  up  as  a  tem- 
porary affair,  and  has  been  added  to  and  added  to  from  time  to  time, 
it  was  located  without  reference  to  the  power  house  or  anything  else. 
The  power  house  is  sufficient  in  a  certain  way,  but  they  have  put  up 
the  governor's  house,  and  then  they  have  put  up  the  treasurer's  nouse, 
and  those  houses  are  not  well  enough  heated  from  the  general  plant. 

The  Chairman.  Then,  what  you  are  seeking  more  than  anything 
else  is  to  get  additional  power  from  the  power  house  to  heat  the 
building? 

General  McMahon.  It  is  much  more  convenient  to  have  their  own 
heating  appliance,  because  they  can  then  regulate  it  instead  of  depend- 
ing upon  the  power  house. 

The  Chairman.  How  much  would  it  cost  to  put  in  a  heating  plant 
sufficient  to  heat  the  two  office  buildings? 

General  McMahon.  1  think  that  is  included  in  the  estimate. 

The  Chairman.  I  want  to  know  why  you  estimate  for  a  conserva- 
tory to  cost  $6,000,  and  that  when  we  give  you  the  money  you  come 
back  and  want  $7,000  more  for  the  same  purpose? 

General  McMahon.  We  have  to  be  governed  by  the  bids  we  receive. 

The  Chairman.  Do  you  not  govern  the  plans  by  the  appropriation 
you  have? 

General  McMahon.  I  think  they  did  it  as  far  as  it  could  be  done. 
There  was  one  plan  for  a  palm  house,  which  requires  a  little  higher 
construction,  as  the  palms — some  of  them — grow  to  auite  a  height. 

Mr.  Gardner.  Do  you  think  that  indicates  gooa  foresight?  Do 
you  think  it  tends  to  increase  the  confidence  of  Congress  in  this  Board  ? 

General  McMahon.  That  is  what  we  have  to  contend  with.  You 
must  remember  that  most  of  our  officers  in  these  Homes  are  appointed 
from  civil  war  veterans,  and  they  are  practically  appointed  for  life, 
because  there  never  has  been  a  removal  except  for  cause.  It  is  very 
difficult  to  require  a  man  to  be  active  when  ne  gets  along  toward  70 
yeara  of  age. 

Mr.  Gardner.  Why  not  say  to  these  men,  "  Here  is  the  appropria- 
tion, and  you  must  cut  your  garment  according  to  the  cloth  ?'^ 

General  McMahon.  They  have  endeavored  to  get  a  bid. 

Mr.  Gardner.  Why  not  reduce  the  size  of  the  building? 

General  McMahon.  That  will  have  to  be  done  unless  we  can  get  the 
appropriation  for  a  larger  building. 

The  Chairman.  What  contracts,  if  any,  have  you  made  with  a  view 
to  expending  $6,000? 

General  McMahon.  We  advertised,  but  did  not  get  a  bid.  The 
greenhouses  are  a  very  great  comfort  to  the  men. 

The  Chairman.  In  document  No.  272  you  ask  for  completion  of 
barrac^k,  $5,000? 
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General  McMaHon.  That  is  the  «ame  thing;  we  could  get  no  bid. 

Major  Harris.  The  appropriation  for  the  l^rrack  was  made  in  1902. 

General  McMahon.  We  have  an  old  gi^eenhouse  there  that  has  been 
there  for  a  very  long  time.  .  I  went  over  the  greenhouse  matter  with 
the  governor  and  urged  everything  that  I  could,  as  far  as  economy 
was  concerned,  and  the  $6,000  was  then  asked  to  replace  the  green- 
house and  to  give  the  same  accommodations  that  the  present  old  struc- 
ture does.  When  there  was  no  bid  within  the  estimate  nothing  was 
done  except  to  apply  for  the  additional  estimate,  and  it  will  not  be 
money  wasted,  I  assure  you. 

Mr.  GiLLETT.  Who  has  the  power  to  remove  these  men  ? 

General  McMahon.  The  boaixl  of  managers. 

Mr.  GiLLETT.  You  sav  you  never  do  it? 

General  McMahon.  fixcept  for  cause. 

Mr.  GiLLETT.  Whether  they  are  competent  or  incompetent? 

General  McMahon.  Sometimes  we  have  had  to  ask  a  gentleman  to 
resign. 

Mr.  GiLLETT.  How  many  of  those  cases  have  there  been  ? 

General  McMahon.  Several;  especially  in  the  medical  branch.  I 
suppose  in  my  experience  in  alwut  8  or  10  instances  men  have  had  to 
be  removed.  There  was  one  of  the  new  appointees,  the  treasurer  of 
one  of  the  Homes,  and  he  had  recommendations  enough  to  obtain  an 
embassy  abroad.  When  he  went  there  he  was  a  good  soldier.  I  knew 
him  in  the  service.  He  was  a  very  different  man  when  he  got  there 
and  we  had  to  tolerate  him  for  a  year.  He  could  not  and  would  not 
learn  anything. 

The  CThairman.  The  next  item  is  '*For  repaving  main  avenues  and 
roadways,  $20,000?" 

General  McMahon.  When  we  first  started  we  paved  that  Home  with 
vitrified  brick,  which  we  manufactured  ourselves.  That  was  over 
twenty  years  ago,  and  that  pavement  has  gotten  to  be  so  crumbled  and 
dusty^  especially  on  the  mam  avenue,  that  it  is  very  necessary  that  a 
new  pavement  should  be  put  down.  We  expect  probably  that  we  can 
leave  the  brick  as  it  is  now  and  put  a  small  coating  of  ac'phalt  over  it. 
The  pavement  has  served  twenty  years,  with  no  repairs  whatever. 

The  Chairman.  There  is  the  Item  of  $5,000  for  **  Completion  of  one 
combination  barrack."  You  had  $40,000.  Has  that  money  been 
expended? 

Major  Harris.  No,  sir. 

The  Chairman.  You  have  not  entered  upon  the  construction  of  that 
barrack  at  all  ? 

Major  Harris.  No,  sir. 

General  McMahon.  We  could  not  get  a  bid  that  would  bring  it 
within  tliat  sum. 

The  Chairman.  Is  that  a  frame  structure? 

General  McMahon.  No,  sir;  that  is  a  brick  structure.  Brick  is 
cheaper  there. 

The  Chairman.  You  could  easily  make  specifications  for  a  frame 
building  within  the  amount  already  appropriated  ? 

General  McMahon.  At  Leaven  wortn  we  build  all  the  buildings  of 
brick.  We  made  all  our  own  brick,  and  we  had  the  finest  brick  plant 
in  that  section. 

Major  Harris.  1  thin^k  they  could  build  a  frame  barrack  for  $40,000. 

The  Chairman.  With  the  barrack  that  you  now  have  and  the  com- 
pletion of  the  Southern  Branch  barrack,  you  can  take  care  of  some 
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1,100  or  1,200  more  people.  Congress  has  no  desire  to  withhold  any 
necessary  appropriation,  but  it  looks  to  me  as  if  this  is  not  absolutely 
necessary.  Two  years  ago  you  only  had  an  increase  of  62,  and  last 
year  an  mcrease  of  how  many  i 

Major  Harris.  Two  hundred. 

The  Chairman.  So  you  have  a  good,  big  margin;  you  will  have 
accommodations  for  1,200. 

Oeneral  McMahon.  But  at  some  of  the  Homes — Milwaukee,  for 
instance— the  barracks  are  crowded. 

The  Chairman.  1  understand;  but  when  the  new  barracks  are  com- 
pleted,  for  instance — Colonel  Brownlow  says  that  at  the  Home  in  Ten- 
nessee there  will  be  accommodations  for  800 — and  the  men  can  be 
transferred? 

General  McMahon.  We  transfer  occasionally,  but  not  many  to 
Colonel  Brownlow's  Home.  He  is  very  much  afraid  we  will  send  him 
the  worst  specimens  we  have  from  the  other  Homes. 

The  Chairman.  What  will  be  the  capacity  of  the  Tennessee  Home 
when  completed? 

General  McMahon.  If  it  is  ever  completed,  it  should  have  accom- 
modations for  2,500. 

The  Chairman.  Then,  why  should  you  ^o  ahead  and  build  these  new 
barracks,  because  the  accommodations  will  certainly  take  care  of  the 
people. 

General  McMahon.  I  doubt  it  very  much,  and  then  again  a  great 
many  of  the  men  do  not  want  to  leave  where  they  ai*e.  Some  of  them 
have  been  there  twenty  years,  and,  as  I  say,  they  are  in  crowded  bar- 
racks, more  than  half  of  them. 

The  Chairman.  You  can  leave  those  at  the  Homes  they  are  now,  and 
take  the  new  applicants  and  put  them  in  the  new  quarters? 

General  McMahon.  Yes,  sir.  Formerly  a  man  was  allowed  to  select 
where  he  wanted  to  go,  but  we  had  to  finally  abandon  that. 

The  Chairman.  There  is  a  delightful  climate  in  East  Tennessee,  and 
they  have  the  best  water  in  the  world. 

Colonel  Brownlow.  The  Southern  Branch,  Mr.  Chairman,  will  be 
occupied  almost  solely  by  Southern  men  who  went  into  the  Federal 
Army.     We  furnished  in  that  section  of  the  country  315,000  soldiers. 

The  Chairman.  How  many  of  those  soldiers  are  now  in  the  other 
Homes? 

Colonel  Brownlow,  Some  of  them. 

The  Chairman.  They  will  want  to  come  back  to  the  Home  in  the 
South? 

Colonel  Brownlow.  Some  of  them  are  in  the  northern  Homes,  but 
a  ffreat  man/  of  them  have  refused  to  go  on  account  of  the  excessive 
cold  weather  and  they  are  coming  into  this  Home.  There  are  applica- 
tions enough  now  to  fill  the  Home  and  the  additional  barracks,  as  soon 
as  they  are  finished. 

The  Chairman.  Some  of  those  applications  come  from  the  soldiers 
in  the  other  Homes? 

Colonel  Brownlow.  Yes,  sir;  a  great  many. 

The  Chairman.  So  it  would  relieve  the  other  Homes? 

General  McMahon.  There  is  not  a  single  Home  without  a  waiting 
list.  At  the  Pacific  Home  the  governor  informs  me  that  there  are 
nearly  $1,000  men  waiting  admission.  We  do  not  send  anybody  east 
of  the  Rocky  Mountains  to  the  Pacific  Branch. 

Mr.  Gardner.  What  about  the  State  homes? 
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General  McMahon.  They  have  now  between  17,000  and  19,000  men' 
We  pay  $100  a  year  for  each  man  that  they  maintain  for  maintaining 
them  according  to  our  standard,  but  we  have  no  authority  to  interfere 
with  their  management,  or  discipline,  or  anvthing  else  except  tx)  verify 
that  they  maintain  that  number  of  men.  We  inspect  them  every  year 
and  we  pay  over  to  the  governor  of  the  State  the  amount  of  the  sub- 
sidy less  one-half  of  any  deduction  of  pension. 

Mr.  Gardner.  Can  you  give  us  any  information  as  to  their  capa<*ity  ? 

General  McMahon.  New  York  State  has  now  about  1,200  men. 
Others  of  the  State  Homes,  some  we  visited  last  summer,  have  not 
over  30  perhaps.  S<5me  had  between  30  and  60.  There  are  at  all 
times  a  number  of  men  on  furlough  from  the  Homes.  Some  will  take 
a  furlough  for  a  j^ear  and  then  nave  it  renewed.  Of  course,  that  is 
economy  to  the  Homes,  but  they  are  liable  to  come  back  at  any  time 
at  all.  There  are  now  present  and  absent  3,700  men,  of  whicli  there 
are  about  1,000  absent  on  furlough  and  liable  to  come  back  at  anj^ 
time. 

Mr.  Gardner.  You  said  that  there  are  from  30  to  1,200  men  in  the 
respective  State  Homci?? 

General  McMahon.  In  each  of  the  Homes.  At  the  Oregon  Home 
they  have  about  40  men. 

Mr.  Gardner.  Why  can  not  the  board  of  which  you  are  president 
send  more  of  the  applicants  to  the  State  Homes  ? 

General  McMahon.  We  have  no  power.  The  men  will  not  go. 
Many  of  them  want  to  get  out  of  the  State  Homes  and  into  the  National 
Homes. 

Mr.  Gardner.  If  they  are  well  cared  for  and  the  State  Homes  are 
up  to  the  requirements,  why  not  say  *' We  can  not  take  you?" 

General  McMahon.  We  do,  and  all  but  three  of  the  Branches  are 
closed  until  there  is  room.  A  man  comes  in  and  says  ^'I  want  to  go 
to  Hampton."  We  say  "  You  can  not  go  to  Hampton,  because  it  is 
overcrowded."    Then  he  says  "■  I  do  not  want  to  go  anywhere." 

Mr.  GiLLETT.  A  man  like  that  has  no  serious  grievance  against  the 
Government? 

General  McMahon.  No,  sir. 

Mr.  GiLLETT.  And  we  ought  not  to  build  new  barracks  for  them? 

General  McMahon.  No;  but  if  the  men  on  furlough  were  to  come 
back  in  great  numbers,  certainly  the  Homes  would  be  terribly  crowded. 

Mr.  Gardner.  But  the  men  on- furlough  is  a  constant  quantity. 
When  one  man  comes  back,  another  is  liable  to  go,  except  in  the  winter. 
There  is  a  great  number  on  furlough  all  the  time  i 

General  McMahon.  Yes,  sir;  it  varies. 

Mr.  GiLLETT.  If  a  man  comes  back  from  a  furlough  he  takes  his 
chances?  You  arc  not  under  any  obligations  to  turn  out  anybody  to 
take  him  in  ? 

General  McMahon.  No,  sir;  he  has  to  sleep  on  the  floor  if  there  is 
no  bed. 

PENSIONS  OF   INMATES. 

Mr.  Pierce.  What  becomes  of  his  pension  ? 

General  McMahon.  His  pension  is  paid  over  to  the  treasurer  of  the 
Home,  who  keeps  it  for  him  and  pays  it  to  him  according  to  any  rule 
laid  down  by  the  governor.  When  he  leaves  he  takes  it  all  witfi  him: 
we  can  not  touch  his  pension. 
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Mr.  Benton.  Suppose  he  is  drawing  $17  or  $24  a  month  and  has  a 
wife  and  children? 

General  McMahon.  Then  they  take  him  on  the  basis  that  two-thirds 
is  to  go  to  his  wife  and  children. 

Mr.  Pierce.  That  is  not  the  law? 

General  McMahon.  No;  it  is  a  regulation.  The  law  provides  that 
one-half  go  to  the  wife  and  children.  We  do  not  admit  any  soldier 
drawing  over  $16  a  month  if  he  has  a  dependent  wife  and  children 
unless  he  assigns  two-thirds. 

Mr.  GiLLETT.  Suppose  he  is  getting  $50  a  month  and  has  no  wife 
and  children? 

General  McMahon.  We  do  not  take  him  at  all.. 

Mr.  GiLLETT.  Where  is  the  limit? 

General  McMahon.  Sixteen  dollars  a  month,  unless  for  special  rea- 
sons, and  those  reasons  generally  are  a  dependent  wife  and  family. 
Perhaps  the  old  woman  can  live  on  two-thiras,  and  in  many  cases  they 
assign  it  all. 

xou  may  see,  however,  in  our  report  that  we  have  some  pensioners 
drawing  as  high  as  $72  a  month.  When  they  came  in  they  were  draw- 
ing $8  or  $12  and  they  have  had  their  pensions  increased  since. 

Mr.  GiLLETT.  You  do  not  send  them  away  ? 

General  McMahon.  No,  sir;  at  least,  we  have  never  done  so.  We 
have  veiy  few;  not  more  than  four  or  live. 

Mr.  GiLLETT.  Some  of  them  do  stay? 

General  McMahon.  Yes,  sir;  but  very  few,  indeed. 

Mr.  GiLLETT.  The  next  item  is,  "For  farm,"  on  pag|  288,  $18,000. 

Major  Harris.  There  is  an  item  in  document  No.  2?2,  "For  com- 

f)letion  of  chaplain's  quarters,  $1,000."  That  appropriation  has  been 
ying  idle  since  1901 ,  $2,500;  there  was  an  addition  made  to  it  of  $1,600. 

Mr.  GiLLETT.  Was  that  appropriation  in  1901  for  completion? 

Major  Harris.  That  was  for  the  original  building.  There  was  one 
addition  to  it,  in  1902. 

Mr.  GiLLETT.  Why  do  you  not  cut  down  the  specifications  until  the 
building  can  be  built  under  the  appropriation  ? 

Major  Harris.  We  had  to  stop  until  we  could  get  more  money.  This 
makes  $5,000  for  the  building. 

Mr.  GiLLETT.  You  can  not  build  a  house  for  less  than  $5,000? 

General  McMahon.  Hardly,  there. 

Major  Harris.  At  the  Western  Branch  the  chaplain  has  to  be  near 
the  church. 

Mr.  GiLLETT.  You  have  the  land  and  you  do  not  have  to  pay  any- 
thing for  the  land? 

General  McMahon.  The  chaplain  wants  to  be  near  the  church;  he 
wants  to  be  next  door  to  it.  Tnat  is  all  fixed  so  far  as  the  location  is 
concerned,  but  it  was  found  that  it  could  not  be  built  within  the  appro- 
priation unless  thev  left  out  some  of  the  things  which  are  necessary. 

Mr.  GiLLETT.  Tliey  build  many  houses  in  my  neighborhood  for 
$4,000;  why  can  not  you  do  it  there? 

General  McMahon.  It  is  a  v^ery  simple  house  for  the  chaplain  and 
his  housekeeper. 

Mr.  GiLLETT.  Do  you  not  suppose  there  are  man}^  houses  in 
Leavenworth  that  did  not  cost  any  more  than  that? 

General  McMahon.  Yes,  sir. 

Mr.  GiLLETT.  1  do  not  understand  why  jou  come  and  ask  for $4,000 
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ftnd  then  another  $1,000;  why  you  do  not  go  on  and  make  specifica- 
tions, and  then  why  you  do  not  keep  down  to  the  specifications  t 

General  MgMahon.  The  specifications  are  drawn  by  experts  in  their 
business.  Of  course  they  know  a  great  deal  more  about  it  than 
(Colonel  Brownlow  or  myself. 

Mr.  Benton.  Would  it  not  be  better  for  tliis  board  to  agree  as  to 
the  character  of  a  building  they  want  erected  before  they  come  here 
and  ask  for  an  appropriation '{ 

General  McMahon.  We  always  do  that  in  the  requisition  or  estimate 
for  the  building. 

Mr.  Benton.  And  after  that  they  raise  the  price? 

General  McMahqn.  In  many  instances,  owing  to  strikes  and  owing 
to  the  increase  in  the  price  of  material  when  we  get  the  building  ready 
to  advertise  for. 

Mr.  Benton.  We  are  not  always  on  strikes,  and  this  has  been  a  con- 
tinual raise  for  twenty  years. 

General  McMahon.  Not  for  twenty  years. 

Mr.  Benton.  Here  is  the  appropriation  year  after  year. 

General  McMahon.  Not  for  particular  buildings? 

Mr.  Benton.  It  seems  to  me  the  proper  way,  and  the  safe  way  to  do 
would  be  to  have  a  man  say,  "  What  will  you  build  that  building  for," 
and  then  let  it  by  contract. 

Mr.  Gillett.  The  price  of  materials  has  been  going  down  in  the 
last  year,  decidedly,  and  if  you  could  not  get  a  bid  according  to  your 
specifications,  you  could  have  changed  your  specifications? 

Major  Harh^s.  The  specifications  have  been  remodeled  twice. 

Mr.  Gillett.  Why  not  reduce  them  again? 

Major  Habbis.  We  have  reduced  them  as  low  as  we  could. 

General  McMahon.  We  have  two  chaplains  at  the  larger  Homes, 
and  at  Leavenworth  we  have  a  Catholic  and  a  Protestant.  The  Cath- 
olic chaplain,  for  whom  this  house  is,  insists  that  he  must  be  near  to 
the  church  so  as  to  enter  it  at  any  hour  of  the  day  or  night  in  answer 
to  sick  calls. 

Mr.  Gillett.  You  have  two  houses  there? 

General  McMahon.  Yes,  sir;  the  other  one  has  been  provided  for. 

Mr.  Gillett.  This  man  has  no  family  ? 

General  McMahon.  No,  sir;  simply  a  housekeeper  and  one  servant. 
He  very  frequently  has  to  entertain  another  priest.  He  is  located  at 
the  Home.  Before  that,  while  all  his  time  was  given  to  the  Home,  he 
had  to  have  quarters  in  the  convent  across  the  railroad. 

Mr.  Gillett.  "For  farm"  you  «wk  for  $18,(K)0? 

Major  Harris.  They  are  increasing  the  herd  of  cows  for  dairy  pur- 
poses, and  that  adds  somewhat  to  the  expense  of  the  farm;  but  it  is 
saved  in  '*  subsistence,"  and  I  think  it  is  economical  to  allow  that 
$1,000  increase. 

General  McMahon.  There  is  a  little  piece  of  land  belonging  to  the 
railroad  company  which  is  just  at  the  extreme  end  of  our  grounds. 
An  appropriation  was  made  some  time  ago  to  authorize  us  to  buy  it — 
in  1900.  We  do  not  need  it  except  for  preventive  purposes.  If  we 
do  not  buy  it  there  will  be  a  condition  intolerable.  At  that  time  there 
was  an  appropriation  of  1^650. 

Major  Harris.  It  was  authorized  in  the  "  farm ''  appropriation. 

General  McMahon.  But  they  could  not  give  us  a  good  title.  Now 
they  can,  and  we  ought  to  buy  it. 
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Mr.  GiLLETT.  At  the  8ame  price? 

General  McMahon.  Ye«,  sir;  $660.  We  have  not  a  ^special  item, 
but  if  it  is  added  to  the  item  *'  farm,"  $660,  that  will  cover  it,  instead 
of  making  a  special  item. 

Mr.  GiLLETT.  How  much  land  is  in  the  strip? 

General  McMahon.  An  acre  or  two  belonging  to  the  Atchison, 
Topeka  and  Santa  Fe  Railroad. 

PACIFIC  BRANCH,   SANTA   MONICA,   CAL. 

Mr.  GiLLETT.  For  '^current  expenses"  vou  ask  for  $36,000.  Last 
year  you  had  $32,300.     What  is  the  necessity  for  the  increase? 

Major  Harris.  That  increase  is  for  the  same  reason  already  stated. 

Mr.  GiLLETT.  Growth? 

General  McMahon.  The  appointment  of  an  additional  officer  as 
assistant  to  the  companv  commander  to  take  care  of  the  old  men. 

Mr.  GiLLBTT.  Does  He  get  $2,600? 

Major  Harris.  No,  sir;  $10  a  month.  There  are  20  different  bar- 
racks. 

Mr.  GiLLETT.  The  next  item  is,  "  For  subsistence?" 

Major  Harris.  That  is  the  same  as  last  year. 

Mr.  GiLLETT.  Do  you  need  that  appropriation  ? 

Major  Harris.  Yes,  sir;  it  is  necessan'. 

Mr.  GiLLETT.  \'  For  household  "  you  ask  for  $64,000? 

Major  Harris.  Yes,  sir;  that  is  an  increase  of  $700,  which  is  believed 
to  be  necessary. 

Mr.  GiLLETT.  How  much  did  you  expend  last  year? 

Major  Harris.  The  actual  expenses  for  1903  were  $63,860.  It  is  a 
pretty  close  estimate. 

Mr.  GiLLETT.  The  next  item  is,  "For  hospital,  $40,000?" 

Major  Harris.  That  is  $3,000  less  than  last  year.  They  a^iked  for 
more  last  year  because  their  hospital  needed  quite  a  number  of  expen- 
sive appliances,  and  having  purchased  those  appliances  the  appropria- 
tion can  now  go  back. 

Mr.  GiLLETT.  They  are  not  going  back  to  year  before  last,  when 
they  had  $37,500? 

Major  Harris.  No,  sir.  The  demands  on  the  hospital  are  increas- 
ing all  the  time. 

Mr.  GiLLETT.  The  next  item  is,  "For  transportation,^'  and  you  ask 
for  $3,000.    That  is  the  same  amount  which  was  appropriated  last  year  ? 

Major  Harris.  Yes,  sir. 

Mr.  GiLLETT.  "For  repairs"  you  ask  $45,000  instead  of  $30,000. 
Whvisthat? 

Major  Harris.  The  Pacific  Branch  buildings  are  all  wooden,  and 
thev  need  more  repairs  than  the  buildings  at  the  other  Branches. 

(General  McMahon.  That  climate  is  very  hard  on  wood. 

Mr.  GiLLETT.  Where  is  Santa  Monica? 

General  McMahon.  About  13  miles  from  Los  Angeles;  it  is  in  Los 
Angeles  County. 

Major  Harris.  This  appropriation  is  for  repairing  and  repainting 
the  barracks.    The  barracks  are  of  cheap  construction. 

Mr.  GiLLETT.  How  much  will  the  repainting  cost? 

Major  Harris.  I  do  not  know.  There  are  quite  a  number  of  bar- 
racks.    The  division  of  items  is  not  specified  here. 
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Mr.  GiLLETT.  The  next  item  is,  ''For  new  barrack,  $35,001)?" 

Major  Harris.  They  have  been  constantly  increasing  at  the  Pacific 
coast,  and  they  could  undoubtedly  entirely  fill  up  a  new  bari'ack  if 
they  had  it. 

Mr.  GiLLETT.  They  are  entirely  full  ? 

Major  Harris.  Yes,  sir;  and  there  is  a  large  waiting  list. 

Mr.  GiLLETT.  The  next  item  is,  "For  additional  boilers,  $i,000.'' 
What  is  that  for? 

Major  Harris.  That  is  to  increase  the  boiler  capacity  and  the  heating 
capacity  to  provide  for  the  new  barrack.  The  boiler  is  not  needed 
for  the  new  barracks  now  requested,  but  they  have  been  increasing 
the  capacity  there  by  building  barracks  heretofore. 

Mr.  GiLLETT.  You  mean  that  you  have  not  heating  capacity  enough 
for  the  present  barracks? 

Major  Harris.  Yes,  sir.  They  need  an  additional  boiler  to  supply 
the  present  barracks. 

Mr.  GiLLETT.  The  next  item  is,  "  For  addition  to  ice  plant,  $4r,000  ? " 

Major  Harris.  They  have  an  inadequate  ice  plant.  Tne  membership 
is  increasing,  and  they  find  it  necessary  to  increase  the  plant. 

Mr.  GnxETT.  The  next  item  is,  "For  nurses'  quaiters,  $10,500?'" 

Major  Harris.  The  nurses  are  at  present  quartered  in  the  hospital 
and  it  is  considered  inadvisable  in  the  interest  of  administration.  It 
is  not  considered  well  for  the  nurses  to  be  quartered  with  the  sick. 

Mr.  Gardner.  These  are  all  male  nurses? 

Major  Harris.  No,  sir;  women  nurses.  There  are  very  few  male 
nurses. 

The  Chairman.  How  many  nurses  do  you  have? 

General  McMahon.  On  an  average,  about  12  at  each  of  the  various 
Branches. 

Mr.  GiLLETT.  This  to  build  a  building  for  the  12  nurses? 

General  McMahon.  Yes,  sir. 

Mr.  Gardner.  Can  not  you  get  along  a  year  or  two  without  it? 

General  McMahon.  We  have  been  getting  along.  The  young 
women  all  sleep  in  the  attics,  and  while  they  do  not  complain,  the 
doctors  do,  and  say  that  it  is  not  the  proper  way  for  them  to  be;  that 
it  is  bad  for  them. 

Mr.  GiLLETT.  Bad  for  the  nurses  or  the  sick? 

(leneral  McMahon.  For  the  nurses  and  the  sick.  The  nurses  are 
required  to  be  out  in  the  air.  They  should  have  their  own  quarters 
free  from  all  the  hospital  smells. 

Mr.  GiLLETT.  The  next  item  is,  ''For  septic  tank  for  hospitaU 
$4,145."     What  is  that? 

Major  Harris.  That  is  to  improve  their  facilities.  They  have  one 
tank  there,  but  it  is  inadequate. 

Mr.  GiLLETT.  W^hat  is  a  septic  tank? 

General  McMahon.  It  is  wnere  they  take  the  sewage  and  purify  it. 

Mr.  GiLLETT.  Have  you  not  anv  sewerage  system? 

General  McMahon.  No,  sir.  After  they  purify  it  we  use  it  for  irri- 
gation. The  material  flows  off  into  this  septic  tank,  where  it  is  put 
through  a  process  and  discharged  in  pure  water.  1  examined  this 
tank.  One  part  discharges  absolutely  purified  water,  the  other  dis- 
charges water  that  looks  pure,  but  it  is  not  disinfected — in  other  words, 
there  is  still  an  odor  clinging  to  it.     They  want  to  use  all  the  water 
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discharged  there  for  irrigating  purposes.  It  flows  down  through  this 
tank  and  comes  out  perfectlj^  purified. 

Mr.  GiLLETT.  You  have  one  tank  now? 

General  McMahon.  Yes,  sir. 

Mr.  GiLLETT.  When  was  the  appropriation  made  for  it? 

General  McMahon.  Years  ago. 

Major  Harris.  About  four  years  ago. 

General  McMahon.  In  one  case  the  water  flows  oflf  and  is  wasted, 
in  the  other  the  water  flows  off  practically  purified  and  is  used  for 
irri^tion. 

Mr.  GiLLETT.  You  say  you  have  had  it  for  several  years? 

General  McMahon.  For  the  hospital  for  about  four  or  five  years. 

Mr.  GiLLETT.  What  is  that  you  want  to  add? 

General  McMahon.  Simply  to  do  the  purifying  for  the  other  sj^s- 
tem  of  water. 

Mr.  GiLLETT.  What  did  it  all  cost  originally? 

General  McMahon.  The  one  that  thej^  have  at  the  Tennessee  Home, 
1  think,  cost  $7,000. 

Colonel  Brownlow.  No;  it  is  to  cost  $15,000.  The  contract  for  the 
first  two  is  four  thousand  and  some  dollars. 

Mr.  GiLLETT.  That  was  not  for  the  hospital  alone:  for  the  whole 
system  ? 

Colonel  Brownlow.  Yes,  sir. 

Mr.  GiLLETT.  Why  should  just  the  hospital  tank  cost  $4,100  in  view 
of  what  Mr.  Brownlow  has  said? 

General  McMahon.  One  reason  is  this:  When  the  septics  methods 
were  first  introduced  they  were  more  expensive  than  now. 

Mr.  GiLLETT.  You  are  now  asking  for  ^,100? 

ColoAel  Brownlow.  We  have  to  pay  $15,000. 

General  McMahon.  Colonel  Brownlow's  system  is  only  for  the 
hospital. 

Mr.  GiLLETT.  Will  not  the  $15,000  cover  the  whole  system? 

Colonel  Brownlow.  Yes,  sir. 

Mr.  GiLLETT.  The  next  item  is,  '*For  shop  building,  $3,000?" 

Major  Harris.  That  is  for  a  shop  building,  which  is  necessary? 

Mr.  GiLLETT.  What  do  you  mean  by  a  '*shop  building" — repair 
shop? 

Major  Harris.  Yes,  sir. 

Mr.  GiLLETT.  The  next  item  is  "  For  conservatory,  $8,300?" 

Major  Harris.  They  never  had  a  conservatory  at  that  Home.  In 
that  cliiDate  they  have  never  considered  it  necessary,  but  the}'  now 
think  it  would  be  a  very  desirable  addition  to  the  Home. 

Mr.  GiLLETT.  The  next  item  is  '^For  (completion  of  additional  wing 
to  hospital  and  detention  ward,  §6,000  T' 

Major  Harris.  That  Is  an  increase  of  hospital  facilities.  The  hos- 
pital facilities  are  inadequate.  The  detention  ward  is  for  the  detention 
of  men  of  unsound  mind.     It  is  necessary  to  have  a  special  ward. 

Mr.  GiLLETT.  How  long  has  it  been  since  this  hospital  was  com- 
pleted ? 

Major  Harris.  1  think  we  had  an  appropriation  last  year  for  an 
additional  wing  to  the  hospital  of  $25,000. 

Mr.  GiLLETT.  Was  that  amount  spent? 

Major  Harris.  This  is  to  complete  it  and  to  carry  out  the  whole 
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scheme  which  wajs  included  in  the  estimate  of  $25,000,  which  proved 
insufficient. 

Mr.  GiLLETT.  Have  you  begun  the  work? 

Major  Harris.  Yes,  sir. 

Mr.  GiLLETT.  Then  you  have  made  a  contract? 

Major  Harris.  We  have  made  a  contaact  and  expended  this  amount, 
but  it  will  not  complete  the  building  as  we  would  like  to  have  it  com- 
pleted. 

Mr.  GiLLETT.  We  gave  you  $26,000  and  you  made  the  plans.  You 
mean  that  if  we  do  not  give  you  the  $6,000  that  the  building  will  not 
be  completed  < 

Major  Harris.  Yes,  sir. 

Mr.  GiLLETT.  So  this  is  an  addition  to  the  work? 

Major  Harris.  Yes,  sir. 

Colonel  Brownlom  .  An  additional  wing. 

Major  Harris.  In  the  House  Document  No.  269  there  is  the  item, 
*' Cement  reservoir  for  reserve  water  supply,  $6,000."  That  is  to  pre- 
serve the  water  supply  for  tire  protection. 

General  McMahon.  This  is  for  fire  protection  and  the  storing  of 
water.  Everywhere-  in  California  water  is  the  great  difficulty.  The 
donors  of  the  land  gave  us  a  sort  of  guaranty  that  we  should  have 
500,000  gallons  of  water  a  day.  The  guaranty  was  not  enforcible  in 
any  wav  and  the  water  never  came. 

Mr.  (jriLLKTT.  That  was  when  you  first  went  there? 

General  McMahon.  Yes,  sir. 

Mr.  Benton.  Is  this  Home  right  on  the  seacoast? 

General  McMahon.  It  is  within  two  or  three  miles  of  it.  We  8p>ent 
a  good  deal  of  money  in  trying  to  get  water. 

Mr.  GiLLETi.  Who  is  responsible  for  that? 

General  McMahon.  They  gave  us  3(K)  acres  of  land  and  $100,000,  or 
600  acres  and  $60,000,  and  while  we  had  the  guaranty  in  regard  to 
the  water,  we  could  not  enforce  that  sort  of  a  guaranty,  especially 
as  we  had  the  land  which  they  gave  the  notes  for.  The  I'esult  was  that 
we  spent  a  great  deal  of  money  seeking  water.  W^e  sank  a  blind  dam 
on  a  ravine  that  gathered  a  great  deal  of  water,  but  finally  it  was 
absorbed  before  we  could  make  use  of  It.  What  is  wanted  is  e 
cement-lined  reservoir  for  storage  purposes,  to  keep  it  full  for  flrr 
protection.  We  are  supplied  now  by  tne  Los  Angeles  Watea 
Company. 

Mr.  Gardner.  You  have  to  pay  a  rental? 

General  McMahon.  Yes,  sir;  and  it  is  a  stiflf  one.  This  reservoir  is 
to  keep  the  water  in  reserve  for  fire  purposes.  In  places  where  the 
buildings  are  all  frame  I  have  been  v^ery  much  af rnia  of  fir  e 

Mr.  GiLLETT.  How  long  ago  was  this  Home  established  ? 

General  McMahon.  The  Pacific  Branch? 

Mr.  GiLLETT.  Yes,  sir. 

General  McMahon.  About  twelve  years  ago,  I  think. 

Mr.  GiLLETT.  Did  you  get  the  monej'  contribution  you  speak  of  i 

General  McMahon.  The  guarantv  was  given  at  tlie  time  the  real 
estate  was  booming  in  southern  California,  and  the}'^  were  to  pay  us 
$3,300  a  year,  but  three  of  the  signers  of  the  notes  went  to  pieces  when 
the  bottom  fell  out  of  the  land  boom.  The  others  admitted  the  respon- 
sibility and  said  they  would  carry  it  out,  but  they  offered  to  give  us 
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3()0  acres  of  land  additional,  which  was  held  as  security  for  the  notes. 
The  land  was  more  important  to  us  than  the  notes  or  the  money,  as  the 
money  had  to  be  used  just  in  the  adornment  of  the  {j^rounds,  so  finally 
we  took  the  800  acres  of  land  which  was  held  as  security,  and  we  now 
have  over  600  acres. 

Major  Harris.  The  Pacific  Branch  was  authorized  in  1887  and  was 
opened  in  1890. 

General  McMahon.  Senator  Jones  gave  us  half  the  land,  and  he 
was  not  on  the  notes  i 

Mr.  GiLLKTT.  The  next  is  ''For  farm,"  and  you  ask  for  $14,000. 
Is  that  amount  necessary  ? 

Major  Harris.  It  can  be  reduced  to  $10,(KX).  They  have  disposed 
of  their  sheep  herd  and  other  farming  operations  which  were  not  profit- 
able, and  so  that  estimate  can  be  reduced  to  ^10,000. 

MARION   BRANCH,  MARION,  IND. 

Mr.  GiLLETT.  ''For  current  expenses"  you  ask  $36,000  instead  of 
$83,000  appropriated  last  3^ear  ^ 

Major  Harris.  That  is  an  increase  under  *' current  expenses"  which 
has  been  explained  in  connection  with  the  other  Branches. 

Mr.  GiLLETT.  The  next  item  is  "  For  subsistence,"  and  the  amount 
estimated  for  1905  is  the  same  as  that  appropriated  last  year? 

Major  Harris.  Yes,  sir. 

Mr.  GiLLETT.  You  need  that  appropriation? 

Major  Harris.  Yes,  sir;  it  is  a  very  moderate  estimate. 

Mr.  GiLLKTT.  ''For  household,"  you  increase  the  estimate  from 
$30,0(K)  to  $33,500? 

Major  Harris.  That  is  really  not  enoug[h.  We  have  a  deficiency 
estimate  now  pending.  If  you  will  observe  it  is  a  much  smaller  amount 
than  the  "  household  "  estimate  for  any  other  Branch.  We  have  here- 
tofore depended' upon  natural  gas  for  fuel  and  that  has  entirely  given 
out.  They  have  some  wells.  They  have  bored  for  gas  and  oil,  but 
they  have  recently  put  in  a  new  steam-heating  plant  wnich  will  require 
all  of  this  appropriation,  and  I  am  sure  there  will  be  a  deficiency.  If 
possible  that  estimate  should  be  increased  to  $40,000. 

Mr.  GiLLKTT.  What  did  you  do  with  oil? 

Major  Harris.  We  used  it  for  certain  purposes. 

Mr.  GiLLETT.  The  gas  has  entirely  given  out? 

Major  Harris.  Yes,  sir. 

Mr.  Gardner.  This  increase  is  almost  entirely  for  fuel? 
*  Major  Harris.  Yes,  sir;  almost  entirely. 

Mr.  Qillett.  The  next  item  is  ''  For  hospital,"  and  you  ask  for 
$30,000.  Last  year  you  had  $27,750.  What  is  the  necessity  for  that 
increase? 

Major  Harris.  That  is  the  ordinary  increase  for  the  proper  care  of 
the  sick.     It  is  about  the  same  proportion  as  at  the  other  Branches. 

Mr.  GiLLETT.  The  estimate  for  ''Transportation"  is  the  same  as 
the  appropriation  last  year? 

Major  Harris.  Yes,  sir. 

Mr.  GiLLETT.  The  next  is  "For  repairs,"  and  you  ask  for  $46,000. 
The  amount  appropriated  last  year  was  $41,650.  What  is  the  neces- 
sity for  that  increase? 
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Major  Harris.  There  are  quite  a  number  of  special  items  here.  If 
the  item  of  ^5,000  for  the  greenhouse  is  allowed,  then  this  "repair" 
appropriation  could  be  reduced  to  $42,000  instead  of  $i6,000. 

Mr,  Benton.  Why  is  it  dependent  on  that  proposition? 

Major  Harris.  It  was  supposed  they  could  use  this  "  repair"  appro- 
priation to  build  their  greenhouse. 

Mr.  GiLLETT.  How  much  of  this  appropriation  is  intended  for  a 
greenhouse  ? 

Major  Harris.  Five  thousand  dollars,  which  is  in  a  special  item. 

Mr.  GiLLETT.  That  should  go  out  anyway,  whether  we  allow  the 
other  or  not? 

Major  Harris.  Yes,  sir;  it  should  be  reduced  to  $42,000. 

Mr.  GiLLETT.  Why  do  you  want  the  words  "and  including  bath- 
room in  hospital,  ana  cement  walks,"  inserted  in  this  item? 

Major  Harris.  There  is  some  doubt  whether  the  money  for  "repairs'" 
could  be  properly  used  for  laying  new  walks. 

General  McMahon.  Those  walks  are  very  necessary.  In  that  cli- 
mate, when  the  high  winds  prevail,  the  dust  is  fearful,  and  the  cement 
walks  will  keep  the  dust  down. 

Mr.  G1LI.ETT.  The  next  item  is,  "For  ice  machine  and  cold-storage 
plant,  $20,000? " 

Major  Harris.  That  is  exceedingly  necessary.  We  are  paying  $3 
a  ton  for  ice,  and  it  melts  rapidly. 

Mr.  GiLLETT.  How  much  ice  do  they  use  in  the  course  of  a  year  ? 

Major  Harris.  I  am  not  sure  without  looking  at  the  figures.  But 
I  find  they  paid  $2,500  for  ice  for  the  year  ending  June  30,  1903. 

Mr.  GiLLETT.  How  much  do  you  suppose  it  would  cost  you  if  you 
had  this  ice  machine  and  cold-storage  plant? 

Major  Harris.  I  think  about  one-half  of  what  it  costs  now. 

Mr.  GiLLETT.  How  many  men  would  it  take  to  run  the  ice  machined 

Major  Harris.  About  two. 

Mr.  Benton.  Two  to  make  the  ice?  Does  it  not  take  simplj'^  a  fire- 
man or  engineer? 

General  McMahon.  We  furnish  the  power  from  the  power  plant. 

Major  Harris.  I  think  it  would  be  economical.  There  is  another 
way  in  which  it  is  disadvantageous  to  buy  ice,  and  that  is  that  it 
makes  the  cold-stoi'age  facilities  inadequate  and  we  can  not  take  care 
of  fresh  meats  in  quantit3\  We  can  only  buy  meats  in  small  lots 
now. 

Mr.  GiLLETT.  How  many  rooms  have  you  available  for  cold-storage 
rooms? 

Major  Harris.  Two. 

General  McMahon.  One  in  the  storehouse  and  one  in  the  kitchen. 

Major  Harris.  They  are  both  small. 

Mr.  GiLLETT.  The  next  paragraph  is  for  improvement  of  water 
supply,  $11,500. 

Major  Harris.  They  are  now  depending  there  on  driven  wells  and 
the  supply  has  become  inadequate.     It  is  necessary  to  add  to  it. 

Mr.  GiLLETT.  What  do  you  want  to  do — drive  more  wells? 

Major  Harris.  Yes;  drive  more  wells. 

Mr.  GiLLETT.  Has  not  the  town  any  water  suppl}^? 

Major  Harris.  No,  sir.     We  are  some  distance  from  the  town. 

Mr.  GiLLETT.  How  far? 

General  McMahon.  About  3  or  4  miles. 
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Mr.  GiLLETT.  How  large  a  Home  is  this?  How  many  inmates  do 
you  have  there? 

Major  Harris.  We  have  about  2,000  there. 

General  McMahon.  The  aggre^te,  present  and  absent,  at  Marion  is 
2,326,  and  the  aggregate  present  is  1,859. 

Mr.  GiLLETT.  If  you  can  go  into  details  about  the  need  of  this 
water-supply  improvement  we  will  be  glad. 

Major  Harris.  The  present  water  supply  comes  from  driven  wells 
that  are  not  sufficient  in  the  dry  season.  Tfiese  wells  and  the  pumping 
system  were  constructed  eleven  years  ago.  The  increase  in  raemoer- 
ship,  and  the  construction  of  buildings,  and  the  laying  out  of  grounds, 
and  the  installation  of  the  hot  water,  all  demana  an  increase  in  the 
supply. 

Mr.  GiLLETT.  You  speak  of  the  dry  season.  Do  you  use  the  water 
for  watering  the  lawns  'i 

Major  Harris.  Yes;  quite  a  ^ood  deal. 

Mr.  GiLLETT.  There  is  no  irrigation  there? 

Major  Harris.  No,  sir. 

General  McMahon.  We  have  no  canteen  at  the  Marion  Bi-anch,  and 
that  is  another  reason  why  the  present  water  supply  is  found  inadequate. 

Mr.  Brownlow.  There  is  nothing  to  drink  tnere  but  water. 

Mr.  GiLLETT.  The  next  line  is  for  greenhouse,  |6,000. 

Mr.  Gardner.  How  does  it  come  that  you  have  greenhouses  for 
nearly  every  one  this  year? 

Mr.  Brownlow.  This  greenhouse  has  gone  to  pieces. 

Mr.  Gardner.  They  all  seem  to  have  gone  to  pieces  this  year. 

General  McMahon.  Some  of  them  have  been  running  for  twenty 
years.   That  one  at  Leavenworth  was  a  patchwork  concern  anyhow. 

Mr.  Brownlow.  This  one  at  Marion  pever  was  of  any  account. 

Mr.  GiLLETT.  Have  you  a  greenhouse  at  Marion? 

Major  Harris.  Yes,  sir. 

Mr.  GiLLETT.  How  long  has  that  been  running? 

Major  Harris.  Twenty-eight  years. 

Mr.  GiLLETT.  What  is  this  money  to  be  used  for? 

Major  Harris.  To  make  an  addition  to  it. 

Mr.  GiLLETT.  The  next  is  for  farm,  $10,000.     You  need  that? 

Major  Harris.  Yes,  sir. 

DANVILLE  BRANCH,  DANVILLE,  ILL. 

Mr.  GiLLETT.  The  next  is  Danville  Branch,  Danville  111. ;  current 
expenses,  $40,000,  instead  of  $33,400  for  the  current  year. 

Major  Harris.  That  is  a  larger  increase  proportionately  than  at  the 
other  Branches.  The  explanation  given  is  that  their  band  at  present 
is  paid  out  of  the  post  fund;  but  they  wish  to  use  the  post  fund  to 
increase  the  hotel  and  storehouse  facilities,  and  for  a  year  or  two  they 
would  like  to  have  the  current  expenses  assume  the  care  of  the  band. 

Mr.  GiLLETT.  How  much  is  the  band? 

Major  Harris.  I  think  their  proper  increase  alone  would  not  be 
more  than  $2,000.     About  $5,000  in  all  is  for  the  band. 

Mr.  GiLLETT.  How  is  the  band  paid  for  at  the  other  Homes? 

General  McMahon.  Chiefly  from  the  current  expenses.  But  they 
have  more  money  from  the  post  fund. 
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Major  Harris.  I  think  it  is  about  equally  divided. 

Mr.  GiLLETT.  How?  Do  you  mean  about  half  and  half  I 

Major  Harris.  I  think  perhaps  the  post  fund  defrays  more  than 
half. 

Mr.  GiLLETT.  At  this  Home  is  the  expense  defrayed  from  current 
expenses? 

General  McMahon.  It  is  the  only  band  that  is  wholly  paid  for  from 
the  post  fund. 

Miijor  Harris.  At  the  Central  Branch  it  is  entirely  paid  for  out  of 
the  post  fund. 

Mr.  GiLLETT.  It  seems  to  me  there  should  be  a  system  and  all  the 
Homes  should  be  treated  alike. 

Major  Harris.  The  post  fund  is  dependent  on  the  business  they 
transact.  At  some  others  of  the  Branches  they  have  a  good  post-f  unH 
business  and  at  others  the  business  is  not  so  good. 

General  McMahon.  At  Marion  they  have  not  a  very  large  post 
fund.  Out  of  that  we  pay  for  supplving  the  libraries,  and  newsjMipers, 
and  periodicals,  and  billiards,  ana  bowling  alleys,  and  every  kind  of 
games,  and  at  the  Central  Branch  boats  on  the  lakes.  *In  some  places 
a  good  part  of  it  goes  to  the  greenhouses. 

Mr.  GiLLETT.  When  the  inmates  spend  a  good  deal  for  the  poet  fund 
they  support  the  band  out  of  it,  and  when  they  do  not  the  Government 
supports  it? 

txeneral  McMahon.  No;  the  law  has  always  been  that  the  appro- 
priation for  the  household  should  include  the  support  of  the  band  and 
the  cost  of  musical  instruments.  But,  of  course,  if  that  is  carried  out 
we  would  not  be  allowed  more  than  a  specified  number.  In  some  of 
the  Homes  they  are  very  proud  of  their  bands,  and  if  the  administra- 
tion choose  to  add  to  it,  when  they  can  get  specially  good  musicians. 
they  do  so.  Some  of  the  bands  are  in  excess  as  to  size  of  what  the 
United  States  would  allow,  and  this  additional  expense  is  pix>vided  for 
from  that. 

Mr.  GiLLETT.  The  United  States  allows  only  a  certain  amount  if 

General  McMahon.  It  is  intended  to  allow  the  whole  of  it. 

Mr.  GiLLETT.  And  if  they  get  more  men,  that  excess  of  expend 
comes  out  of  the  post  fund? 

General  McMahon.  Yes,  sir. 

Mr.  GiLLETT.  What  is  the  sum  the  United  States  allows? 

Major  Harris.  That  is  what  the  committee  is  to  determine. 

Mr.  GiLLETT.  It  seems  to  me  we  ought  to  allow  the  same  amount 
for  all  the  Homes.     "Why  should  we  not? 

Major  Harris.  We  do  theoretically,  but  the  Homes  might  need  to 
use  their  post  funds  for  their  bands. ' 

General  McMahon.  I  have  always  held  that  the  United  States  ought 
to  make  a  fixed  sum  alwavs  for  their  bands,  and  if  the  authorities  of  a 
Home  want  to  add  specially  to  their  hands,  to  augment  them,  they  can 
do  it.  That  is  generally  so;  but  at  Danville  hitherto  they  have  paid  it 
all  out  of  the  post  fund. 

Major  Harris.  They  did  piay  it  from  current  expenses  when  the 
Branch  was  first  established,  but  later  on  they  thought  they  could  pay 
it  themselves.  Now  they  want  to  accumulate  the  fund,  as  they  sav 
here  in  this  letter,  dated  January  17,  1904:  "The  band  at  this  Branch 
during  the  present  fiscal  year  is  being  paid  out  of  the  post  fund.     Dur- 


8UNPBY    CIVIL   BILL.  401 

ing  the  next  fiscal  year  the  demand  on  this  fund  for  the  erection  of  a 
necessary  storehouse  and  restaurant  will  be  so  great  that  this  fund  can 
not  carry  the  band." 

Mr.  (jiLLETT.  What  is  the  largest  amount  paid  for  a  band  out  of 
the  current  expenses  at  any  of  the  Homes? 

Major  Hakris.  At  the  Western  Branch  the  amount  is  $7,674. 

Mr.  GiLLETT.  Which  is  the  Western  Bmnch? 

General  McMahon.  The  one  at  Leavenworth. 

Mr.  GiLLETT.  And  what  is  the  least  amount? 

Major  Harris.  The  Eastern  Branch,  where  they  pay  only  $180. 
All  the  rest  comes  out  of  the  post  fund. 

Mr.  GiLLETT.  In  one  they  pay  $7,674  and  in  the  other  $180.  Does 
that  seem  to  you  to  be  right? 

Major  Harris.  In  the  Southern  Branch  they  pa}'  it  entirely  out  of 
their  povst  fund.  At  Dayton  they  have  a  large  fund  and  can  well 
support  the  band. 

General  McMahon.  The  difference  is,  when  you  have  a  good  band 
leader  and  pay  the  expenses  out  of  the  post  fund  he  can  discharge  his 
poor  musicians  and  employ  the  best  ones.  At  Togus  they  have  the 
best  band  of  all.  I  doubt  if  there  is  a  better  band  in  the  United  States 
than  that  one.  Under  their  system  they  give  the  leader  of  the  band  a 
chance  to  select  his  men. 

Mr.  GiLLETT.  Is  he  paid  out  of  current  expenses — the  leader  and 
all? 

General  McMahon.  No,  sir.  The  reasonable  sum  which  they  receive 
for  current  expenses  enables  them  to  pay  it  out  of  the  post  fund.  If 
the  temperance  ladies  are  going  to  have  their  way  and  succeed  in 
abolishing  the  posts,  and  thereby  in  abolishing  the  post  fund,  then 
that  sort  of  income  will  be  removed  and  some  other  arrangement  will 
have  to  be  made. 

Mr.  GiLLETT.  Any  reduction  that  you  should  make  in  this  appro- 
priation below  $40,000  would  simply  take  so  much  off  the  post  fund, 
would  it? 

Major  Harris.  Yes,  sir. 

Mr.  GiLLETT.  Now  for  subsistence.  You  increase  that,  I  see,  from 
*131,000  to  ^135,000? 

Major  Harris.  They  had  to  have  a  deficiency  this  year,  and  it  was 
thought  well  to  provide  for  it.     Their  membership  is  increasing  there. 

Mr.  GiLLETT.  You  are  using  it  this  year,  I  see  f 

Major  Harris.  Yes;  we  had  to  ask  for  the  increase. 

The  Chairman.  The  next  is  for  household,  §>7»>,0()0,  instead  of 
.  $77,500.  That  is  a  gratifying  reduction.  Last  vear  I  see  that  under 
that  you  had  some  special  items — electric-liglit  poles,  wire,  and 
maintenance. 

Major  Harris.  I  think  $70,000  is  necessary.  Their  membership  is 
increasing. 

General  McMahon.  If  that  new  barracks  is  allowed,  it  would 
increase  the  capacity  by  200  men  at  once. 

Mr.  GiLLETT.  For  hospital,  I  see,  there  is  a  reduction  from  $33,400 
for  the  current  year  to  $30,500  for  the  coming  year.  How  does  that 
happen  ?  It  is  so  rare  that  there  is  a  reduction  that  when  it  occurs  it 
is  surprising. 

Major  Harris.  The}'  have  estimated  closely,   and    we    have   not 
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encouraeed  them  to  increase  it  I  think  it  will  be  found  to  be  suffi- 
cient. I  remember  now  that  they  had  special  reasons  for  getting  a 
large  appropriation  for  the  first  two  or  tnree  years  of  that  Branch's 
existence.  The}'^  had  to  buy  a  gi*eat  many  new  appliancCvS.  Now  the 
hospital  has  become  very  well  equipped,  and  the}^  do  not  need  to 
expend  any  more  money  for  expensive  appliances,  like  the  X-ray 
machines,  and  so  forth. 

Mr.  GiLi.ETT.  For  ice  machine  and  cold-storage  plant,  #20,000. 

Major  Harris.  They  pay  $4  a  ton  there  for  ice. 

Mr.  Benton.  Four  "dollars  a  ton?    That  is  20  cents  a  hundred. 

Major  Harris.  It  would  be  economy  to  give  them  an  ice  plant. 

Mr.  GiLLKiT.  They  have  a  small  cold-storage  room,  have  they^ 

Major  Harris.  Yes,  a  small  one;  but  it  is  expensive. 

Mr.  (jiLLETi'.  At  how  many  Homes  do  you  have?  ice  machines  f 

Major  Ha  KRIS.  We  have  them  at  all  except  this  one. 

General  McMahon.  No;  at  Togus  we  produce  our  ice  right  on  the 
lake — on  the  ground— and  harvest  it  at  11  cents  per  ton.  That  is  the 
entire  cost.     I  do  not  know  how  many  tons  we  harvest  there. 

Major  Harris.  My  answer  was  intended  to  apply  to  those  Branches 
where  we  would  need  cold  storage. 

Mr.  GiLLETT.  For  oil  and  |X)wder  house,  Jl,()O0.     What  is  that^ 

Major  Harris.  They  wanted  a  little  magazine  to  store  their  ix>wder 
in. 

Mr.  GiLLETT.  What  powder^ 

General  McMahon.  We  have  a  little  gun  there,  for  morning  and 
evening  salutes. 

Mr.  Gardner.  Are  not  these  unusual  companions — oil  and  powder  if 

Major  Harris.  I  think  it  would  be  well  to  separate  them.  They 
need  a  magazine  for  powder. 

Mr.  GiLLETT.  Where  do  they  keep  their  oil  now? 

Major  Harris.  They  keep  it  in  the  storehouse— in  the  general  store- 
house, in  a  sepamte  room. 

Mr.  GiiXETT.  And  the  same  with  the  powder? 

Majoi'  Harris.  I  think  they  keep  that  in  a  little  shed.  I  am  not 
positive  about  that,  though. 

Mr.  GiLLETT.  Of  course  they  require  very  little  powder  to  fire  those 
morning  and  evening  guns? 

General  McJVl ahon.  The v  used  to  fire  salutes  when  the  lk)ard  of  Man- 
agers and  the  Secretary  of  War  came  there,  but  we  stopped  that.  We 
feared  thev  would  fire  themselves  off. 

Major  Harris.  I  think  it  should  be  a  small  brick  structure,  fireproof  • 
to  be  of  any  service.  We  are  allowed  to  get  the  supplies  from  the 
Army — the  Ordnance  Department — but  it  is  not  practicable  to  get  it 
oftener  than  twice  a  j^ear. 

Genenil  McMahon.  They  used  to  give  us  condemned  powder,  a 
that  was  not  very  dangerous.     But  that  powder  is  now  all  used  up. 

Mr.  (tillett.  The  next  is  for  addition  to  hospital,  $50,000 

Major  Harris.  They  are  sadly  in  need  of  hospital  facilities  ther 

Mr.  GiiJ.ETT.  Do  3'ou  know  &ow  much  the  hospital  cost?  w 

Major  Harris.  It  cost  about  §120,000.  t*. 

General  McMahon.  A  little  more  than  that,  I  think.  It  is  one  o^w^' tbe 
very  best  hospitals  we  have.  It  is  beautifully  located,  and  it  is  ip^r,*£ix 
on  a  very  modern  system,  and,  with  the  exception  of  the  one  aPn'r  (f^ 
Mountain  Branch,  I  think  it  is  the  finest  of  any  of  the  Homes. 
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Mr.  Benton.  How  many  people  have  you  there  altogether,  in 
Danville  i 

Major  Harris.  Two  thousand  two  hundred  or  2,300. 

Mr.  GiLLETT.  And  how  many  in  the  hospital? 

Major  Harris.  About  200. 

General  McMahon.  There  are  at  present  at  the  Danville  Branch 
3,280,  including  present  and  absent.  The  average  present  is  2,631. 
At  the  Central  Home  the  average  of  present  and  absent  is  5,778. 

Mr.  GiLLETT.  How  many  can  you  accommodate  at  Danville? 

General  McMahon.  It  was  intended  to  accommodate  about  2,500. 
But  the  number  there  is  already  excessive. 

Mr.  GiLLETT.  You  say  this  hospital  will  accommodate  between  300 
and  400  when  enlarged? 

General  McMahon.  Yes,  sir. 

Mr.  GiLLETT.  How  many  additional  will  this  additional  appropria- 
tion accommodate? 

Major  Harris.  Thev  now  have  220.     It  is  full  now. 

Mr.  GiLLETT.  For  now  many  more  will  this  $50,000  build  accom- 
modations? 

Major  Harris.  About  100  more,  I  should  say. 

General  McMahon.  I  guess  more  than  that. 

Major  Harris.  Perhaps  it  might  be  a  little  more. 

Mr.  GiLLETT.  The  next  is  for  farm,  $11,900.     Is  that  needed? 

Major  Harris.  Yes,  sir. 

MOUNTAIN   BRANCH,  JOHNSON   CrTY,  TENN. 

Mr.  GiLLETT.  We  will  now  take  up  the  Mountain  Branch,  at  John- 
son City,  Tenn.     For  current  expenses,  $283,000. 

Major  Harris.  That  includes  all  the  items  that  are  separated  in  the 
case  of  other  Branches.     They  are  not  separated  here. 

Mr.  GiLLETT.  You  need  all  that? 

Major  Harris.  Undoubtedly  we  need  it  all.  Fortunately,  we  do 
not  have  to  ask  for  more. 

Mr.  GiLLETT.  How  many  do  you  think  this  will  accommodate? 

Mr.  Brownlow.  We  are  starting  out  with  the  idea  that  we  can 
accommodate  2,500. 

Mr.  GiLLETT.  How  many  will  this  $283,000  take  care  of? 

Major  Harris.  About  1,700,  I  think. 

Mr.  GiLLETT.  You  are  not  calculating  on  having  full  capacity  the 
first  year? 

Major  Harris.  No,  sir. 

Mr.  Brownlow.  There  is  a  sewage-disposal  plant  there,  $15,000. 

Mr.  GiLLETT.  I  thought  j^ousaid  you  had  that  there  already? 

Mr.  Brownlow.  Weliaveone  tank,  but  we  used  some  money  for  it 
that  we  ought  not  to  have  used  there,  and  we  want  this  appropriation 
for  that  purpose. 

Mr.  GiLLETT.  This  will  complete  it? 

Mr.  Brownlow.  Yes;  and  maintain  it  at  95  per  cent  purity. 

Mr.  GiLLETT.  You  need  all  that? 

Mr.  Brownlow.  Yes,  sir. 

Mr.  GiLLETT.  That  will  take  the  sewage  for  the  whole  hospital? 

Mr.  Brownlow.  Yes;  for  the  whole  plant. 
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BATTLE   MOUNTAIN   SANITARIUM,  HOT  SPRINGS,  S.  DAK. 

Mr.  GiLLETT,  The  next  item  is  for  Battle  Mountain  Sanitarium, 
Hot  Springs,  S.  Dak.,  $50,000. 

General  McMahon.  Captain  Palmer  was  down  here  a  year  ago  and 
had  a  talk  with  the  Speaker,  then  chairman  of  this  committee,  about 
this,  and  the  Speaker  was  very  emphatic  in  the  determination  that  he 
would  never  allow^  another  cent  for  construction  purposes  there.  But 
Captain  Palmer  was  here  again  the  other  day,  and  owing  to  the  rea- 
sons given  for  several  things — the  expense  of  materials  and  unfore- 
seen difficulties  of  one  kind  and  another — he  was  obliged  tp  ask  for  an 
additional  sum.  He  went  to  the  Speaker  and  asked  him  to  withdraw 
his  objection  to  allowing  another  cent  for  construction  purposes,  and 
he  told  us  the  Speaker  said,  ^'AU  right,  make  it  $75,000."  Then 
Captain  Palmer  went  away  and  thought  that  ended  it,  and  came  over 
to  New  York  and  told  us  that  he  nad  seen  the  chairman  and  the 
Speaker,  and  that  §75,000  for  construction  purposes  would  go  in.  I 
suppose  you  gentlemen  of  the  committee  have  the  power  to  put  it  in  i 

Mr.  GiLLETT.  What  is  this  needed  for? 

General  McMahon.  The  sanitarium  at  Hot  Springs,  S.  Dak. 

Mr.  GiLLETT.  That  is,  it  is  not  finished? 

General  McMahon.  Oh,  no;  it  is  only  practically  commenced.  The 
original  plant  was  to  consist  of  one  main  building  there,  with  wings  to 
be  constructed  later  radiating  out  from  that  main  building.  AU  we 
could  do  under  the  original  appropriation  was  to  prepare  for  the  con- 
struction of  two  of  these  radiating  branches.  There  are  eventually  to 
be  six.     One  was  knocked  oflf,  and  the  $75,000  is  for  that. 

Mr.  GiLLETT.  How  many  were  knocked  off  if 

General  McMahon.  Three,  1  should  say. 

Mr.  GiLLETT.  If  one  wa»s  knocked  off  that  would  be  five? 

General  McMahon.  No;  we  have  three  in  course  of  construction. 
We  had  to  knock  off  the  other  two. 

Mr.  GiLLETT.  Then  it  means  one  in  addition  to  what  wa»s  appro- 
priated bv  this  committee  heretofore? 

Major  IIarris.  There  are  other  objects  for  which  this  ^75,000  wa?i 
required;  that  is  to  provide  for  the  heating  and  water  supph^  and 
other  matters. 

Mr.  GiLLETT.  Was  not  the  original  appropriation  intended  to  cover 
everything? 

General  McMahon.  No;  only  construction. 

Mr.  GiLLETT.  This  item  in  the  bill  begins,  "For  current  expenses, 
subsistence,  household,"  and  so  on,  S50,000.     Why  do  you  need  thati 

Major  Harris.  This  is  for  all  the  items,  current  expenses,  subsist- 
ence, and  hospital,  all  grouped  together  in  the  same  manner  as  the 
appropriation  for  the  Mountain  Bmnch  in  Tennessee.  That  istopro- 
viae  for  the  equipment  of  that  Branch — the  purchase  of  necessary* 
supplies  to  start  it  with,  and  the  care  of  an}'  members  we  may  get 
there  lief  ore  the  year  1905. 

Mr.  GiLLETT.    vV hen  do  you  expect  to  begin  to  occupy  it  ? 

Major  Harris.  It  depends  upon  the  progress  of  construction.  If 
we  do  not  get  the  $75,000  it  would  be  delayed. 

Mr.  GiLLETT.  But  you  would  have  less  to  build,  and  on  that  account 
I  should  think  it  would  get  finished  sooner. 

General  McMahon.     We  are  pushing  it,  and  it  is  in  a  very  satisfac- 
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toiT  state  of  progre^,  and  I  think  it  will  be  ready  for  occupation  by 
the*  end  of  the  year. 

Mr.  Gardner.  I  happened  to  be  there  when  they  began  work  the 
fii-st  da}'.     They  are  breaking  the  ground. 

Major  Harris*.  There  was  $20,000  appropriated  for  the  equipment 
in  the  first  appropriation  and  for  tlie  payment  of  transportation. 
Your  committee  last  year  reapprofjriated  that  amount  for  general  pur- 
poses. That  $20,000  did  not  lapse  into  the  Treasury  and  would  remain 
available  under  ordinary  conditions;  but  the  fact  that  you  appropriated 
as  you  did  last  year  made  it  returnable  to  the  Treasury.  We  thought 
it  would  continue  available  until  expended.  It  is  possible  we  may  have 
enough  with  the  $50,000,  but  we  are  not  sure. 

Mr.  GiLLETT.  This  $50,000  could  not  be  used  for  equipment? 

Major  Harris.  Yes;  it  could  be  properly  used  for  appliances  and 
the  necessary  things  to  start  the  plant. 

General  McMahon.  Does  that  include  transportation? 

Mr.  GiLLETT.  Yes,  sir. 

General  McMahon.  Because  transportation  is  to  be  a  very  impor- 
tant item  in  connection  with  that  Bmnch.  The  intention  is  to  send  sol- 
diers suffering  from  rheumatics  troubles  there. 

Mr.  Benton.  That  is  not  hot  water,  is  it? 

General  McMahon.  The  water  is  86  degrees. 

Mr.  Benton.  I  thought  it  was  just  tepid. 

General  McMahon.  It  is  86  degrees  in  winter  and  the  same  in 
summer. 

Mr.  GiLLETT.  That  will  be  ready  next  winter,  will  it? 

General  McMahon.  Some  time  next  winter;  yes,  sir. 

Mr.  GiLLETT.  The  next  item  is  for  clothing  for  all  the  Branches, 
$310,000. 

Major  Harris.  Mr.  Chairman,  before  we  leave  the  sanitarium  item, 
if  there  is  no  objection  on  the  part  of  the  committee  in  putting  in  the 
words  ''and  equipment  of  the  sanitarium,"  to  avoid  any  doubt  as  to 
the  use  of  this  $50,000  for  that  purpose,  it  would  be  well  to  do  that. 

Mr.  GiLLETT.  It  does  not  strike  me  that  that  ought  to  go  in. 

Major  Harris.  It  will  be  needed,  perhaps,  because  the  ''  construc- 
tion" may  not  be  construed  as  including  "equipment." 

Mr.  GiLLETT.   What  do  you  mean  by  equipment? 

Major  Harris.  Furniture  and  appliances. 

General  McMahon.  It  is  really  a  sanitarium,  first  and  last,  and  much 
will  be  required  in  the  line  of  appliances. 

Mr.  GiLLETT.  Do  you  mean  by  furniture  bath  furniture  and  all  that 
sort  of  thing? 

General  McMahon.  The  baths  are  in  these  large  pool  baths,  and 
those  come  out  of  construction. 

Major  Harris.  The  appliances  are  all  expensive. 

General  McMahon.  And  1  suppose  office  furniture  for  the  office  of 
the  superintendent  will  be  necessary. 

Major  Harris.  There  will  be  a  class  of  things  there  that  will  be 
doubtless  very  expensive. 

CLOTHING. 

Mr.  GiLLETT.  The  next  item  is  for  clothing  for  all  the  Branches, 
$310,000.     That  is  the  same  as  last  year.     Do  you  need  that? 

Major  Harris.    Yes,  sir.     The  membership  is   increasing.     New 
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Branches  and  new  barracks  add  to  the  membership  and  to  the  cost  of 
clothing. 

Mr.  &ILLET.  How  much  did  you  expend  last  year? 

Major  Harris.  We  turned  in  a  consideraMe  sum,  but  I  was  afraid 
to  reduce  the  amount. 

Mr.  GiLLETT.  We  are  trying  this  year  to  rexiuce  the  expenditures. 
If  you  can  get  along  with  less  uian  this  estimate,  I  wish  you  would  do 
it.  How  much  did  you  turn  back  last  year?  Of  course  we  want  to 
give  all  that  is  necessary,  but  not  more  than  is  necessary. 

Major  Harris.  We  onh^  expended  $279,382  for  the  }*ear  ending 
June  30,  1903,  and  our  appropriation  was  the  same. 

Mr.  GiLLETT.  How  are  you  getting  along  this  year  ?     Do  you  know  i 

Major  Harris.  We  will  have  some  to  turn  back  this  year. 

SALARIES  OF  OFFICERS   AND   EMTLGYEES. 

Mr.  GiLLETT.  The  next  item  is  for  salaries  for  officers  and  employees 
of  the  Board  of  Managers,  and  for  outdoor  relief  and  incidental 
expenses,  S66,944. 

General  McMahon.  There  is  one  thing  that  I  have  verj'  much  at 
heart.  It  passed  the  committee  several  years  ago  and  passed  the 
House,  but  was  omitted  in  the  Senate.  That  is  an  appropriation  for  a 
medical  director  of  the  Homes.  He  would  save  more  than  three  times 
his  salary  by  unifying  the  svstem  of  purchases  in  the  hospitals,  and 
getting  uniformity  of  administration  in  the  hospitals.  For  instance, 
when  the  estimate  for  appliances  and  hoL^pital  supplies  comes  to  the 
headquarters,  neither  Major  Harris  nor  mvself  feels  expert  in  that: 
so  we  have  to  call  in  outside  talent  and  see  ii  the  prices  are  reasonable, 
and  see  if  the  goods  are  necessary  and  if  they  are  the  best.  A  medical 
director  should  be  supplied  to  create  a  system.  They  have  it  in  the 
Army,  and  the  army  hospitals  are  nothing  as  compared  with  ours  in 
importance.  We  have  ten  large  hospitals  now,  and  each  one  Ls  in  charge 
of  a  surgeon.  There  is  no  one  over  him  except  the  Board  of  Manag'ers. 
We  need  a  director,  an  expert  in  pharmacy,  and  especially  in  regard 
to  purchases. 

Mr.  GiLLETT.  That  strikes  me  as  very  reasonable. 

General  McMahon.  We  have  the  power  under  the  general  act  to 
create  any  offices  necessarv,  but  we  have  not  the  power  to  make  an 
appropriation.  If  you  will  turn  to  the  organic  act  you  will  see  that 
we  have  such  power. 

Mr.  GiLLETT.  Have  you  created  any  such  offices? 

General  McMahon.  No,  sir;  we  have  not,  because  there  is  no  appro- 
priation for  it.  Under  the  head  of  salaries  we  estimate  $3,500  for  a 
medical  inspector. 

Mr.  Benton.  That  man  would  be  paid  that  as  a  salary'^ 

General  McMahon.  Yes,  sir. 

Mr.  Benton.  And  all  his  tmveling  expenses  f ropa  one  end  of  the 
country  to  the  other?  What  particular  reason  would  there  be  for 
having  such  a  man? 

General  McMahon.  In  the  administration  of  hospitals  and  the 
examination  of  hospital  requisites  and  appliances. 

Mr.  Benton.  Those  purchases  are  made  all  the  time,  are  they  not? 

General  McMahon.  Every  quarter. 

Mr.  Benton.  And  he  should  be  there  at  each  time  the  expenditures 
are  made? 
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General  McMahon.  No;  he  would  be  at  the  Home,  and  he  would  go 
there  whenever  there  was  any  business.  It  is  the  same  as  the  medical 
director  in  the  Army. 

Mr.  Benton.  The  only  thing  I  was  thinking  about  was,  that  if  he 
should  go  about  every  time  you  make  purchases — four  times  a  year — 
his  traveling  expenses  would  amount  to  more  than  his  salary. 

General  AIcMahon.  These  purchases  have  to  come  to  New  York 
for  approval  before  they  can  be  made.  If  I  can  have  a  man  like  that 
to  go  over  the  list  and  to  say  that  '"That  is  not  a  good  article,  not 
the  best  article,"  or  "This  article  can  be  had  cheaper,'-  and  so  on, 
the  difference  would  be  quite  large  in  the  aggregate.  Then,  again, 
uniformity  of  administration  is  an  important  thing  in  the  various 
hospitals. 

Major  Harris.  We  find  by  experience  that  at  the  hospitals  where 
they  use  the  most  drugs  the  death  rate  is  the  highest,  and  that  seems 
to  be  a  very  strong  argument  for  the  presence  there  of  somebody  who 
is  competent  to  regulate  the  use  of  drugs  in  the  hospital. 

General  McMahon.  We  inspect  those  hospitals— our  inspecting 
officers  do — but  onl}-  in  a  general  way.  The}"  take  note  of  the  appear- 
ance, and  the  care  apparent,  and  so  on,  but  an  expert  would  be  very 
much  more  useful  and  more  competent  in  that,  I  think.  I  think  1 
called  your  attention  to  the  fact  that  this  did  pass  the  committee  and 
the  House  at  one  time,  and  went  out  in  the  Senate. 

Major  Harris.  Section  4829  of  the  Revised  Statutes  provides  that 
offices  which  are  necessary  may  be  created  by  the  Board  of  Managers. 

Mr.  GiLLETT.  You  ask  for  $14,000  for  clerk  hire,  instead  of  $12,000. 
Whv  isthat? 

Major  Harris.  That  is  to  provide  additional  assistants  in  the  office. 
We  have  now  8  clerks,  and  these  clerks  are  all  fully  engaged  on  their 
duties.  We  have  no  extra  clerical  help  at  all.  If  one  of  these  clerks 
is  taken  sick,  his  duties  must  wait  until  he  is  well  a^ain.  We  want 
another  clerk  for  the  proper  organization  of  the  headquarters  office. 

Mr.  GiLLETT.  Do  yoii  want  to  pay  him  $2,000? 

Major  Harris.  No;  only  to  pay  a  slight  increase  to  old  and  faithful 
clerks.  The  rest  is  increase.  It  has  been  promised  for  long  and  faith- 
ful service  for  a  number  of  years. 

Mr.  GiLLETT.  How  do  3^ou  get  these  clerks? 

General  McMahon.  As  best  we  ma3^ 

Mr.  GiLLETT.  They  are  not  old  soldiers,  are  they? 

General  McMahon.  No,  sir;  the  last  one  we  got  from  the  Treasury 
Department  and  another  we  got  from  the  Inspector-Generars  Office. 

Mr.  GiLLETT.   What  are  they  paid  now? 

Major  Harris.  The  chief  clerk  is  paid  $1,800  a  year,  and  the  audit- 
ing clerk  is  paid  $1,800;  and  we  have  four  clerks  at  $1,500  each,  and 
one  stenographer  at  $1,200  and  one  at  $1,000. 

Mr.  GiLLETT.  The  next  clause  is  clerical  services  for  managers, 
$4,000  instead  of  $3,900.     That  is  an  increase  of  salary? 

General  McMahon.  No;  not  an  increase  of  salary,  but  an  allowance 
to  the  various  managers  who  have  business  of  the  Homes  to  attend  to. 
For  instance,  in  Chicago,  when  Judge  Black  was  a  member  of  the 
board  he  had  an  agent  as  well  as  a  clerk.  Now  there  is  onlv  an  agent 
there.     But  each  of  the  managers  has  a  clerk  at  $50  a  month. 

Mr.  GiLLETT.  Why  do  you  need  this  additional  $100? 

Geneml  McMahon.  Tliere  is  another  establishment  to  be  taken 
care  of. 
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Major  Harris.  The  Mountain  Branch  is  additional,  and  necessitates 
a  great  deal  of  clerical  work.  The  managers  that  are  not  aetiveh' 
assigned  to  one  of  the  Branches  get  nothing.  There  was  a  tinae  when 
they  got  nothing,  but  when  they  have  this  clerical  work  in  connection 
with  the  admission  of  members  it  is  necessary  to  have  somelK)dy  to 
assist  them. 

Mr.  GiLLETT.  The  next  clause  is  for  traveling  expenses  of  the  Board 
of  Managers,  their  officers  and  emplovees,  $18,000  instead  of  $I5/X)<). 
Why  is  that? 

Major  Harris.  The  location  of  the  Battle  Mountain  Sanitarium 
involves  considerable  inspection  and  visiting  by  the  members  of  the 
Board.  The  establishment  of  each  new  Branch  involves  additional 
expenses  for  traveling  and  visiting. 

Mr.  GiLLETT.  It  hardly  involves  an  increase  of  20  per  cent? 

Major  Harris.  The  medical  director,  if  appointed,  must  go  about 
to  inspect  the  Branches,  and  that  will  be  an  aaaitional  item  of  expense. 

General  McMahon.  These  two  recent  Homes-  -the  one  at  Jonnson 
City  and  the  other  in  South  Dakota — are  a  prettv  long  distance  apart. 

M  r.  GiLLETT.  Did  you  use  your  whole  $1 5,000  last  year  ?  Of  course 
we  want  to  give  you  all  that  is  necessary. 

Major  Harris.  I  do  not  think  we  did.     We  turned  back  some  of  it. 

Mr.  GiLLETT.  How  much? 

Major  Harris.  I  have  not  got  it  here. 

General  McMahon.  It  was  not  a  very  large  sum,  though. 

Mr.  GiLLETT.  For  rent,  medical  examinations,  stationarv,  etc., 
$7,500  instead  of  §6,000.     Why  is  that  increased? 

Major  Harris.  They  have  been  raising  the  rent  on  us  in  the  New 
York  Life  Building,  in  New  York.  We  have  been  paying  $2,700  here- 
tofore, and  they  propose  to  raise  it  to  $8,600.  Our  office  expenses 
have  been  larger  than  usual,  too. 

Mr.  GiLLETT.  What  do  you  mean  by  office  expenses? 

Major  Harris.  Appliances,  incidentals,  and  such  things.  As  the 
business  increases  this  expense  increases  somewhat.  I  think  $7,iKK) 
would  be  sufficient,  probably. 

General  McMahon.  It  is  possible  that  we  ma.v  fight  these  New 
York  Life  people  down.     I  did  for  two  years. 

Mr.  GiLLETT.  All  right;  do  the  best  you  can. 

STATE   OR  TERRITORIAL  HOMES. 

The  next  item  is  ^^  State  or  Territorial  Homes  for  DisaV)led  Soldiei"s 
and  Sailors."' 

Major  Harris.  The  same  condition  exists  there  preciseh"  as  in  the 
National  Homes.  We  have  to  call  for  a  deficiency  appropriation  every 
3'ear. 

Mr.  GiLLEiT.  You  will  need  it  all? 

Major  Harris.  Probably;  yes,  sir. 

Mr.  GiLLETT.  You  pay  $100  a  man? 

Major  Harris.  Yes,  sir. 

General  McMahon.  Less  half  of  the  deduction  which  they  make  in 
pensions. 
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March  10,  1904. 

BACK  PAY  AND  BOUNTY  CLAIMS. 

STATEMENT  OF   ME.  F.  E.  EITTMAN,   AXISITOE  FOE  THE   WAE 

DEFAETMENT. 

The  Chairman.  '^For  back  pa}^  and  bounty"  you  had  $300,000  last 
year.  How  much  of  that  money  will  be  expended  in  paying  accounts 
ior  this  purpose? 

Mr.  RiTTMAN.  I  can  not  tell  you.  In  1901  we  turned  in  an  unex- 
pended balance  of  $9,400;  in  1902  we  turned  in  an  unexpended  balance 
of  $21,268,' and  in  1903  the  amount  was  $45,475. 

The  Chairman.  Judging  from  the  progress  of  the  business  of  this 
fiscal  year  as  compared  with  the  last  fiscal  year,  will  the  $300,000  be  too 
much? 

Mr.  RiTTMAN.  I  can  not  tell.  Perhaps  $50,000  less  than  that  would 
meet  the  contingency. 

The  Chairman.  You  think,  then,  for  the  fiscal  year  of  1905,  if  you 
have  $250,000,  that  would  meet  the  necessities? 

Mr.  RiTTMAN.  Yes,  sir;  judging  from  the  other  years. 

The  Chairman.  If  it  did  not,  you  would  get  the  money  through  the 
deficiency  bill? 

Mr.  RiTTMAN.  Yes,  sir. 

The  Chairman.  The  next  item  is,  ^'For  payment  of  amounts  for 
arrears  of  pay  and  allowances  on  account  or  services  of  officers  and 
men  of  the  Army  during  the  war  with  Spain  and  in  the  Philippine 
Islands  that  may  be  certified  to  be  due  by  the  accounting  officers  of 
the  Treasury  during  the  fiscal  year  1905,  and  that  are  chargeable  to 
the  appropriations  that  have  been  carried  to  the  surplus  fund."  Last 
year  you  had  $200,000? 

Mr.  RiTTMAN.  Yes,  sir. 

The  Chairman.  What  is  your  estimate  on  that;  will  it  take  the  full 
$200,000? 

Mr.  RiTTMAN.  It  will  take  more  than  that  this  year  on  account  of  the 
exti-a  pay. 

The  Chairman.  You  estimate  for  $150,000  next  j'ear;  you  think  that 
will  be  necessary? 

Mr.  RiTTMAN.  Yes,  sir;  1  think  it  will  be  necessary. 
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March  11,  1904. 

DEPARTMENT  OF  JUSTICE. 

STATEMENT  OF  COL.  CECIL  CLAY,  GENERAL  AGENT  OF  THE 
DEPARTMENT  OF  JUSTICE,  ACCOMPANIED  BY  ME.  0.  J.  FIELD, 
CHIEF  GLEEK;  ME.  J.  J.  GLOVEE,  CHIEF  OF  THE  DIVISION  OF 
ACCOUNTS;  ME.  E.  M.  KBNNAED,  BOOEEEEPEE;  MB.  L.  A. 
PEADT,  ASSISTANT  ATTOBNEY-GENEEAL,  AND  MAJ.  B.  W. 
M'CLAUGHBY,  WABDEN  OF  THE  UNITED  STATES  PENITEN- 
TIABY  AT  FOBT  LEAVENWOBTH,  KANS. 

DEFENDING  SUITS  IN   CLAIMS. 

The  Chairman.  Colonel  Clay,  please  turn  to  page  60.5  of  the  bill 
before  you.  The  first  item  there,  Colonel,  is  for  defending  suits  in 
claims  against  the  United  States.  On  that  vou  had  §50,0(X>  for  the 
fiscal  year  1904.  You  ask  for  $55,000  for  the  fiscal  year  1905.  What 
balance  have  you  of  the  $50,000  for  the  current  year? 

Colonel  Clay.  Mr.  Pradt,  who  is  the  Assistant  Attorney  Genemi  in 
charge  of  the  defense  of  these  claims,  can  tell  you  about  tliat. 

Mr.  Pradt.  In  the  present  year  the  indications  are  that  we  will 
come  out  about  even,  but  I  can  not  tell  until  the  end  of  the  year. 
There  may  a  deficiency.  For  the  prior  year  I  had  to  get  a  deficiency 
appropriation  of  the  same  amount. 

The  Chairman.  You  had  no  deficiencv  for  1903,  but  vou  had  one 
for  1902.  For  1903  vou  ^ot  along  with  $50,000.  There  might,  how- 
ever, be  an  item  on  tnis  bill  just  passed,  the  urgent  deficiency  bill. 

Mr.  Kennard.  There  is  $1,400  deficiency. 

The  Chairman.  What  is  the  prospect  for  next  year?  Will  there  be 
more  or  less  of  this  business  for  1905? 

Mr.  Pradt.  We  have  been  increasing  right  along. 

prosecution  of  crimes. 

The  Chairman.  The  next  is  prosecution  of  crimes:  **For  the  detec- 
tion and  prosecution  of  crimes  against  the  United  States,  $45,000.'- 

Colonel  Clay.  We  are  simply  asking  for  what  we  had  before. 

The  Chairman.  Was  the  ^45,000  appropriated  for  1903  expended 
last  year? 

Colonel  Clay.  Very  nearly. 

Mr.  Kennard.  In  1903  we  expended  $36,407,  but  there  was  a  con- 
siderable time  during  which  we  were  out  of  examiners — that  is  to  say, 
they  were  not  appointed  promptly. 

Oolonel  Clay.  That  has  thrown  additional  work  on  us  this  year. 

The  Chairman.  Do  you  need  $45,000? 

Colonel  Clay.  Undoubtedly. 

defense  in   INDIAN   DEPREDATION  CLAIMS. 

The  Chairman.  The  next  is  for  defense  in  Indian  depredation 
claims,  $52,000. 

Colonel  Clay.  That  is  the  same  as  heretofore. 
The  Chairman.  Did  you  expend  $52,000  in  1903? 
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Mr.  Kennard.  We  expended  $44,000,  in  round  numbers,  for  1903. 

The  Chairman.  Can  not  you  get  along  with  less  than  $52,000? 

Colonel  Ct^y.  It  might  not  be  sufficient.  Mr.  Chairman,  but  we  do 
not  know  what  will  turn  up.  It  is  well  to  nave  sufficient,  because  the 
balance  goes  back  to  the  Treasury  when  not  expended. 

PUNISHING   VIOLATIONS  OF  THE   INTERCOURSE  ACTS. 

The  Chairman.  The  next  item  is  for  punishing  violations  of  the 
intercourse  acts  and  frauds,  $4,000. 

Colonel  Clay,  That  is  the  usual  appropriation.  We  reduced  it  in 
1900.     That  is  just  about  enough  to  get  along  with. 

TRAVEUNG   AND   MISCELLANEOUS   EXPENSES,  ATTORNEY-GENERAL. 

The  Chairman.  The  next  is  for  traveling  and  miscellaneous  expenses, 
$8,500.     You  had  $7,500  for  1904^ 

Colonel  Clay.  Yes,  sir. 

Mr.  Field.  Last  year  there  was  a  deficiency  of  $1,000.  It  was  all 
expended  last  year,  lacking  about  1^200. 

PROSECUTION   AND   COLLECTION    OF  CLAIMS. 

The  Chairman.  Prosecution  and  collection  of  claims,  $500,  to  be 
expended  under  the  direction  of  the  Attornej' -General? 

Colonel  Clay.  That  is  where  old  judgments  are  discovered.  Some- 
times we  use  it  and  sometimes  not. 

COUNSEL  FOR  MISSION   INDIANS. 

The  Chairman.  The  next  item  is  for  counsel  for  Mission  Indians, 
$1,000.  The  text  reads:  '"To  enable  the  Attornev-General  to  employ 
a  special  attorney  for  the  Mission  Indians  of  southern  California,  upon 
the  recommendation  of  the  Secretar}-  of  the  Interior."  That  is  simply 
the  salary  of  the  attorney  ? 
Colonel  Clay.  That  is  simply  his  salary.  His  salary  is  fixed  at  $1,000, 
the  same  as  it  has  always  been. 

The  Chairman.  When  will  that  end? 

Colonel  Clay.  As  long  as  people  trespass  on  those  Indians  it  will  be 
needed. 

The  Chairman.  You  employ  some  one  and  pay  him  this  salary, 
do  vou^ 

Colonel  Clay.  Yes,  sir;  he  defends  all  sorts  of  depredations  com- 
mitted against  these  Mission  Indians. 

The  Chairman.  Do  they  have  any  suits? 
.  Colonel  Clay.  Oh,  yes.^ 

The  Chairman.  Is  it  necessary  to  continue  that  employment? 

Colonel  Clay.  Yes.  sir;  we  thought  to  do  away  with  it  at  one  time, 
and  found  it  would  not  do. 

CARE   OF   RENTED   BUILDINGS. 

The  Chairman.  The  next  item  is  for  care  of  buildings  rented  by 
the  Department  of  Justice,  $10,000.  That  ought  to  go  m  the  legisla- 
tive bill  and  be  taken  out  of  this  bill? 
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Mr.  Field.  No.  That  is  an  increase  of  $1,000,  due  to  the  renting 
in  the  last  year  of  one  additional  building. 

The  Chair3Un.  When  you  rented  this  building,  what  did  you  agree 
to  give  them  'i 

Mr.  Field.  The  laborers  and  charwomen  have  to  be  emploj'ed. 

Colonel  Clay.  I  was  chief  clerk  at  the  time,  and  Mr.  Field  succeeded 
me  in  the  fall,  when  that  additional  building  was  rented.  Of  course 
the  rent  of  an  additional  building  requires  an  additional  messenger 
force.  With  the  three  buildings  we  can  not  care  for  them  and  supply 
the  running  to  and  fro  without  two  or  three  additional  men. 

The  Chairman.  The  new  building  you  have  rented  is  right  near 

Colonel  Clay.  It  is  on  the  northeast  corner  of  Fifteenth  and  K 
streets.  It  brings  the  three  buildings  together.  We  had  to  cut  door- 
ways through  to  connect  them.  We  need  a  messenger  in  the  new 
building  and  charwomen  to  take  care  of  it. 

PURCHASE   OF  BRIEFS  IN   SUPREME   COURT  CASES. 

The  Chairman.  The  next  item  is  for  purchase  of  records  and  briefs 
in  Supreme  Court  cases,  covering  the  October  terms  from  1874  to  1902, 
inclusive,  $0,500? 

Mr.  Field.  I  understand  that  the  Solicitor-General,  Mr.  Hoyt,  had 
an  interview  with  you  concerning  that,  and  also  wrote  a  letter  to  you. 

The  Chairman.  Perhaps  the  letter  is  here. 

Mr.  Ctix)ver.  The  briefs  are  already  prepared,  and  they  may  he  use- 
ful in  some  suit*'. 

The  Chairman.  Who  prepared  these  briefs? 

Mr.  Glover.  Various  persons. 

The  Chairman.  These  were  briefs  that  were  filed  with  the  court  J 
Is  that  right? 

Colonel  Clay.  Yes.  The  set  will  consist  of  between  11  and  12  bound 
volumes. 

The  Chairman.  What  courts? 

Colonel  Clay.  The}^  cover  the  October  terms  of  the  Supreme  Court 
of  the  United  States  from  1874  to  1902. 

The  Chairman.  Why  are  not  these  the  property  of  the  United 
States?  Does  not  the  court  have  them  for  consideration  when  deter- 
mining cases? 

Colonel  Clay.  No;  these  are  the  briefs  of  counsel,  filed  in  those 
cases  in  the  Supreme  Court.  The  Supreme  Court  has  them  on  their 
records. 

Mr.  Gillett.  They  have  one  set  of  them? 

Colonel  Clay.  Yes.  There  is  no  obligation  on  the  part  of  counsel 
to  furnish  copies  of  their  briefs  to  the  public  or  to  the  country.  It 
would  be  rather  diflicult  on  all  occasions  when  it  is  advisable  to  con- 
sult these  documents  to  have  to  run  up  to  the  Supreme  Court  here  to 
do  it.  The  Supreme  Court  probably  would  not  care  to  run  the  risk 
of  having  these  briefs  disappear  or  getting  injured  or  lost. 

The  Chairman.  We  have  a  perfect  right  to  come  up  here  and  make 
copies  of  them,  have  we  not? 

Colonel  Clay.  I  presume  one  would  have. 

The  Chairman.   Who  want  to  sell  these  briefs  to  the  Government? 

Colonel  Clay.  The  Attorney-General  says  rn  his  report: 

The  librarian  calls  attention  (Exhibit  8)  to  a  set  of  records  and  briefs  in  ca£>e6 
decided  by  the  Supreme  Court  of  the  United  States  which  has  been  offered  for  sale 
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to  this  Department.  The  set  consists  of  between  1,100  and  1,200  bound  volumes, 
covering  the  October  terms,  1874  to  1902,  inclusive.  These  briefs  contain  the  results 
of  the  research  of  the  best  legal  talent  in  the  country,  probably,  on  all  points  involved 
in  cases  decided  by  the  Supreme  Court  during  the  period  named,  and  it  is  impossible 
to  estimate  the  value  of  such  a  set  of  books  to  this  Department.  In  all  reasonable 
probability  a  similar  opportunity  will  never  ac^n  be  prenented  to  the  Department, 
and  I  earnestly  recommend  their  purchase.  The  price,  $6,500,  is  very  reasonable, 
considering  the  number  of  volumes  in  the  set  and  the  character  of  matter  therein 
contained. 

The  Chairman.  These  briefs  are  on  file  in  the  Supreme  Court  and 
can  be  copied  at  any  time  you  want  to  copy  them,  can  they  not? 

Colonel  Clay.  I  presume  the  court  would  allow  them  to  be  copied. 
But  what  would  be  the  cost  of  that,  Mr.  Chairman? 

The  Chairman.  How  did  the  persons  who  have  these  briefs  now  get 
them? 

Colonel  Ci^AY.  That  I  do  not  know.  I  did  not  prepare  that  esti- 
mate, and  do  not  know  an}  thing  about  that. 

The  Chairman.  I  suj^pose  he  has  gone  to  the  Supreme  Court  and 
made  copies  of  these  briefs,  and  want«  to  sell  them  to  the  Government. 

Colonel  Clay.  They  are  printed  copies. 

Mr.  Gillett.  Who  owns  them? 

Colonel  Clay.  I  have  no  idea.  The  librarian  of  the  Department 
could  answer  that. 

The  Chairman.  In  any  event  these  briefs  are  now  on  tile  in  the 
Supreme  Court,  and  any  one  desiring  to  consult  them  ma}'  go  there 
and  do  it.  You  have  authority'  to  send  a  man  there  to  make  copies  of 
them  for  the  use  of  the  office,  have  you  not? 

Colonel  Clay.  Would  not  that  be  more  expensive  than  it  would  be 
to  buy  a  copy  of  all  these  briefs  now^  You  know  what  the  Govern- 
ment Printing  Office  would  charge  for  reprinting  one  of  these  briefs, 
to  print  just  one  copy. 

The  Chairman.  If  you  have  anything  at  the  Department  about  that, 
in  the  hands  of  the  librarian  or  otherwise,  that  will  shed  lighi  on  it. 
we  would  be  glad  to  have  it. 

Mr.  Gardner.  Do  you  know  how  many  sets  of  these  briefs  have 
been  published  i 

Colonel  Clay.  No,  sir;  we  order  50  copies  now. 

Mr.  Glover.  Each  member  of  the  Supreme  Court  has  to  have  a 
copy  of  the  brief. 

INCIDENTAL  EXPENSES,  ALASKA. 

The  C'HAIRman.  The  next  item  is  on  page  809,  for  incidental  expenses 
of  the  Territory  of  Alaska,  $5,00().     That  is  necessary,  is  it^ 

Mr.  Kennard.  Yes,  sir;  that  is  necessary.  That  is  tlie  usual  appro- 
priation for  the  purpose  named. 

The  Chairman.  \  ou  spend  it  each  year? 

Mr.  Kennard.  It  is  difficult  to  tell  just  how  much  we  will  expend  in 
Alaska  under  any  appropriation.     We  expended  in  11)03  $8,000. 

The  Chairman.  You  think  $5,000  ought  to  be  appropriated  this 
time  ? 

Mr.  Kennard.  Yes,  sir. 

TRAVELING   EXPENSES,    ALASKA. 

The  Chairman.  Next  is  for  traveling  expenses,  Territory  of  Alaska, 
and  you  ask  for  the  same  amount — $5,000. 
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Mr.  Glover.  We  probably  ought  to  have  more. 

The  Chairman.  That  is  all  that  is  estimated  for. 

Mr.  Glover.  Congress  is  proposing  to  make  another  district  up 
there,  with  a  new  judge.  Of  course  we  can  not  expect  you  to  put  in 
anything  more  than  the  estimate  in  this  bill.  But  we  will  probably 
need  more,  rather  than  less. 

INSULAR  AND  TERRITORIAL  AFFAIRS. 

The  Chairman.  The  next  item  is  for  insular  and  Territorial  affairs, 
*25,000.     Did  you  expend  $25,000  last  year^ 

Mr.  Kennard.  We  did  not  expend  it  in  1903,  largely  ])ecaiise  the 
Bureau  was  new  and  in  process  of  formation,  and  was  not  perfected. 
But  we  have  expended  ^12,000  of  the  appropriation  for  the  current 
year. 

The  Chairman.  Do  you  think  $25,000  would  be  necessary  for  the 
next  fiscal  year? 

Mr.  Kennard.  It  would  probably  be  nearly  all  expended. 

RENT  OF   BUILDINGS. 

The  Chairman,  The  next  item  is  for  rent  of  buildings  and  parts  of 
buildings  in  the  District  of  Columbia,  used  by  the  Department  of 
Justice,  $22,800? 

Mr.  Kennard.  That  is  the  item  that  goes  out.  That  is  in  the  leg- 
islative bill. 

DEFENSE   OF  SUITS  BEFORE   SPANISH  TREATT  CLAIMS  COMMISSION. 

The  Chairman.  The  next  is  for  defense  of  suits  before  Spanish 
Treaty  Claims  Commission.  You  had  $112,000  for  the  present  fiscal 
year  and  you  estimate  for  the  same  amount  for  1905.  It  is  necessary, 
"is  it? 

Colonel  Clay.  Yes,  sir;  there  was  a  deficiency  for  1903. 

The  Chairman.  And  vou  will  expend  $112,000  this  year,  do  j^ou 
think? 

Colonel  Clay.  1  think  we  will. 

ENFORCEMENT   OF  ANTITRUST   LAWS. 

The  Chairman.  The  next  item  is  for  enforcement  of  antitrust  laws. 
And  under  that  ^you  ask  that  any  unexpended  balance  of  the  S500,000 
already  appropriated  for  the  enforcement  of  the  antitrust  laws  be 
reappropriated.     How  much  of  that  fund  has  been  expended? 

Mr.  Field.  About  $25,000  has  been  expended. 

The  Chairman.  How  has  that  been  expended? 

Mr.  Field.  There  has  been  expended  $18,000,  about,  in  salaries, 
and  the  remainder  in  fees  of  special  counsel.  There  are  two  Assistant 
Attorneys-General  paid  from  that  appropriation. 

The  (Chairman.  What  are  the  salaries^ 

Mr.  Field.  One  at  $7,000  and  one  at  $5,000.  But  they  have  since 
been  transferred  to  the  legislative  bill 

The  Chairman.  So  that  there  will  be  no  necessity  for  paying  them 
out  of  this  fund  ? 
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Mr.  Field.  No,  sir.  It  will  leave  no  regular  salaries.  It  is  desired 
for  fees  of  special  counsel  in  special  cases.  Solicitor-General  Hoyt 
informs  me  tnat  he  banded  to  General  Bingham  a  draft  of  an  amend- 
ment to  make  it  available  for  special  counsel  in  all  kinds  of  cases,  and 
that  General  Bingham  said  that  he  would  see  that  it  is  brought  up  in 
connection  with  Qiis  bill.  The  draft  was  handed  to  him  personally, 
and  I  have  not  got  it  with  me. 

The  Chairman.  You  paid  $7,000  and  $5,000  during  the  last  fiscal 
year? 

Mr.  FiKLD.  Yes,  sir;  and  two  clerks  at  $1,600  each. 

The  Chairman.  What  other  sums  did  you  expend  out  of  this^ 

Mr.  Field.  There  has  been  about  $25,000  expended  altogether, 
including  about  $10,000  for  counsel  fees. 

The  Chairman.  In  what  particular  cases? 

Mr.  Field.  In  the  Northern  Securities  case.  In  connection  with  the 
legislative  bill  a  detailed  statement  was  presented  to  the  committee  at 
that  time  and  it  was  printed  in  the  report. 

The  Chairman.  What  do  you  contemplate  doing  with  the  money 
the  next  fiscal  vear  if  we  comply  with  this  request? 

Mr.  Field.  It  is  impossible  to  tell,  but  the  Attorney-General  desires 
to  have  it  available  that  we  may  have  it  to  carr}'  out  the  provisions  of 
the  antitrust  laws;  and  the  provision  I  spoke  of,  which  he  handed  to 
General  Bingham,  to  make  it  available  for  all  other  cases,  is  in  the 
shape  in  which  he  desired  it. 

The  Chairman.  I  expect  you  had  better  prepare  a  detailed  state- 
ment of  the  expenditures  to  date  for  use  of  the  committee  on  the  floor, 
if  it  is  needed — the  amount  expended,  and  for  what  purposes. 

Mr.  Field.  That  has  been  furnished  also  in  response  to  one  or  two 
resolutions.     It  has  been  furnished  two  or  three  times.  • 

The  Chairman.  Then  it  will  not  be  hard  to  secure  it? 

Colonel  Clay.  If  the  Attorney-General  did  not  have  the  money,  how 
could  he  answer  the  attacks  that  are  made  upon  him  for  not  enforcing 
the  antitrust  legislation  i  He  would  have  to  come  back  and  make  a 
report  that  Congress  has  not  furnished  the  money. 

Mr.  GiLLETT.  Is  anything  being  done  now?  Is  any  money  being 
ubed  now  out  of  this? 

Mr.  Field.  Yes;  four  salaries  are  being  paid  out  of  it,  up  to  the 
end  of  this  fiscal  year. 

Mr.  Gillett.  Outside  of  those  salaries  I  mean — in  investigations? 

Mr.  Field.  No,  sir. 

Mr.  Benton.  How  much  has  been  left  of  that  $500,000? 

Mr.  Field.  About  $25,000  has  been  expended. 

Mr.  Gillett.  Are  there  any  other  cases  being  conducted  under  it? 

Colonel  Clay.  All  I  know  about  this  antitrust  business  is  from  our 
knowledge  of  it  in  the  Department;  but  I  understand  there  are  cases 
on  hand. 

The  Chairman.  I  wish  you  would  furnish  us  with  a  detailed  state- 
ment of  the  amount  paid  from  this  fund  up  to  date,  and  also  the  number 
of  cases  pending,  wherein  you  expect  to  use  any  portion  of  this  appro- 
priation. 

Mr.  Glover.  I  suggest  that,  perhaps,  if  you  want  details  on  that 
you  had  better  write  a  letter. 

The  Chairman.  Tell  us  what  cases  are  pending,  and  what  has  been 
expended,  and  for  what  purposes 
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Mr.  Benton.  Who  are  drawing  8alaries,  and  how  much 

Mr.  GiLLETT.  And  any  prospective  need  of  the  mone}\     I  think 

you  had  better  put  that  in.     That  is  a  question  that  will  create  a  good 

Seal  of  consideration  on  the  floor. 

Department  of  Justice, 
Washingto7i,  D.  C,  March  12,  190^. 
Hon.  J.  A.  Hemenwat, 

Chairman  Couimlttee  on  Appropriations, 

Home  of  Rejrresentatives, 

Dear  Sir:  In  response  to  your  request  of  yesterday  in  connection 
with  the  item  in  the  sundry  civil  bill  making  available  until  expended 
the  unexpended  balance  of  the  appropriation  of  $500,000  for  enforce- 
ment of  the  antitrust  laws,  I  inclose  a  statement  showing  the  expendi- 
tures under  this  appropriation  to  date,  and  a  copy  of  the  Attorne\^- 
(ieneral's  letter  of  January  13, 1904,  in  response  to  a  House  resolution, 
describing  the  litigation  arising  under  this  appropriation. 

There  was  inadvertently  omitted  from  the  report  of  Januarv  13, 
1904,  the  case  of  the  Interstate  Commerce  Commission  v.  The  Chesa- 
peake and  Ohio  and  New  York,  New  Haven  and  Hartford  Railroad 
companies,  pending  in  the  United  States  circuit  court  for  the  western 
district  of  V  irginia,  at  Lynchburg.  This  was  a  petition  in  equit\'  filed 
July  18,  1903,  for  the  purpose  of  enjoining  the  defendant  companies 
from  violating  the  act  to  regulate  commerce,  which  prohibits  inter- 
state carriers  from  making  unjust  discriminations  or  giving  undue 
preferences  in  rates.  The  Government  contended  that  the  law  was 
being  violated  in  that  a  coal  companv  controlled  by  the  Chesapeake 
and  Ohio  Company  sold  coal  to  the  jCew  York,  New  Haven  and  Hart- 
ford Company  for  less  than  the  cost  of  mining  plus  the  published  tariflf 
ftf  the  Chesapeake  and  Ohio  for  transporting  the  coal  to  its  destination, 
and  that  this  amounted  to  the  Chesapeake  and  Ohio  transporting  the 
coal  in  (|uestion  at  less  than  its  publisned  rates.  The  case  was  decided 
in  favor  of  the  Government  on  the  30th  ultimo.  It  is  not  yet  known 
whether  or  not  the  defendants  will  appeal. 
Very  trulv,  yours, 

O.  J.  Field,  ChUf  Clerk. 


March  11,  1904. 

Statement  of  flinhursemenis  from  appropriatmi  for  enforcement  of  antitrust  latcs  to 

February  29,  1904- 

8ALARIE8. 

William  A.  Dav,  aasistaut  to  the  Attorn ev-General,  March  17,  1903,  to 

February  29,  19(H * $6, 695. 47 

Milton  D.  Purdv,  Assistant  Attomey-tieneral,  April  1,  1903,  to  February 

29,  1904  ....; *.       4,574.20 

W.  M.  Collier,  special  a.si?istant  to  Attorney-General,  detailed  as  solicitor 
for  the  Department  of  Ck>mmerce  and  Labor,  April  1,  1903,  to  Febni- 

arv  29,  1904 3,956.06 

G.  C.  Todd,  law  clerk,  June  22,  1903,  to  February  29,  1904 1, 169. 26 

J.  C.  Morcock,  confidential  clerk,  April  23,  1903,  to  February  29,  1904..       1,366.96 
J.  H-  (iraves,  confidential  clerk,  June  1,  1903,  to  October  7,  1903 562. 3:^ 

Total  salaries 18,324.  2S 
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FEES. 

D.  T.  Watson,  special  counsel  in  case  of  United  States  v.  Northern  Securi- 
ties Company $10,000.00 

EXPENSES. 

D.  T.  Watson,  expenses  for  making  transcripts,  Northern  Securities  case.  |500. 90 

Smith  Brothers,  St.  Louis,  printing,  Northern  Securities  case 180. 00 

Robert  S.  Taylor,  transcript  of  oral  argument.  Northern  Securities  case. .  80. 00 
W.  J.  Hughes,  expenses  to  New  York,  investigating  complaint  under 

antitrust  law 23.85 

William  A.  Day,  traveling  expenses.  Northern  Securities  case 61. 50 

Harold  N.  Saxton,  expenses,  mvestigating  beef  trust 127.  73 

Total  expenses 973.98 

RECAPITULATION. 

Salaries $18,324.28 

Fees 10,000.00 

Expenses 973-98 

Total  amount  disbursed 29,298.26 


Department  of  Justice, 
Washington^  D.  C.^  January  13^  1904- 
The  Speaker  of  the  House  of  Representatives. 

Sib:  I  have  the  honor  to  acknowledge  the  receipt  of  a  resolution, 
passed  Januarv  11,  1904,  by  the  House  of  Representatives,  requesting 
the  Attorney-General,  in  so  far  as  in  his  judgment  it  is  not  incompat- 
ible with  the  interest  of  the  public  service,  to  communicate  to  the 
House  a  full  report  of  all  sums  of  money  spent  by  him  under  the  act 
of  Congress  of  March  3,  1903,  providing  for  the  enforcement  of  the 
provisions  of  law  known  as  the  Sherman  antitrust  law  and  the  law 
approved  February  4,  1887,  and  acts  amendatory  thereof  or  supple- 
mental thereto,  said  report  to  show  "to  whom  said  sums  of  money 
have  been  paid,  and  what  services  have  been  performed  by  each  per- 
son; how  many  and  what  kind  of  legal  proceedings  have  been  insti- 
tuted by  him  or  under  his  direction  under  said  laws,  and  where  the 
same  is  now  pending  and  what  has  been  the  result  of  such  proceedings." 

The  statement  herewith  inclosed  shows  the  sums  expended  from 
the  appropriation  referred  to  and  the  persons  to  whom  and  the  serv- 
ices tor  wnich  payments  have  been  maae. 

The  item  of  $15,011.08  for  salaries  will  be  understood  in  the  light  of 
these  facts:  On  January  5, 1903,  while  the  bill  appropriating  $500,000 
for  the  enforcement  of  the  Federal  antitrust  laws  and  laws  to  regulate 
commerce  was  pending,  I  communicated  with  both  Houses  of  Congress, 
through  the  chairmen  of  their  respective  Committees  on  the  Judiciary, 
to  the  effect  that  if  the  permanent  force  of  the  Department  of  Justice 
were  increased  by  the  addition  of  an  assistant  to  the  Attornej'^-General 
and  an  assistant  attorney -general,  with  two  confidential  stenograpjhers, 
much  of  the  work  contemplated  by  the  bill  could  be  more  economically 
as  well  as  better  done  than  bv  the  employment  of  special  counsel,  and 
that  if  this  were  done  a  much  less  appropriation  for  special  services 
than  that  proposed  would  meet  the  req^uirements  of  the  immediate 
future.     A  copy  of  the  letter  mentioned  is  hereto  attached. 

s  c  B 27 
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In  accordance  with  this  suggestion  the  offices  mentioned  were  cre- 
ated, the  salaries  attached  thereto  to  be  paid  from  the  appropriation 
named  in  the  House  resolution;  and  with  this  addition  to  the  force  of 
the  Department  I  have  been  able  during  the  past  year,  with  the  expend- 
iture of  but  comparatiA^ely  a  small  part  of  the  appropriation  rererred 
to,  to  prosecute,  under  the  antitrust  laws,  much  litigation  of  import- 
ance and  also  to  carry  on  thorough  investigations  of  a  number  of  com- 
plaints of  infringement  of  the  Eiw  to  determine  whether  they  raised 
questions  under, the  act  which  are  now  sub  judice,  or  whether  they  are 
covered  by  the  law  at  all. 

The  salary  paid  Mr.  W.  M.  Collier  is  as  a  special  Assistant  Attor- 
ney-General, to  assist  in  the  enforcement  of  the  antitrust  laws.     He 
has  been  assigned  to  perform  his  duties  at  the  Department  of  Com 
merce  and  Labor  in  connection  with  the  Bureau  of  Corporations. 

In  further  response  to  the  request  of  the  House,  I  submit  the  fol- 
lowing statement  describing  the  litigation  referred  to  somewhat  in 
detail: 

i.  The  Nm'thern  Securities  case. — This  is  a  proceeding  in  equity 
instituted  under  the  Sherman  antitrust  act  in  the  United  States  circuit 
court  for  the  judicial  district  of  Minnesota  for  the  purpose  of  prevent- 
ing the  combination  and  practical  consolidation  of  the  Great  iMorthern 
and  Northern  Pacific  railway  companies,  competing  interstate  carriers, 
by  means  of  a  company  organized  to  hold  a  majority  of  the  shares  of 
each  railway.  The  circuit  court  entered  a  decree  for  the  United  States, 
whereupon  the  defendants  took  an  appeal  to  the  Supreme  Court,  and 
this  appeal  is  now  pending,  having  been  argued  December  14  and  15, 
1903. 

2.  The  Beef  Trust  case, — This  is  a  proceeding  in  equity,  broug'ht 
under  the  antitrust  act  in  the  United  States  circuit  court  for  the  north- 
ern judicial  district  of  Illinois,  to  dissolve  an  alleged  unlawful  combina- 
tion and  conspiracy  between  seven  corpoi'ations,  one  partnership,  and 
twenty-three  individuals  engaged  in  the  business  of  purchasing  live 
stock,  converting  the  same  into  fresh  and  cured  meats,  and  shippint^ 
and  selling  the  products  to  dealers  and  consumers  throughout  the 
United  States  and  in  foreign  countries.  The  defendants  interposed 
a  demurrer,  which  was  overruled  bj^  the  circuit  court.  From  this 
decision  an  appeal  was  taken  to  the  Supreme  Court  and  is  now  pend- 
ing there. 

S.  The  railroad  injunctl^i  swits, — These  are  proceedings  in  equity 
under  the  antitrust  act  against  14  railroad  companies,  8  pending  in  tlie 
United  States  circuit  court  for  the  western  judicial  district  of  Mis- 
souri and  6  in  the  United  States  circuit  court  for  the  northern  judicial 
district  of  Illinois.  The  object  of  the  proceedings  was  to  break  up 
an  unlawful  combination  between  the  railroad  companies  and  certain 
favored  shippers  whereby  the  latter  were  granted  rebates  or  conces- 
sions from  the  published  rates  of  the  railroads  for  carrving  grain  and 
other  products  from  one  State  to  another.  The  defend.ant  companiej> 
interposed  demurrers,  which  were  overruled,  whereupon  they  filed 
answers.  Issue  was  subsequently  joined  and  testimony  in  the  cases 
is  now  being  or  is  about  to  be  taken, 

-4-   Cane  of  tJve  Jacksonville  WJiolescde  Grocers^  Association, — ^This 
a  proceeding  in  equity,  instituted  under  the  antitrust  act  in  the  Unit* 
States  circuit  court  for  the  southern  judicial  district  of  Florida,  f  ^ 
*^e  purpose  of  dissolving  a  combination  of  wholesale  grocers.    Tj 
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defendants  filed  answers,  upon  which  issue  has  been  joined,  and  the 
cause  is  ready  for  the  taking  of  testimony. 

5.  The  Salt  Tmistcdse. — ^This  was  an  indictment  under  the  antitrust 
act  in  the  United  States  district  court  for  the  northern  district  of 
California  against  the  Federal  Salt  Company  for  having  created  a 
combination  and  monopoly  and  entered  into  contracts  whereby  it  was 
able  to  control  and  enhance,  and  did  control  and  enhance,  the  price  of 
salt  throughout  a  large  section  of  the  United  States.  The  defendant 
pleaded  guilty  on  May  12,  1903,  and  was  fined  $1,000.  Before  this 
mdictment  was  found,  and  prior  to  the  passage  of  the  act  of  Congress 
concerning  proceedings  unaer  which  my  report  is  called  for,  the  Gov- 
ernment had  successfully  prosecuted  in  the  United  States  circuit  court 
for  the  northern  district  of  California  a  civil  proceeding  against  the 
said  Federal  Salt  Company  for  maintaining  a  combination  and  mo- 
nopoly in  restraint  of  interstate  trade  and  commerce. 

6.  interstate  Comiiierce  Commission  v.  Baird  and  others, — This  pro- 
ceeding grew  out  of  an  investigation  which  the  Interstate  Commerce 
Commission  was  making  into  the  business  and  methods  of  the  so-called 
coal-carrying  railroads— namely,  the  Philadelphia  and  Reading  Railway 
Company;  Lehigh  Valley  Railroad  Company;  Delaware,  Lackawanna 
and  Western  Railroad  (jompan}';  Central  Railroad  Company  of  New 
Jersey;  Now  York,  Susquelianna  and  Western  Railroad  Company; 
Erie  Railroad  Company;  New  York,  Ontario  and  Western  Railway 
Company;  Delaware  and  Hudson  Company;  Pennsylvania  Railroad 
Company,  and  Baltimore  and  Ohio  Railroad  Company. 

The  investigation  having  been  interrupted  by  the  refusal  of  certain 
oflBcers  of  the  railroad  companies  to  give  testimony  and  produce  books 
and  papers  which  the  Commission  considered  germane  and  material  to 
the  inquiry,  a  petition  was  filed,  under  the  direction  of  the  Attorney- 
General,  in  the  United  States  circuit  court  for  the  southern  district  of 
New  York,  pursuant  to  section  12  of  the  act  to  regulate  commerce, 
for  the  purpose  of  compelling  the  recalcitrant  witnesses  to  give  the 
testimony  and  produce  the  books  and  papers  in  Question.  The  circuit 
court  denied  tne  petition.  An  appeal  was  taken  to  the  Supreme 
Court  and  is  now  pending  there,  having  been  set  forbearing  on  March 
7,  1904. 

7.  Interstate  Commerce  Com^mission  v.  Nashville^  Chattunooga  and 
St.  Lf/uis  Railway  Company  tt  al. — This  was  a  petition  filed  by  the 
Interstate  Commerce  Commission  in  the  circuit  court  of  the  United 
States  for  the  southern  district  of  Florida,  under  section  16  of  the  act 
to  regulate  commerce,  to  resti-ain  the  defendant  railroads  from  charging 
rates  on  shipments  between  certain  points  in  Florida,  Tennessee,  and 
Missouri  which  the  Commission  alleged  to  be  unlawful  in  the  following 
respects:  (a)  Excessive  and  unreasonable,  (J)  discriminating,  and  {ci 
higner  for  short  hauls  than  for  long  hauls.  The  circuit  court  entered 
a  decree  dismissing  the  bill,  and  this  decree  was  aflSrmed  b}'  the  circuit 
court  of  appeals  for  the  fifth  circuit.  An  appeal  was  taken  to  the 
Supreme  Court,  under  the  direction  of  the  Attorney-General,  and  is 
now  pending  there. 

8.  Hay  and  Straw  Classijicatixm  case — Interstate  Gominerce  Com- 
missio7i  V.  Th^  Ldks  Shore  and  Michigan  Southern  Railway  Com- 
pany.— ^This  is  a  proceeding  in  equity  in  the  United  States  circuit 
court  for  the  northern  district  or  Ohio,  brought  by  the  Interstate 
Commerce  Commission,  under  the  direction  of  tne  Attorney-General, 
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pursuant  to  the  provisions  of  the  act  to  regulate  commerce.  Its  object 
18  to  prevent  and  restrain  the  defendant  railroads  from  continuinff 
what  the  Commission  alleges  to  be  an  unjust  classification  of  hay  and 
straw  and  unjust  and  unreasonable  charges  for  their  transportation 
from  the  Mississippi  River  to  the  Atlantic  seaboard.  The  case  is  now 
pending  in  the  circuit  court,  issue  having  been  joined  and  testimonj- 
taken. 

9.  Cotton  Traffic  Pool  crn^e^ —  United  States  v.  We^itern  and  Atlantic 
Railway  Company  et  al.,  in  the  United  States  district  court  for  tJuf 
northet^n  district  of  Georgia^  and  Unit&i  States  v.  Illinois  Central 
Railroad  Company  et  al,^  in  the  United  States  district  cmirtfor  the 
western  district  of  Tennessee, — These  are  prosecutions  in  whicn  it  is 
charged  that  the  defendant  railroads  entered  into  a  combination  to  con- 
trol the  routing  of  cotton,  which  resulted  in  a  traflSc  pool.  Immedi- 
ately after  the  mstitution  of  the  proceedings  in  these  cases  the  alleged 
combination  dissolved,  and  shippers  were  left  free  to  route  their  ship- 
ments as  they  chose.     The  cases  are  yet  pending. 

There  have  been  a  number  of  proceedings  of  a  n^inor  character 
brought  under  the  acts  to  regulate  commerce — for  example,  proceed- 
ings to  compel  interstate  carriers  to  make  annual  reports  to  the  Inter- 
state Commerce  Commission,  and  the  like — but  it  is  thought  that  it 
is  not  the  desire  of  the  House  to  have  a  detailed  account  of  that 
litigation. 

Respectf ull}^,  yours, 

P.  C.  Knox,  Attorney- General. 


That  the  unexpended  balance  of  the  appropriation  made  by  the  leg- 
islative, executive,  and  judicial  appropriation  act  of  Februarj^  twenty - 
fifth,  nineteen  hundred  and  three,  chapter  seven  hundred  and  fifty-five, 
for  the  enforcement  of  the  provisions  of  the  act  entitled  '^An  act  to 
regulate  commerce,"  approved  February  fourth,  eighteen  hundred 
and  eighty-seven,  and  all  acts  amendatory  thereof  or  supplemental 
thereto,  and  of  the  act  entitled  "An  act  to  protect  trade  ancl  commerce 
against  unlawful  restraints  and  monopolies,"  approved  July  second, 
eighteen  hundred  and  ninety,  and  all  acts  amenaatory  thereof  or  sup- 
plemental thereto,  and  sections  seventy -three,  seventv-four,  seventj- 
five,  and  seventy-six  of  the  act  entitled  "An  act  to  reduce  taxation,  to 
provide  revenue  for  the  Government,  and  for  other  purposes,"  approved 
August  twent3'-seventh,  eighteen  hundred  and  ninety-four,  be,  and 
the  same  is  hereby,  made  available  until  expended,  under  the  direction 
of  the  Attorney-General  for  tl^e  employment,  at  the  seat  of  Govern- 
ment or  elsewhere,  of  special  counsel  and  agents  of  the  Department  of 
Justice  necessary  to  secure  the  due  enforcement  of  said  acts  and  the 
payment  of  necessary  expenses  incidental  thereto;  and  for  the  employ- 
ment of  assistants  at  the  seat  of  Government  or  elsewhere  in  aid  of 
the  enforcement  of  the  immigration,  naturalization,  Chinese  exclusion, 
postal,  land,  timber,  and  other  laws  of  the  United  States,  and  the  pay- 
ment of  necessary  expenses  incidental  thereto. 
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UNITED  STATES  COURTS. 

UNITED  STATES  MARSHALS. 

The  Chairman.  The  next  is  for  expenses  of  the  United  States  courts. 
For  payment  of  salaries,  fees,  and  expenses  of  United  States  marshals 
and  their  deputies,  etc.,  $1,350,000.  For  the  current  year  vou  had 
11,300,000? 

Mr.  Glover.  Yes,  sir.  That  is  simply  because  the  expenses  are 
necessarily  increased;  partly  because  of  the  increase  of  districts,  and 
divisions,  and  so  on,  and  generally  an  increase  of  business.  Indian 
Territory,  especially,  is  becoming  more  expensive  every  year,  and  also 
Alaska.  This  is  only  the  natural  increase.  Of  course  we  have  to 
have  a  little  more  than  is  actually  expended  on  account  of  advances; 
either  that,  or  we  have  got  to  allow  a  lot  of  claims  to  stay  out,  and 
that  creates  a  great  deal  of  confusion.  We  advanced  during  the  last 
quarter  very  carefully  indeed.  But  some  one  marshal  may  get  more 
tnan  he  ought  to  have,  and  may  not  expend  it  all,  because  the  courts 
may  adjourn  on  some  important  case,  or  some  impoi-tant  case  may  go 
over.     We  need  this. 

SALARIES   and  EXPENSES  OF  UNITED  STATES    DISTRICT  ATTORNEYS. 

The  Chairman.  The  next  paragraph  is  for  salaries  of  United  States 
district  attorneys,  and  expenses  of  United  States  district  attorney  sand 
their  regular  assistants,  ^35,000.  You  ask  for  $5,000  increase.  Is 
that  a  new  man  assigned? 

Mr.  Kennard.  xes,  sir.  We  had  $4:35,000  appropriated  for  1903, 
and  there  was  a  small  deficiency,  and  it  was  not  enough.  So  we  ask 
for  $5,000. 

fees  of  united  STATES  DISTRICT  ATTORNEY   FOR  DISTRICT  OF 

COLUMBIA. 

The  Chairman.  The  next  paragraph  is  for  fees  of  United  States  dis- 
trict attorney  for  the  District  of  Columbia,  $23,800. 
Mr.  Glover.  That  is  fixed  by  law. 
Mr.  Benton.  Does  that  cover  his  assistants? 
Mr.  Kennard.  Yes,  sir. 

PAYMENT  OF^REGLTiAR  ASSISTANTS  TO   UNITED  STATES  DISTRICT 

ATTORNEYS. 

The  Chairman.  The  next  item  is  for  payment  of  regular  assistants 
to  United  States  district  attorneys,  who  are  appointed  by  the  Attorney- 
General  at  a  fixed  compensation,  $225,000. 

Mr.  Field.  The  present  pay  roll  of  assistant  United  States  attorneys 
has  entirely  exhausted  the  appropriation  of  $200,000.  There  is  no 
latitude  left  whatever,  not  even  a  dollar,  and  new  districts  are  being 
created  from  time  to  time,  and  there  is  no  provision  for  them. 

ASSISTANTS  TO  THE  ATTORNEY-GENERAL. 

The  Chairman.  Go  to  the  next  item,  ''For  payment  of  assistants  to 
the  Attorney-General  and  to  United  States  district  attorneys  employed 
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by  the  Attorney-General  to  aid  in  special  cases,  $85,000."  Will  you 
explain  the  expenditure  of  $85,000  for  this  fiscal  year  ? 

Mr.  Kennard.  We  have  expended  $52,000  so  far  for  1904.  The 
accounts  of  special  attorneys  are  late  coming  in  and  we  can  not  tell 
how  much  will  be  covered. 

The  Chairman.  They  are  slow  in  coming  in  ? 

Mr.  Kennard.  Yes,  sir. 

Mr.  GiLLETT.  '^Assistants  to  the  Attorney-General  to  aid  the  United 
States  district  attorneys  employed  by  the  Attorney -General  to  aid  in 
special  cases"  is  the  language.  Do  they  have  to  be  paid  extra  when 
employed? 

Mr.' Glover.  These  are  special  employees. 

FEES  OF  CLERKS. 

The  Chairman.  For  fees  of  clerks,  $240,000.     That  is  necessary,  is  it  ? 

Mr.  Glover.  Yes,  sir;  as  I  explained  when  I  was  before  the  com- 
mittee before,  we  will  want  more.  We  will  have  to  ask  for  a  defi- 
ciency, doubtless. 

FEES  OF  UNITED  STATES  COMMISSIONERS,  ETC. 

The  Chairman.  The  next  paragraph  is  for  fees  of  United  States 
commissioners  and  justices  of  the  peace,  etc.,  $140,000. 

Mr.  Kennard.  xhat  is  the  regular  appropriation. 

The  Chairman.  You  add  here  two  new  provisos  concerning  the 
amount  of  fees  to  be  charged  by  commissioners.     That  is  legislation. 

Mr.  Glover.  That  is  made  necessary  by  the  decision  of  the  Comp- 
troller of  the  Treasury,  holding  that  under  the  fee  bill,  as  prescribed 
by  the  act  of  May,  1896,  there  is  no  compensation  for  issuing  search 
warrants,  and  this  is  to  amend  that  feo  bill. 

The  Chairman.  Was  there  intended  to  be  an}'? 

Mr.  Glover.  Yes,  sir;  I  can  say  there  was  intended  to  he  one;  but 
that  is  the  decision  of  the  Comptroller,  which  binds  the  Department. 

The  Chairman.  You  think  it  was  the  clear  intention  to  allow  fees 
for  this  service? 

Mr.  Glover.  Yes,  sir;  T  drew  up  that  fee  bill  myself,  and  this  is 
one  of  the  thing3  that  the  Comptroller  says  wa{^  not  covered. 

Mr.  GiLLETT.  The  Judiciary  Committee  have  jurisdiction  of  that 
Why  do  you  not  go  to  them? 

Mr.  Glover.  If  it  is  deemed  necessary,  we  can  write  a  letter  to  the 
committee.  T  do  not  know  whether  we  did  or  not  at  the  time,  but  we 
thought  it  was  better  to  do  this  than  to  undertake  to  open  up  the  whole 
thing.     We  need  simply  this  ameildment  to  the  fee  bill. 

The  Chairman.  In  your  judgment  the  estimate  of  $140,000  is 
necessary? 

Mr.  Glover.  Yes;  that  fee  bill  has  reduced  expenses  in  this  line 
perhaps  $150,000  a  year. 

The  Chairman,  l^es;  we  understand  it  was  a  good  bill.  How  much 
have  vou  expended  of  this  appropriation  up  to  this  5'ear? 

Mr.  Kennard.  Up  to  11H)1  we  had  $111,000,  but  the  settlement  of 
the  quarterly  actcounts  for  December  has  not  vet  been  made.  For  lfK)3 
we  expended  $125,982. 

The  Chairman.  Has  the  business  of  fees  increased  this  fiscal  year 
over  1903? 
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Mr.  Eennard.  It  is  not  exactly  determined  very  closely.  You  can 
not  tell  about  that, 

Mr.  Glover.  It  dei)ends  very  largely  on  the  jud^e  of  the  court 
whether  men  are  punished  as  they  ought  to  be,  especially  in  these 
internal-revenue  courts. 

FEES  OF  JURORS. 

The  Chairman.  The  next  paragraph  is  for  fees  of  jurors,  $950,000. 
You  had  $900,000  for  the  present  fiscal  year? 

Mr.  Kennard.  We  had  $950,000  for  the  present  fiscal  year,  because 
you  provided  $50,000  in  the  deficiency  bill. 

Mr.  Glover.  This  will  probably  be  needed,  and  more. 

fees  of  witnesses. 

The  Chairman.  The  next  is  for  fees  of  witnesses,  $900,000.     That 
is  necessary? 
Mr.  Glover.  I  think  so. 

RENT  OF   ROOMS,  UNITED  STATES  COURTS. 

The  Chairman.  For  rent  of  rooms  for  the  United  States  courts  and 
judicial  officers,  $110,000. 

Mr.  Kennard.  It  will  all  be  used,  and  unless  the  Chicago  building 
is  completed  it  will  be  more  than  used.  But  there  does  not  seem  to 
be  any  probability  of  that  building  being  completed. 

PAY  OF   bailiffs  AND  CRIERS.. 

The  Chair>ian.   For  pay  of  bailiffs  and  criers,  $165,000. 

Mr.  Glover.  You  will  notice  a  proviso  is  put  in  here  also  to  pre- 
vent deputy  mai*shals  from  being  paid  as  criers. 

The  Chairman.  How  nmch  did  you  expend  up  to  date  of  this  appro- 
priation 'i 

Mr.  Kennard.  On  February  1  we  had  $Jt3,000  left,  having  expended 
in  advance  $117,000. 

The  Chairman.  It  will  require  the  $165,000  next  year,  will  it? 

Mr.  Kennard.  It  will  not  all  be  expended,  but  it  will  be  needed  by 
reason  of  advances.     It  would  be  unwise  to  reduce  it. 

MISCELLANEOUS  EXPENSES. 

The  Chairman.  For  payment  of  such  miscellaneous  expenses  as  may 
be  advised  by  the  Attorney-General,  for  the  United  States  courts  and 
their  officers,  etc.,  $350,000. 

Mr.  Glover.  I  think  that  is  necessary^.  We  have  to  get  a  deficiency, 
you  know,  for  last  vear. 

The  Chairman.  What  have  you  expended  this  year  up  to  date? 

Mr.  Kennard.  We  had  $46,000  on  February  1,  and  have  expended 
and  advanced  $14,000.  You  see,  this  is  a  deficiency  bill  appropriation 
for  1903,  the  only  completed  fiscal  year.  We  expendea  the  entire 
$300,000  and  asked  a  deficiency  of  $12,500,  which  is  covered  by  out- 
standing claims.  The  expenses  are  increasing  unavoidably,  and  you 
have  provided  us  with  this  amount,  $350,000,  for  the  current  year. 
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The  Chairman.  You  had  $60,000  deficiency  ? 

Mr.  Kennard.  Sixt}^  thousand  doUai-s  in  the  urgent  deficiency  bill. 

Mr.  GiLLETT.  What  are  the  big  expenses  you  are  expending  money 
there  for?    What  are  the  big  items? 

Mr.  Glover.  It  would  take  all  the  forenoon  to  enumerate  them. 
We  have  to  give  stenographers  to  judges.  We  have  to  employ  experts 
in  all  these  important  cases,  and  secret-service  operators,  and  Dank 
examiners.  Those  are  experts.  This  is  handled  very  carefully;  but 
it  grows,  and  you  can  not  nelp  it  growing.  Every  judge  now  wants  a 
stenographer,  and  it  seems  they  are  necessary.  We  are  increasing  the 
number  of  courts. 

Mr.  Benton.  Is  there  any  statute  requiring  that  district  and  circuit 
courts  should  have  stenographers  ? 

Mr.  Glover.  No,  sir. 

Mr.  Benton.  Is  there  any  statute  requiring  that  the  testimony  must 
be  taken  down. 

Mr.  Glover.  No,  sir.  But  nowadays  tbe  only  way  you  can  have  a 
fair  bill  of  exceptions  is  to  have  all  that  taken  down.  Congress  has 
referred  several  bills  to  the  Department  providing  for  stenographers 
to  the  courts,  and  letters  have  been  prepared  by  the  Department — 
which  I  may  say  I  have  prepared  myself— on  this  subject.  But  they 
were  not  passed  because  they  were  inadequate.  They  undertake  to  pro- 
vide for  the  same  amount  for  each  district.  In  some  districts  the 
expenses  for  that  purpose  would  be  very  small  and  in  others  very 
large,  as  in  the  case  of  New  York  or  San  Francisco  or  Chicago. 

The  expenses  are  necessarily  very  large  in  those  districts,  whereas 
in  the  smaller  districts  the  expenses  are  comparatively  small.  What 
was  advocated  in  one  of  those  is  a  provision  like  that  which  they  have 
at  Cincinnati,  Ohio,  by  which  the  court  may  designate  a  certain  num- 
ber of  men  as  stenographers  to  the  court,  with  fees  fixed,  and  litigants 
can  employ  any  one  of  those  men.  The  fees  and  expenses  are  taxed 
up  as  a  pari  of  the  cost.  If  the  counsel  do  not  agree  the  court  desig- 
nates one  of  these  men  to  take  the  testimony. 

INDIAN  TERRITORY   CLERKS,  ETC. 

The  Chairman.  The  next  paragraph  is  "  For  salaries  of  clerks,  com- 
missioners, and  constables,  and  expenses  of  commissioners  and  judges 
in  the  Indian  Territory,  $75,000."    Is  that  necessary? 

Mr.  Kennard.  Yes,  sir.  We  expended  $72,000,  in  round  figures, 
for  1903. 

SUPPLIES  FOR  UNITED  STATES  COURTS,  ETC. 

The  Chairman.  For  supplies  for  the  United  States  courts  and  judi- 
cial oflScers,  ^5,000. 

Mr.  Glover.  We  find  that  is  necessary.  We  save  a  good  deal  of 
iponey  by  using  that  appropriation. 

FEES  OF  DISTRICT  ATTORNEY    FOR    THE    SOUTHERN    DISTRICT    OF    NEW 

YORK. 

The  Chairman.  The  next  paragraph  is  for  fees  of  district  attorney 

for  the  southern  district  of  New  York,  $100.     That  is  required  bj"  law! 

Mr.  Glover.  It  is  a  nominal  appropriation.     The  district  attorney 


SUNDRY    CIVIL    BILL.  425 

is  entitled  to  charge  fees,  under  section  825.  He  sometimes  does 
charge  them  and  sometimes  does  not.  It  is  thought  advisable  to  put 
in  this  appropriation  of  $100. 

The  Chairman.  Did  you  expend  it? 

Colonel  Clay.  I  do  not  think  we  did.  I  do  not  think  he  has  ren- 
dered an  account. 

The  Chairman.  It  could  be  paid  out  of  a  general  appropriation, 
could  it  not? 

Mr.  Glover.  No,  not  properly.  Other  district  attorneys  get  no 
fees.  The  other  appropriation  is  salaries  and  expenses  of  £strict 
attorneys. 

SUPPORT  OF   UNITED  STATES  PRISONERS, 

The  Chairman.  The  next  is  for  support  of  United  States  prisoners, 
including  necessary  clothing  and  medical  aid,  etc.  You  had  $750,000 
last  year.     What  have  you  expended  up  to  date? 

Mr.  Kennard.  About  $435,000. 

The  (yHAiRMAN.  What  did  you  expend  for  1903? 

Mr.  Kennard.  Seven  hundred  ana  thirty-nine  thousand  six  hundred 
and  thirteen  dollars. 

UNITED  STATES  ]^ENITENTIARY  AT  FORT  LEAVENWORTH,  KAN8. 

The  Chairman.  The  next  is  for  the  support  of  the  United  States 

?mitentiary  at  Fort  Leavenworth,  Kans.,  for  subsistence,  etc., $50, 000. 
ou  had  $45,000  for  the  current  year.  How  much  was  expended  for 
1903? 

Mr.  Kennard.  We  expended  for  Leavenworth  Penitentiary,  in 
1903,  $165,001.  There  are  some  increases  requested  there. 

The  Chairman.  That  is  for  the  clothing  and  transportation,  and 
traveling  expenses? 

Mr.  Kennard.  That  is  for  the  whole  thing,  considered  as  one  appro- 
priation at  the  Treasury. 

The  Chairman.  Will  there  be  any  increase  in  inmates  there  the 
next  vear? 

Colonel  Clay.  Up  to  the  Ist  of  January,  covering  the  first  six 
months  of  this  fiscal  year,  we  had  advanced  under  that  the  first  sub- 
item  of  subsistence,  or  had  expended  under  that  subitem,  $24,500. 

The  Chairman.  If  ou  think  the  estimates  are  necessary  ? 

Colonel  Clay.  Yes,  sir. 

The  Chairman.  For  miscellaneous  expenses,  fuel,  lights,  water,  etc., 
$35,000,  the  same  amount  as  heretofore.     That  is  necessary  again,  is  it? 

Colonel  Clay.  Yes,  sir;  we  are  really  running  two  institutions  out 
there  now.  The  warden  has  to  run  the  old  military  prison  at  the  same 
time  that  he  is  constructing  the  new  one. 

The  Chairman.  The  next  paragraph  is  for  hospital  supplies,  etc., 
$2,400.     You  ask  for  $200  increase.     Is  that  necessary  ? 

Colonel  Clay.  I  think  it  is. 

The  Chairman.  What  did  you  expend  for  1903'^ 

Colonel  Clay.  We  expended  up  to  January  1,  1904,  $1,000  out  of 
that. 

The  Chairman.  The  next  paragraph  is  for  salaries,  for  which  you 
want  $61,700.  You  had  $60,900  Sie  present  year.  That  is  the  regular 
pay  roll,  is  it? 
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Colonel  Clay.  There  are  three  small  increases  there — raising  the 
steward  from  $900  to  $1,200,  and  the  superintendent  of  farm  and 
transportation  from  $800  to  $1,000,  and  the  superintendent  of  indus- 
tries and  storekeeper  from  $1,200  to  $1,500.  That  is  simply  propor- 
tioning the  salaries  to  the  amount  of  work  they  have  to  do. 

Major  McClaughey.  These  are  the  original  salaries.  They  were 
reduced  at  one  time.  Their  duties  are  very  lai^ely  increased,  and  we 
asked  to  have  theniplaced  back  at  the  original  figures. 

The  Chairman.  Tne  next  is  for  foremen,  shoemaker,  harness  maker, 
etc.,  $4,800.     That  is  the  same  amount? 

Colonel  Clay.  Yes,  sir. 

UNITED  STATES  PENITENTIARY   AT  ATLANTA,  GA. 

The  Chairman.  For  the  United  States  penitentiary  at  Atlanta,  Ga.: 
For  subsistence,  $42,000.  That  is  basexi  upon  an  increased  number  of 
inmates? 

Colonel  Clay.  Yes,  sir;  but  I  think  perhaps  it  is  based  upon  a  larger 
increase  than  it  will  really  prove  to  be.  I  think  if  that  were  made 
$40,000  it  would  be  ample  to  provide  for  the  increase.  We  can  not, 
of  course,  figure  out  with  certainty  wliat  the  figures  will  be. 

The  Chairman.  "For  clothing  and  transportation,  $20,000."  How 
much  could  that  be  reduced? 

Colonel  Clay.  I  think  the  item  could  be  $18,000,  the  same  as  the 
present  year.     1  think  that  will  be  sufficient. 

Mr.  Benton.  How  much  do  you  say  you  could  reduce  that? 

Colonel  Clay.  Two  thousand  dollars. 

The  Chairman.  Yes.    ''  For  miscellaneous  expenditures,  fuel,  light 
water,  etc.,  $30,000."    You  had  $25,000.     That  is  an  increase. 

Colonel  Clay.  That  ought  to  be  made.  You  know  we  are  building 
a  wall  to  increase  the  capacity  of  that  new  penitentiary,  and  we  are 
obliged  to  work  the  prisoners  out  of  doors.  When  1  was  down  there 
last  fall,  the  first  thing  that  struck  me  was  the  insecurity  of  the  place. 
The  guards  that  patrol  it  from  sunrise  to  sundown  are  the  only  pro- 
tection for  the  work. 

The  Chairman.  You  think  the  estimate  is  necessary? 

Colonel  Clay.  I  think  so. 

The  Chairman.  The  next  is  ''  Hospital  supplies,  $2,000."  You  had 
$1,500? 

Colonel  Clay.  For  hospital  supplies  we  had  spent  $800  up  to  the  1st 
of  Januar3^,  and  there  are  a  number  of  things  that  are  needed  in  the 
hospital  to  equip  it,  as  I  found  when  I  was  down  there. 

The  Chairman.  You  think  the  estimate  is  necessary? 

Colonel  Clay.  Yes,  sir. 

The  Chairman.  ''For  salaries,  including  pay  of  officials  and  em- 
ployees, etc.,  $53,060."    I  see  you  add  a  school  teacher  at  $900. 

Colonel  Clay.  Yes,  air;  I  think  that  is  a  very  good  thing.  I  looked 
over  all  these  prisoners  when  I  was  down  there,  and  thej^  have  a  lot 
of  men  there  from  the  Indian  Territory  and  in  that  neighborhood  who 
are  utterly  ignorant  and  uncultivated;  and  they  are  put  in  therfe,  say, 
for  two  years,  and  under  present  conditions  it  is  simply  a  case  of 
cutting  the  wire  for  that  period  of  time.  They  do  not  know  anything 
when  they  go  in  there,  and  when  they  go  out  they  do  not  know  any- 
thing more,  and  will  simply  revert  to  the  same  condition  they  were 
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in  when  they  went  there.  At  present  we  employ  a  musician  there,  to 
come  out  on  Sundays  and  play  at  the  Sunaa\^  service;  and  my  idea 
was  to  do  away  with  the  musician  and  employ  a  school-teacher  instead, 
who  would  be  a  musician  as  well  as  a  school-teacher.  When  a  man 
has  been  in  there  for  two  years  and  has  undergone  some  instruction 
from  this  school-teacher  he  would  probably  be  able  to  read  and  writes 
and  there  will  be  more  hope  for  him  in  the  communit}''  when  he  get^ 
out  than  if  he  were  left  in  tne  same  condition  of  mind  as  that  in  which 
he  entered  the  institution.  If  he  should  spend  only  an  hour  a  day  on 
instruction  it  would  be  well.  Some  of  them  are  now  studying  tnere 
through  the  medium  of  correspondence  schools. 

The  Chairman.  Is  this  a  new  departure  in  prisons  of  that  kind? 

Colonel  Clay.  It  is  new  in  the  United  States  penitentiaries,  but  it 
is  common  in  other  prisons  outside.  It  is  a  common-sense  plan,  and 
it  will  benefit  the  puolic  a  thousand  times  over  in  comparison  with  the 
mere  amount  of  expenditure. 

The  Chairman.  This  is  the  first  time  it  has  been  suggested  in  a  Gov- 
ernment prison? 

Colonel  Clay.  Yes,  sir. 

The  Chairman.  Could  a  competent  school-teacher  be  secured  for 
$900  to  take  care  of  those  who  want  to  study? 

Colonel  Clay.  I  think  so,  because  they  could  not  spend  their  whole 
day  in  the  school,  but  could  be  allowed  to  go  in  in  reli^ysandbe  taught, 
so  many  at  a  time,  just  as  thev  do  at  the  jSoys'  Reform  School,  in  the 
District  of  Columbia.  In  order  that  the  manual  training  may  accom- 
modate so  many  bovs  they  are  turned  in  in  relays. 

The  Chairman.  \Vh^  do  you  raise  the  blacksmith  to  $1,200? 

Colonel  Clay.  That  is  for  the  foreman  blacksmith.     We  can  employ 

Eersons  who  are  capable  of  doing  blacksmith  work  under  him.  We 
ave  a  very  large  and  fine  blacksmith  shop  fitted  up  there,  and  the 
man  who  runs  tnat  and  takes  charge  of  that  ought  to  be  a  competent 
man  and  a  foreman. 

Mr.  Gardner.  Ought  he  to  be  paid  more  than  a  school-teacher, 
think  you? 

Colonel  Clay,  Judging  from  the  way  the  school-teachers  are  paid  in 
the  District  of  Columbia  and  elsewhere,  1  should  think  he  should.  He 
is  the  superintendent  of  a  large  number  of  men  working  there. 

Mr.  Gardner.  But  the  man  who  is  competent  to  be  an  effective 
school-teacher  must  have  had  a  previous  education. 

Colonel  Clay.  Then  give  the  school-teacher  the  same.  It  would 
please  me  very  well. 

Mr.  Gardner.  It  looks  like  an  anomaly  to  pay  a  school-teacher 
$900  and  a  blacksmith  $1,200.  Is  this  foreman  a  teacher  of  black- 
smiths? 

Colonel  Clay.  He  has  charge  of  all  the  ironwork  in  the  institution 
in  connection  with  the  building  of  the  new  penitentiary. 

Mr.  GiLLETT.  I  do  not  see  that  you  drop  the  musician  that  you 
speak  of,  in  whose  place  you  put  the  school-teacher. 

Colonel  CijlY.  We  simply  employed  the  musician  in  the  chapel  there 
from  outside.  He  merelj^  comes  and  plays  and  is  paid.  The  black- 
smith is  the  superintendent  of  the  work  there,  and  manufactures  all 
the  ironwork  and  everything  of  that  kind  in  the  penitentiary  there. 
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March  S,  1904. 


UNITED  STATES  PENITENTIARY,  FORT  LEAVENWORTH, 

KANS. 

8TATEMEHT  OF  KB.  B.  W.  ITCLATJOHET. 

NEW   BUILDINGS. 

The  Chairman.  We  would  be  glad  to  hear  as  to  what  you  have  been 
doing  and  what  it  is  proposed  to  do  with  this  estimate  of  $250,CH)0. 
First,  tell  us  what  vou  propose  to  do,  and  then  tell  us  what  progress 
was  made  during  the  last  year. 

Mr.  McClaughry.  The  following  gives  the  details  of  the  estimate 
of  $250,000: 

St.  Louis,  Mo.,  December  £6,  1903. 

Estimated  expenses  for  fiscal  year  1905,  new  United  States  penitentiary ,  Fort  Leaven- 

wofih,  Kans. 

[W.  S.  Eamee,  architect,  St.  Louif,  Mo.] 

Materia]  for — 

Hospital  building  (in  part) i $30,000 

Isolation  building 5, 000 

Warden's  residence 15, 000 

Deputy  warden's  residence 12, 000 

Farmer's  residence 2,  OOO 

Cut  stone  for  front  wings 20, 000 

Plumbing  in  northeast  cell  wing 13, 000 

Storm  sewers  in  east  yard 2, 000 

Lighting  and  heating  hospital 3, 000 

Cement  and  sand 25,000 

Steel  work  for  front  wings  (in  part) 40, 000 

Same,  for  rotunda  (in  part) , 20,000 

Completing  and  furnishing  kitchen  and  bakery 8, 000 

Miscellaneous,  including  salaries  of  superintendent  of  constniction,  engineer, 

foremen,  and  employees,  fuel,  tools,  fittings,  lumber,  and  other  supplies..  50, 000 

Salary  of  architect,  traveling  expenses,  etc 5,  OCX) 

250,000 

We  have  substantially  completed  the  wall  around  the  prison,  which 
is  800  by  900  feet  in  length;  tnat  is,  the  prison  grounds  are  800  by  900 
feet.  Tfhe  wall  is  31  feet  above  the  grade  of  the  yard,  and  we  have 
nearly  completed  the  one  interior  cell  house,  and  built  the  other  and 
roofed  it  and  have  prepared  it  for  the  cells.  We  have  also  built  an 
interior  building  between  those  two  diagonal  cell  houses  for  the 
present  accommodation  of  the  management  department  of  the  prison, 
storage  rooms,  oflBces,  etc.  We  have  transferred  about  530  prisoners 
to  the  new  site  and  keep  them  there,  using  a  laundry  building  as  dor- 
mitories. We  desire  to  complete  the  two  cell  houses  so  that  the  pris- 
oners mav  be  celled  in  the  cell  houses,  construct  a  kitchen,  dining 
room,  and  hospital  building,  an  isolation  building,  and.  prepare  for  the 
maintenance  of  the  prisoners  at  this  new  prison.  We  nave  about  500 
prisoners  in  the  ola  penitentiary  yet.  The  Department  desires  us  to 
remove  all  of  them  to  the  new  penitentiary  as  early  as  possible  and  to 
turn  over  the  old  prison  to  the  War  Department;  where  it  was 
originally. 
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The  Chairman.  Has  the  work  during  the  last  year  been  carried  on 
by  the  prisoners  themselves? 

Mr.  McClaughry.  Yes,  sir. 

Mr.  Curtis.  That  has  been  done  all  the  time? 

Mr.  McClaughry.  Yes,  sir.  We  have  onl3^  employed  so  much  cit- 
izen labor  as  was  absolutely  necessary  in  the  way  of  foremen  in  charge 
to  show  the  prisoners  how  to  do  the  work. 

The  Chairman.  You  had  $75,000  for  the  present  fiscal  year.  Is 
that  all  the  money  you  had  ? 

Mr.  McClaughry.  Yes,  sir. 

The  Chairman.  What  proportion  of  that  mone}^  was  used  for 
employing  labor  other  than  prison  labor? 

Mr.  McClaughry.  I  can  not  tell  you  without  referring  to  the 
accounts,  exactl}^. 

The  Chairman.  As  near  as  you  can,  give  us  the  figure. 

Mr.  McClaughry.  From  10  to  15  per  cent  of  it;  I  know  that  15 
per  cent  would  cover  it. 

The  Chairman.  If  you  had  $250,000  for  the  fiscal  year  of  1905,  how 
much  of  that  would  be  utilized  in  purchasing  mateiial  and  in  carr3ing 
on  the  wo'rk  that  could  be  done  by  the  prisoners? 

Mr.  McClaughry.  Substantially  all  of  it.  Our  expense  for  super- 
intendence and  foremen  would  be  no  greater,  at  least  very  little 
greater.  We  would  have  to  have  some  extra  work  about  the  plumb- 
ing. We  would  have  to  employ  an  expert  plumber  to  direct  the  prison- 
ers about  the  work,  but  the  work  would  be  done  by  the  prisoners. 
We  make  every  brick  and  cut  all  the  stone,  and  all  we  buy  is  material. 

The  Chairman.  You  think  that  this  full  amount  of  money  could  be 
expended  for  materials  and  superintendence  and  the  work  would  be 
done  by  the  inmates  of  the  prison? 

Mr.  McClaughry.  Yes,  sir. 

The  Chairman.  What  is  it  you  propose  to  do? 

Mr.  McClaughry.  Let  me  make  one  remai'k  there. 

The  Chairman.  Certainly. 

Mr.  McClaughry.  In  material  I  include  structural  steel.  Of  course, 
we  can  not  make  the  iron  beams  and  roof  trusses,  and  all  that  sort  of 
thing,  and  in  that  country  we  have  to  make  not  onlv  the  ordinary 
roof  trusses  but  we  have  to  make  in  addition  a  wind  truss  to  with- 
stand the  pressure  of  the  wind  on  the  side  of  the  cell  house.  We  have 
winds  that  would  endanger  the  cell  houses  unless  they  were  supported 
by  these  trusses  which  take  the  pressure  from  the  sides  of  the  build- 
ing and  distribute  it  to  the  ends  of  the  building  where  we  have  steel 
anchors  which  go  down  to  the  very  foundation. 

Mr.  Eames.  This  particular  feature  which  Mr.  McClaughry  alludes 
to  is  occasioned  by  the  fact  of  the  remarkable  kind  of  building.  It  is 
over  60  feet  high  from  the  floor  to  the  ceiling  of  the  room  and  it  con- 
tains the  cells  which  are  five  stories  in  height.  It  is  one  large  room  and 
there  are  no  appliances  or  structural  attachments  to  these  walls  at  all, 
and  we  have  an  enonnous  void  with  no  bracing  at  all.  They  have  a 
tremendous  velocity  of  wind  out  there.  I  have  seen  it  when  there 
was  no  storm,  but  clear  weather,  when  you  could  scarcely  stand  on 
your  feet  and  a  woman  could  not  stand  at  all,  and  they  are  also  sub- 
ject to  cyclones.  The  steel  work,  after  you  get  the  roof  on  the  build- 
ing, has  to  be  supported  with  a  wind  truss  that  transmits  the  pressure 
down  to  the  founaation  of  the  building. 
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The  Chairman.  What  are  the  buildings  which  you  propase  to  build 
with  this  smpropriation  ? 

Mr.  McClaughry.  The  hospital  building. 

The  Chairman.  What  will  it  cost? 

Mr.  McClaughry.  About  two-thirds  of  it  will  cost  $30,000.  ' 

The  Chairman.  How  much  of  a  hospital  are  you  figuring  on  build- 
ing, a  $45,000  hospital? 

Mr.  Eames.  That  estimate  I  put  down  at  $3(),000  as  being  enough 
to  enable  us  to  buy  the  sand  and  cement  and  other  parts  of  the  work. 
We  manufacture  the  brick  and  we  use  the  prison  labor,  but  it  is  for 
such  things  that  we  must  purchase  which  would  be  covered  by  that 
item.  If  that  building  were  built  by  a  contractor — in  other  wordij,  if 
the  Government  employed  some  one  to  build  that  building  according 
to  the  plans,  the  building  would  cost  $1(X),000. 

The  Chairman.  Then  you  figure  the  material  which  you  have  to  buv 
at  $30,000? 

Mr.  Eames.  Yes,  sir. 

The  Chairman.   What  is  the  next  building? 

Mr.  McClaughry.  Isolation  building,  which  is  to  cost  $5,000.  It 
is  the  punishment  building,  and  it  is  the  building  for  secluding  dan- 

Ijerous  characters,  and  where  insane  and  all  those  kind  of  people  will 
)e  kept  until  they  can  be  removed  to  the  Government  hospital. 

The  Chairman.  What  will  it  cost  to  buy  the  material  for  that 
building? 

Mr.  McClauc^pry.  Five  thousand  dollars. 

The  Chairman.  You  expect  to  build  it  this  year? 

Mr.  M(<;!ijiughry.  Yes,  sir.  We  have  to  build  it  before  we  can 
take  many  of  our  men  from  the  old  prison. 

The  Chairman.  What  is  the  next  ouilding? 

Mr.  McClaughry.  The  warden's  residence. 

The  Chairman.  What  will  that  cost? 

Mr.  McClaughry.  Fifteen  thousand  dollars. 

The  Chairman.  For  the  material  ? 

Mr.  McClaughry.  Yes,  sir. 

The  Chairman.  What  kind  of  building  would  that  make? 

Mr.  Eames.  It  contemplates  a  dignified  plain  residence  of  a  capacity 
of  a  family,  say,  10  people,  with  the  proper  number  of  bedrooms,  bait- 
rooms,  parlor,  and  Kitchen,  just  the  thmgs  that  you  would  have  in  a 
private  residence.  It  is  of  an  unpretentious  character,  with  perhaps 
one  or  two  spare  rooms  that  might  be  used  as  guest  rooms,  which  are 
always  necessary  in  an  institution  of  that  sort,  because  the  warden  at 
times  is  compelled  to  entertain  officials  of  the  Government,  the  general 
agent,  or  some  one  from  the  Department. 

The  Chairman.  That  is,  $15,000  for  the  material? 

Mr.  Eames.  Yes,  sir. 

Mr.  McClaughry.  That  includes  the  glass  and  everything  for  fin- 
ishing the  building. 

The  Chairman.  What  is  the  next  item  ? 

Mr.  McClaughry.  The  deputy  warden's  residence,  $12,000. 

The  Chairman.  Are  both  of  those  buildings  expected  to  be  com- 
pleted next  year? 

Mr.  McClaughry.  Yes,  sir. 

The  Chairman.  What  is  the  next  building? 
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Mr.  McClaughby.  Farmer's  residence,  |2,000.  *  We  have  a  super- 
intendent of  farming.  We  employ  our  prisoners  in  farming  and  it  is 
necessary  for  him  to  live  on  the  ground. 

The  Chairman.  How  much  of  a  farm  have  you  there? 

Mr.  McClaughry.  Seven  hundred  acres,  probably  400  acres  in 
cultivation,  and  we  expect  to  clear  up  the  balance  of  it  and  put  it  into 
cultivation. 

The  Chairman.  What  is  the  next  item? 

Mr.  McClaughry.  Cut  stone  for  front  wings,  $20,000.  There  are 
two  main  wings  of  the  prison  not  yet  commenced,  but  the  demand  for 
room  compels  us  to  commence  the  work.  We  estimate  cut  stone  that 
we  will  have  to  furnish  at  $20,000,  and  the  plumbing  in  the  northeast 
cell  wing — that  is,  the  finishing  and  water-closets,  and  washbowls  for 
the  northeast  wing  at  $13,000.  Then  there  are  the  storm  sewers  in 
the  east  yard  which  will  cost  $2,000.  Lighting  and  heating  hospital, 
$3,000.  Cement  and  sand  for  general  work,  wnich  includes  the  build- 
ing work  on  these  front  wings,  $25,000.  Steel  work  for  front  wings, 
the  steel  trusses  to  the  roof  construction,  $40,000.  The  same  for  the 
rotunda,  between  the  two  front  wings,  $20,000.  Then  the  completion 
and  furnishing  of  kitchen  and  bakerv — because  we  have  to  equip  it 
also  in  order  to  do  the  cooking  and  baking — $8,000.  Miscellaneous, 
including  salaries  of  superintendent  of  construction,  engineer,  fore- 
men, ana  employees,  fuel,  tools,  fittings,  lumber  and  other  supplies  for 
scaffolding  and  that  kind  of  construction,  $50,000.  The  item  of  salary 
of  architect,  traveling  expenses,  etc.,  $5,000.  That  makes  a  total 
of  $250,000. 

The  Chairman.  Have  you  not  laid  out  more  work  than  you  can  per- 
form with  your  present  labor? 

Mr.  McClaughry.  No,  sir;  I  think  not.  If  the  weather  is  favor- 
able there  will  not  be  more  than  we  can  do,  but  if  the  weather  is  bad 
of  course  it  will  delay  the  work  somewhat. 

The  Chairman.  If  this  appropriation  is  allowed  it  will  not  result  in 
employing  outside  skilled  labor? 

Mr.  MdCLAUGHRY.  No,  sir.  We  are  prohibited  from  doing  that 
by  law. 

The  Chairman.  Will  this  appropriation  complete  the  work? 

Mr.  McClaughry.  It  will  complete  the  prison  so  that  we  can  occupy 
it.  There  will  be  considerable  building  m  connection  with  the  two 
front  win^,  but  if  we  can  concentrate  all  our  labor  there  we  can  put 
that  up  with  less  outside  help  than  we  have  heretofore,  on  account  of 
the  separation  of  the  two  prisons.  We  are  really  running  a  double- 
headed  institution  now. 

Mr.  Gardner.  These  buildings  that  you  speak  about,  the  warden's 
and  deputy  warden's  house,  are  on  the  ground  already  furnished  by 
the  Government? 

Mr.  McClaughry.  Yes,  sir;  right  in  front  of  the  prison.  This  land 
was  all  ceded  by  the  Government  and  taken  out  of  the  military  reser- 
vation and  ceded  to  the  penitentiary,  and  these  buildings  are  all  on 
the  penitentiary  reservation.  We  built  these  buildings  close  to  the 
prison  for  the  simple  reason  that  the  officers  have  to  be  on  hand  day 
and  night. 

Mr.  Gardner.  Do  those  houses  occupy  conspicuous  positions? 

Mr.  McClaughry.  They  are  in  front  of  the  main  prison,  between 
that  and  Metropolitan  avenue,  about  700  feet  distant. 


432  SUNDRY    CIVIL    BILL. 

Mr.  Eames.  They  are  symmetrically  placed  on  either  side  of  the 
main  approach  to  the  prison  proper,'  separated  b}'^  a  strip  100  feet 
wide  from  the  main  avenue  leading  up  to  the  prison  proper. 

Mr.  Gardner.  You  mean  to  have  them  harmonize  with  the  build- 
ings? 

Mr.  Eames.  Yes,  sir;  and  you  pass  between  them  as  you  go  to  the 
prison  proper. 

Mr.  McClaughry.  We  have  made  with  prison  labor  every  brick, 
to  the  amount  of  some  30,000,000,  that  has  gone  into  this  structure  so 
far,  and  we  expect  to  make  everv  brick  wnich  the  entire  structure 
requires,  and  with  the  exception  of  the  finishing  stone  on  one  building 
we  have  cut  all  the  stone  with  prison  labor. 

Mr.  Benton.  Do  you  make  the  brick  on  the  reservation? 

Mr.  McClaughry.  Yes,  sir. 

Mr.  Curtis.  And  you  have  taken  the  stone  out  of  the  quarrj^? 

Mr.  McClaughry.  Yes,  sir;  we  have  taken  the  stone  out  of  the 
quarrjr  for  all  the  foundation  and  the  basement.  That  stone  we  have 
quarried,  as  well  as  cut,  and  we  have  bought  stone  and  cut  it  ourselves. 
We  have  80  men  cutting  stone  there  now,  every  one  of  them  prisoners. 
We  have  bricklayers  that  would  pass  muster  at  any  place. 

The  Chairman.  How  many  prisoners  have  you  there? 

Mr.  McClaughry.  We  had  1,047  on  Sunday  evening,  when  I  left. 

The  Chairman.  How  does  that  number  compare  with  the  number 
which  vou  had  there  a  year  ago? 

Mr.  IVIcClaughry.  We  have  about  130  more  than  we  had  a  year  ago 
this  time.  The  average  increase  during  the  last  fiscal  year  was  127. 
At  times  we  have  more  than  at  other  times,  and  I  think  oiir  avei^age 
increase  this  year  will  be  from  130  to  150,  and  so  we  have  to  prepare 
for  a  constant  increase. 

Mr.  Benton.  I  understood  you  to  say  that  the  material  in  the  war- 
den's house  would  cost  about  $15,000? 

Mr.  McClaughry.  Yes,  sir;  that  includes  the  finishing. 

Mr.  Benton.  Is  that  the  whole  building? 

Mr.  McClaughry.  The  whole  building. 

Mr.  Benton.  How  much  of  that  is  to  be  paid  for  material  and  labor 
besides  the  labor  of  the  prisoners? 

Mr.  McClaughry.  The  material  and  the  painting  and  the  glasses 
would  all  have  to  be  paid  for.     We  can  not  make  that  on  the  ground. 

Mr.  Eames.  Then  there  is  the  plumbing  and  the  heating  apparatus. 

The  Chairman.  I  notice  that  you  ask  for  some  increase  in  your 
item  for  the  support  of  the  prisoners? 

Mr.  McClaughry.  Yes,  sir. 

The  Chairman.  That  is  due  to  the  increased  number  of  inmates? 

Mr.  McClaughry.  Yes,  sir;  and  also  to  the  fact  that  during  -the 
coming  year  we  will  have  to  maintain  two  institutions,  which  makes  it 
a  little  more  expensive  tlian  if  they  were  all  together. 

Mr.  Gardner.  Take  the  deputy  warden's  nouse,  to  cost  $12,000. 

ou  make  the  brick  and  you  cut  the  stone  and  you  lay  the  brick  and 
he  stone,  and  you  do  a  lot  of  other  things,  and  yet  you  want  $12,0(K) 

addition  to  that? 

Mr.  McClaughry.  Yes,  sir. 

Mr.  Gardner.  And  $15,000  for  the  warden's  house? 

Mr.  McClaughry.  Yes,  sir.     We  have  to  purchase  and  furnish  the 

bor  that  can  not  be  furnished  by  the  prisoners.     We  have  to  pur- 
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chase  the  glass,  do  the  painting,  put  on  the  finishing,  etc.  We  have 
no  expert  finisher.     Then  the  glass  doors  have  to  be  manufactured. 

Mr.  Gardner.  That  would  make  those  houses  reach  a  cost,  respec- 
tively, of  from  $20,000  to  *25,00O,  and  from  $18,000  to  $20,000  if 
everything  was  purchased  by  private  citizens? 

Mr.  Eames.  The  house,  if  it  were  buik  under  contract  for  a  private 
citizen,  would  cost  $30,000. 

Mr.  Gardner.  The  warden's  house  ? 

Mr.  Eames.  Yes,  sir;  and  there  are  not  only  the  items  which  Major 
McClaughry  has  mentioned,  but  there  is  the  steam-heating  apparatus, 
and  there  will  have  to  be  plumbing.  We  have  to  buy  the  supplies. 
Some  of  the  labor  of  installation  can  not  be  done  by  convict  labor. 
Then  there  is  the  electric  lighting  and  the  hardware  and  doors  and 
other  work  which  can  not  be  provided  there,  but  the  bulk  of  labor 
will  be  done  by  the  convicts,  and  the  bulk  of  the  work  will  be  done  by 
them.  We  have  to  buy  a  little  cut  stone  for  trimming  and  sills,  etc., 
but  if  you  woidd  see  what  the  convicts  are  doing,  if  j^ou  could  just  have 
the  object  lesson  and  see  the  men  employed  in  the  manufaQture  of  brick 
and  in  the  cutting  of  stone  and  the  constructing  of  that  work,  you 
could  get  a  much  better  idea  of  what  is  being  done. 

The  Chairman.  If  $15,000  is  necessary  to  buy  what  you  can  not 
furnish  the  question  is.  What  would  that  building  cost  if  a  private 
citizen  had  to  pay  for  everything  i^ 

Mr.  Eames.  As  I  sav,  I  would  estimate  that  building  to  cost 
between  $25,000  and  $30^,000. 

The  Chairman.  Is  not  that  a  rather  extravagant  building  for  the 
warden  ? 

Mr.  Eames.  The  building  that  we  built  at  Atlanta  cost  $20,000. 
We  contracted  for  that  work  and  paid  for  everything.  The  convicts 
did  not  contribute  any  portion  of  that  work. 

The  Chairman.  In  your  judgment,  would  that  building  be  in  keep- 
ing with  the  surroundings  there  J 

Mr.  Eames.  My  intention  was  to  make  it  entirely  in  keeping  with 
the  surroundings  and  situation. 

Mr.  Gardner.   What  is  tlie  salar}'  of  vour  warden? 

Mr.  McClaughry.  Four  thousand  dollars  and  his  house. 


March  11,  1904. 
PUBLIC  PRINTING  AND  BINDING. 

STATEMENT  OF  HON.  F.  W.  PALMEE,  ACCOMPANIED  BY  ME.  H.  T. 
BEIAN,  CHIEF  CLEEK,  AND  ME.  0.  J.  BICKETTS,  FOEEMAN  OF 
FEINTING. 

The  Chairman.  Before  going  into  the  items,  I  understand  that  by 
a  decision  of  the  Comptroller  all  your  accounts  for  contingent  expen- 
ses were  held  up  and  not  passed  because  of  the  fact  that  on  another 
bill  there  was  an  appropriation  for  contingent  expenses  of  the  Gov- 
ernment Printing  Office,  $3,000? 

Mr.  Brian.  Yes,  sir. 
,  The  Chairman.   That  appropriation,  as  I  understand,   has  been 
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stricken  from  that  bill.  Do  you  know  whether  or  not  that  cure?*  the 
defect? 

Mr.  Brian.  No,  we  do  not;  we  are  afraid  it  will  not. 

The  Chairman.  Then  you  would  reoonmiend  that  such  langfuage  be 
inserted  in  this  bill  as  to  cure  that  defect  and  allow  you  to  pay  your 
contingent  expenses  as  heretofore  i 

Mr.  Brian.  I  doubt  whether  that  language  will  cure  it.  If  3'ou  put 
it  in  you  will  have  to  give  us  an  opportunity  to  see  if  it  will  cure  the 
defect. 

The  Chairman.  Will  3'ou  see  the  Comptroller  and  let  us  know  his 
decision  by  Monday  next  i 

Mr.  Brian.  Yes*  sir. 

The  Chairman.  I  notice  that  the  total  appropriations  for  1904  were 
$(),845,137,  and  you  estimate  for  the  fiscal  year  1905  S6,380,rt45,  an 
apparent  reduction  of  something  like  §500,000.  Kindly  explain  to  us 
where  that  reduction  comes  in  i 

Mr.  Brian.  It  comes  in  all  along  the  line.  We  take  the  expendi- 
tures for  the  previous  year  and  make  our  estimate  from  what  we  have 
spent  the  previous  year  and  what  additional  expenses  we  think  will  be 
necessary  to  carry  us  on  for  the  next  year. 

The  Chairman.  You  did  not  expend  your  appropriation  for  the 
fiscal  year  1904? 

Mr*  Brian.  No,  sir. 

The  Chairman.  You  think  that  the  estimate  vou  make  here, 
$r),8;50,()45.82,  will  be  sufficients 

Mr.  Brian.  Yes,  sir:  we  think  that  will  carry  on  the  business  of  the 
office  during  the  next  3'ear. 

The  Chairman.  On  page  337  of  the  bill  there  is  the  it-em,  '"For  the 
Department  of  Commence  and  Labor,  including  $30,000  for  the  Coast 
ana  Geodetic  Survey,  ^500,000."  You  will  notice  that  there  is  a  note 
giving  the  different  items.  I  wish  you  would  advise  us  as  to  whether 
or  not  that  item  of  $500,000  is  necessary^ 

Mr.  Brian.  The  note  is  very  plain. 

The  Chairman.  Do  you  know  what  amount  was  expended  for  that 
purpose  last  3'ear. 

Mr.  Brian.  A  little  over  $5,000,  I  think;  they  hardly  got  started 
last  year. 

The  Chairman.  You  do  not  have  anv  means  of  making  a  compari- 
son of  the  amount  estimated  for  with  the  expenses  of  this  fiscal  year? 

Mr.  Brian.  No,  sir. 

The  Chairman.  Who  makes  the  estimate  for  the  Department  of 
Commerce  and  Labors 

Mr.  Brian.  They  made  that  estimate  themselves. 

TYPESETTING    MACHINES. 

The  Chairman.  There  appeared  before  this  committee  a  gentleman 
urging  that  typesetting  machines  vshould  bo  introduced  in  the  Govern- 
ment Printing  Office.  1  will  ask  you  whether,  under  the  existing  law, 
and  the  appropriations  as  now  made  for  the  fiscal  year  1904,  you  have 
the  power,  if  you  see  fit,  to  purchase  typesetting  machines!^ 

Mr.  Brian.  Yes;  the  Public  Printer  has  that  authority. 

The  Chairman.  Has  the  Public  Printer  made  any  investigation  as 
to  the  desirability  of  purchasing  machines  of  this  kind?  f 
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Mr.  Brian.  The  Public  Printer  has  had  that  under  investigation  in 
his  own  way  ever  since  he  has  been  Public  Printer. 

The  Chairman.  What  has  been  the  result  of  those  investigations? 

Mr.  Palmer.  The  machines,  in  my  judgment,  were  not  until  very 
recently  sufficiently  improved,  I  thought,  to  justify  us  in  recommend- 
ing the  making  of  an  expenditure.  Of  course  we  would  have  to  put 
in  a  good  many  machines  if  we  put  in  any  at  all,  and  they  were  unaer- 
going  improvements  all  the  time.  One  of  the  most  important  improve- 
ments that  has  been  made  in  the  Mergenthaler  machine  has  been  made 
within  the  last  twelve  months.  If  we  had  put  them  in  any  time  within 
the  last  ten  years,  we  would  have  had  a  lot  of  imperfect  machines  upon 
our  hands.  I  think  now  the  improvements  that  have  been  made  in 
the  machines  have  been  of  a  character  that  would  warrant  us  in  mak- 
ing the  experiment  of  using  them  in  the  Government  Printing  Office. 

The  Chairman.  How  many  different  kinds  of  machines  are  there? 

Mr.  Palmer.  About  a  dozen;  but  there  are  only  two  that  are  prom- 
inent— the  Mergenthaler,  called  the  Linotype,  and  the  so-called  Lan- 
ston  machine,  wliich  is  known  as  the  Monotype.  Those  two  machines 
are  the  most  available  of  all  of  them. 

Mr.  GiLLETT.  This  act  gives  you  full  authority  to  buy  them? 

Mr.  Pai.mer.  There  is  no  doubt  about  that  at  all. 

Mr.  GiLLETT.  And  you  think  the  time  has  come  when  it  would  be 
advisable  to  do  so? 

Mr.  Palmer.  I  do. 

Mr.  GiLLETT.  On  this  question  of  expense,  I  notice  that  you  have 
reduced  the  amount  $500,000.  I  would  like  to  know  whether  that  is 
because  you  expect  to  do  less  work  or  on  account  of  the  introduction 
of  more  economic  methods. 

Mr.  Brian.  We  are  looking  after  that  all  the  time  to  see  how  the 
work  can  be  done  more  economically,  but  we  did  not  spend  all  the 
appropriation  you  gave  us  last  year. 

Mr.  GiLLETT.  Can  you  tell  us  how  much  was  expended  last  year? 

Mr.  Palmer.  We  covered  into  the  Treasury  $3lY,000. 

Mr.  GiLLETT.  And  you  hope  to  make  an  additional  saving  during 
the  coming  year? 

Mr.  Brian.  From  present  appearances;  yes,  sir. 

Mr.  RiCKETi'S.  One  of  the  reasons  is  we  will  not  have  to  buy  as 
much  new  machinery.  We  had  to  equip  the  new  office  with  furniture 
both  in  the  clerical  and  in  the  mechanical  divisions.  That  took  a  good 
deal  of  money. 

Mr.  GiLLETT.  And  you  can  do  the  work  cheaper  in  the  new  build- 
ing than  in  the  old  one? 

Mr.  RiCKETTS.  Yes,  sir;  decidedly  so. 

PUBLICATION  OF  CONTRIBUTIONS  FROM   THE   NATIONAL   HERBARIUM. 

1.  The  National  Herbarium  was  transferred  to  the  Smithsonian  Insti- 
tution from  the  Department  of  Agriculture  in  1894. 

2.  The  official  organ  of  publication,  *'  Contributions  from  the  National 
Herbarium,"  was  similariv  transferred  in  11K)2,  and  a  publication  fund 
of  $7,000  was  appropriated  in  the  sundry  civil  act  for  the  fiscal  year  1903. 

3.  In  the  appropriation  act  for  1904  this  item  was  omitted.  A  con- 
tinuance of  this  omission  would  be  detrimental  to  the  interests  of  bot- 
anists throughout  the  country  and  to  the  practical  work  of  the  Govern- 


436  SUNDRY    CIVIL   BILL. 

ment,  as  carried  on  in  the  bureaus  of  Plant  Industry,  and  of  Forestry 
in  the  Department  of  Agriculture,  and  in  other  economic  bureaus 
which  depend  very  largely  for  fundamental  facts  in  their  inquiries 
upon  the  work  of  the  National  Herbarium.  A  large  share  of  the  papers 
prepared  for  the  Herbarium  contributions  are  directly  and  immediately 
useful. 

4.  Among  the  accumulated  papers  awaiting  publication  are  (1)  a 
'•Flora  of  the  State  of  Washington;"  (2)  a  report  entitled  ^'The 
Useful  Plants  of  Guam;"  (3)  ^'The  Palms  of  Porto  Rico:"  (4)  '^The 
Poisonous  Fungi  of  the  Genus  Amanita;"  (5)  a  series  of  papers  on  the 
climatic  and  soil  adaptations  of  plants  in  Texas;  (6)  '*  Descriptions  of 
Newlv-Discovcred  Mexican  Plants." 

5.  From  experience  in  the  publication  of  the  preceding  volumes, 
and  of  other  reports  of  similar  character,  it  is  estimated  ttot  the  cost 
of  printing  an  annual  volume  will  be  $5,000. 

7.  This  publication  is  essentiaUy  the  annual  report  of  the  National 
Herbarium,  and  the  appropriation  should  be  a  standing  one.  Except 
during  the  present  year,  when  no  appropriation  for  the  work  was  made, 
the  publication  has  been  issued  by  the  Government  since  1890. 

7.  The  appropriation  is  covered  in  the  estimate  for  ^^ Printing  and 
binding,  Smithsonian  Institution,"  which  contains  an  increase  of  which 
$5,000  is  for  the  publication  of  these  herbarium  contributions.  (See 
Book  of  OflScial  Estimates,  p.  318,  with  explanation  on  p.  502.) 


The  University  of  Chicago,  March  7,  190j^ 
My  Dear  Landis:  There  is  an  item  in  the  sundry  civil  bill  now 
before  the  Committee  on  Appropriations  in  which  I  am  very  much  inter- 
ested. It  comes  under  the  one  entitled  *•' Printing  and  binding  for  the 
Sivuthsonian  Institution."  It  seems  to  me  and  my  colleagues  in  lx>tany 
that  it  would  be  a  great  loss  if  this  item  should  fail  to  pass.  The 
series  entitled  ^'Contributions  from  the  United  States  National  Her- 
barium" is  one  of  very  great  value,  being  immensely  useful,  not  onh' 
to  botanists  of  this  country,  but  to  those  abroad,  and  it  would  be 
unfortunate  to  suspend  it.  A  number  of  my  own  publications  have 
apix«dred  in  it,  and  some  of  them,  are  greatly  in  need  of  republication, 
tor  example,  those  who  would  study  the  botany  of  western  Texas  are 
at  present  dependent  upon  the  manual  which  I  prepared  and  published 
in  that  series,  and  the  supplv  has  long  since  disappeared.  The  amount 
asked  for  covering  this  publication  for  next  year  is  $5,000. 

I  know  that  this  item  does  not  come  directly  under  your  charge,  but 
I  write  thinking  vou  might  interest  youreelf  in  it  after  being  informed 
as  to  its  importance. 

Wishing  you  every  success,  I  remain,  yours,  sincerely, 

John  M.  Coulter. 
Hon.  C.  B.  IjANDIS,  Washington^  D.  C. 
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Monday,  March  7,  190Jf,. 

GOVERNMENT  SALARY  TABLE. 

STATEMElfT  OF  MB.  J.  D.  TEHEELL,  CHIEF   CLEEK,  OFFICE  OF 
THE  COMPTROLLEE  OF  THE  TEEASUEY. 

The  Chairman.  Now,  Jud^e,  we  have  before  us  a  communication 
from  3  ou  as  chairman  of  the  committee  appointed  by  the  Secretary  of 
the  Treasury  to  look  into  the  matter  of  Government  salary  tables, 
suggesting  the  adoption  of  a  new  form  of  salary  table.  What  have 
you  to  say  in  addition  to  the  recommendations  made  in  3^our  letter  to 
the  Secretary  of  the  Treasury  ? 

Mr.  Terrell.  I  have  this  to  sa}^:  There  is  at  present  no  uniformity 
in  the  method  of  paving  salaries.  Strict h^  speaking,  to  divide  an 
annual  salary  by  365  in  ordinary  years  and  366  in  leap  years,  when 
you  pay  for  a  single  daj'  or  for  any  certain  number  of  da\' s,  to  make 
it  strict,  is  impracticable.  We  have  found  it  so,  and  that  method  has 
not  been  followed  for  3'ears.  In  the  salary  table  that  they  have  been 
using  they  divide  the  salary  into  quarters,  and  they  pay  just  as  much 
for  one  quarter  as  they  do  for  another,  although  there  is  a  different 
number  of  days  in  one  quarter  than  in  the  other.  So  it  does  not 
follow  the  strict  technical  law. 

In  the  Army,  a  year  ago.  Congress  passed  an  act  applj^ing  to  the 
army  table  a  provision  very  similar  to  the  one  we  have  prepared. 
They  divide  the  annual  salary  into  twelve  equal  parts,  and  for  a  month's 

Gy  they  pay  one-twelfth  cf  the  annual  salary  regardless  of  tlie  uum- 
r  of  days;  and  for  any  number  of  days  less  than  a  month  they  pay 
for  each  day  one-thirtieth  of  one-twelfth  of  the  annual  salary  without 
regard  to  the  number  of  days.  That  seemed  to  us  to  be  the  most  con- 
venient and  pmctical  way.  It  is  a  practice  that  has  been  enforced  in 
the  War  Department,  so  far  as  the  Army  is  concerned,  for  forty-odd 
years,  and  it  has  worked  well.     They  secured  that  legislation  a  year  ago. 

We  have  no  salary  table  now — I  mean  the  actual  tables — bei'ause  the 
supply  is  exhausted,  and  the  proposition  has  been  made  to  prepare  a 
new  table.  But  the  Secretary  did  not  want  to  prepare  one  until  he 
could  find  out  what  the  law  was,  and  if  he  could,  he  desired  to  comply 
with  the  law.  To  comply  with  the  law  as  to  a  salary  table  through 
out  the  civil  service  would  make  a  table  pretty  nearly  as  large  as  a 
dictionary. 

The  Chairman.  Now,  after  ascertaining  these  facts,  what  is  your 
recommendation  i 

Mr.  Terrell.  My  recommendation  and  the  recommendation  of  the 
committee,  approved  by  the  Secretary,  is  to  divide  an  annual  salary 
into  li  equal  parts,  and  the  monthly  parts — one-twelfth — into  30  equal 
parts,  regardless  of  the  length  of  the  month. 

The  Chairman.  In  other  words,  you  pay  the  same  amount  for  each 
months  In  determining  a  day's  salary,  that  would  be  one-thirtieth  of 
the  month's  salaiy  i 

Mr.  Terrell.  Yes;  without  regard  to  the  number  of  the  days  in 
that  month,  following  the  almost  universal  commercial  usage  in  out- 
side business. 
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The  Chairman.  In  what  Departments  of  the  Government  is  that 
practiced  now  i 

Mr.  Terrell.  In  the  War  and  Navv-  Departments,  so  far  as  the 
Army  and  Navy  are  concerned. 

The  Chairman.  Is  that  authorized  by  law  in  those  Departments  i 

Mr.  Terrell.  It  is  authorized  hy  law  in  the  War  Department  as  to 
the  Army,  and  it  is  authorized  by  long-continued  practice  in  the  Navy 
Department. 

The  Chairman.  What  you  now  suggest  is  that  this  rule  be  made  to 
apply  to  all  the  Departments  of  the  Government  ? 

Air.  Terrell.  Yes,  sir;  all  the  Departments,  military  and  civil. 
In  the  War  Department,  w^lien  they  pay  the  Army  they  pay  in  accord- 
ance with  one  plan — the  plan  in  the  law  of  March  2, 15K>3:  but  all  the 
civilian  emplo\'ees  arc  paid  in  accordance  with  another  system,  and  the 
same  disbursing  officers  would  have  to  use  two  different  s\'stems  in 
making  payments  to  two  different  classes  of  men. 

The  Chairman.  What  would  be  the  effect  of  changing  this  law,  as 
suggested  by  you,  in  the  way  of  saving  clerical  help  and  making  it 
easier  to  transact  business^ 

Mr.  Terrell.  It  would  be  in  the  line  of  simplitication,  very 
materially.  Ever\'body  would  then  know  exactly,  and  without  mak- 
ing computations.  Now,  a  new  disbursing  officer  is  liable  to  make 
errors. 

The  Chairman.  The  net  result  would  be  that  tlie  same  amount  of 
money  would  l)e  paid  out? 

Mr.  Terrell.  Yes,  in  the  long  run.  Suppose  a  man  enlisted,  for 
instance,  on  the  31st  day  of  the  month;  he  would  not  be  paid  anything 
for  that  day  under  the  law  as  it  now  stands;  but  he  would  get  just  as 
much  pay  for  the  month  of  February,  for  example,  as  in  an}'  other 
month,  so  that  in  the  long  run  it  evens  up,  and  is  all  right. 

The  Chairman.  Will  you  prepare  an  item  to  go  into  the  bill  which 
will  cover  your  request  in  the  matter. 

Mr.  Terrell,  les,  sir.  I  have  furnished  a  plan  hereto  go  into  the 
bill  just  as  it  is  in  the  law  we  propose — which  we  proposeain  Febru- 
ary, 1903,  that  it  should  go  mto  effect  on  the  3()th  of  June,  1903. 
Tfiat  date,  however,  will  have  to  be  changed  to  1904.  We  drafted  a 
bill,  which  I  have  handed  to  the  clerk  here.  But  1  have  left  off  the  last 
clause  in  the  bill,  which  reads:  "All  laws  and  parts  of  laws  in  conflict 
herewith  are  hereby  repealed." 

This  committee  liad  better  judge  whether  that  ought  to  be  left  on 
or  off.  I  left  it  off  because  probabh^  a  point  of  order  might  be  i"aised 
agfiinst  it,  on  the  ground  that  it  was  a  change  in  existing  law.  If  the 
committee  thinks  otherwise  they  can  add  it. 

'SSec.  — .  That  the  annual   compensation   of  officers,  agents,  and 
employees  of  the  United  States  for  services  rendered  subsequent  to 
June  thirtieth,  nineteen  hundred  and  four,  shall  be  divided  into  twelve 
equal  installments,  one  of  which  shall  be  the  pay  for  each  calendar 
month,  and  in  making  payments  for  a  fractional  part  of  a  monUi.  one- 
thirtieth  of  one  of  such  installments,  or  of  a  monthly  compensJAjgn, 
shall  be  the  rate  to  be  paid  for  each  da}';  and  for  the  purpose  of  cofr, 
puting  such  compensation  each  and  every  month  shall  be  held  to  con- 
sist of  thirty  davs,  without  regard  to  the  actual  number  of  days  in  aii^ 
month,  thus  excluding  the  thirty-first  day  of  any  month  from  the  con«- 
putation,  and  treating  February  as  if  it  actually  had  thirty  days." 


I 


SUNDRY    CIVIL    BILL.  439 

Treasury  Department, 
Washington^  Febrmiry  5,  190S. 
The  Secretary  of  the  Treasury. 

Sir:  Your  committee  on  accounting  methods,  to  whom  was  referred 
the  question  as  to  the  adoption  of  a  new  form  of  salary  table,  to  be 
used  in  determining  the  amount  of  each  payment  to  be  made  to  the 
otficers,  agents,  and  employees  of  the  United  States,  has  had  the  same 
under  consideration,  and  begs  leave  to  submit  the  following  reports: 

It  is  conceded  that  new  tables  are  necessary  by  reason  of  the  deci- 
sion of  the  Comptroller  of  the  Treasury  (Vol.  VIII,  Comp.  Dec,  770). 

The  report  of  your  committee  on  salary  tables,  appointed  under  date 
of  May  21, 1902,  to  investigate  this  matter,  has  also  received  attention. 

The  form  of  salary  table  appears  to  this  committee  to  be  divisible 
into  but  two  propositions: 

First.  A  method  based  upon  mathematical  precision. 

Second.  A  method  based  upon  the  greatest  convenience  and  ease  of 
determination. 

The  only  merit  claimed  for  the  first  method  is  that  it  would  state 
with  mathematical  exactness  the  amount  due  each  day  in  the  year,  and 
would  be  in  strict  conformity  with  the  present  law  as  construed  by  the 
Comptroller  of  the  Treasury,  supra;  but  the  experience  of  the  past 
shows  that  in  nearl;  every  branch  of  the  Government  service  some 
arbitrary  method  looking  toward  greater  convenience  has  been  adopted, 
thereby  avoiding  the  strict  legal  method,  which  is  cumbersome,  and 
probably  the  most  inconvenient  that  could  be  devised. 

In  view  of  the  large  number  of  persons  employed  in  the  capacity  of 
disbursing  agents  of  the  Government,  oftentimes  aided  by  persons 
having  little,  if  any,  experience  in  the  application  of  departmental 
rules,  and  the  further  fact  that  salary  tables  prepared  under  the  first 
method  are  now  foreign  to  commercial  usage,  your  committee  is 
unanimously  of  the  opinion  that  the  most  convenient,  or  second  method 
suggested,  should  be  adopted  and  so  recommends. 

One  other  feature  that  assisted  the  committee  in  arriving  at  this 
conclusion  is  the  desirability  for  a  uniform  method  throughout  every 
branch  of  the  Government  service.  The  Army  has  for  nearly  forty 
years  had  in  operation  salary  tables  based  upon  the  principle  herein 
recommended,  and  the  same  is  now  being  followed  by  the  Navy,  and 
while  it  ma}^  not  be  authorized  under  the  present  law,  \^et  your 
committee  is  advised  that  steps  have  been  taken  to  have  the  method 
legalized  in  so  far  as  it  applies  to.  the  Army  and  Navy,  with  every 
indication  at  this  time  of  its  being  adopted  by  Congress. 

In  view  of  the  nccessit}'  for  legislation,  in  order  to  secure  the  adop- 
tion such  uniform  and  convenient  method  throughout  every  branch  of 
the  service,  your  committee  has  the  honor  to  recommend  that  you 
invite  the  early  attention  of  Congress  to  this  matter  and  request  the 
enactment  of  the  following  legislation  as  a  section  in  one  of  the  appro- 
priation bills: 

Sec.  — .  That  the  annual  compensation  of  officers,  agents,  and  employees  of  the 
United  States  for  services  rendered  subsequent  to  June  thirtieth,  nineteen  hundred 
and  three,  shall  be  divided  into  twelve  equal  installments,  one  of  which  shall  be  the 
pay  for  each  calendar  month;  and  in  makinjj  payments  for  a  fractional  part  of  a 
month,  one-thirtieth  of  one  of  such  installments,  or  of  a  monthly  compensation, 
shall  l)e  the  rate  to  l)e  paid  for  each  day.  For  the  purpose  of  computing  sucn  compen- 
sation each  and  every  month  shall  be'  held  to  consist  of  thirty  days,  without  regard 
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to  the  actual  number  of  days  in  any  month,  thus  excluding  the  thirty-first  day  of 
any  month  from  the  computation,  and  treating  February  as  if  it  actually  had  thirty 
days.     All  laws  and  i>art8  of  laws  in  conflict  herewith  are  hereby  repealed. 

The  papers  in  the  case  are  herewith  returned. 

Respectfully  submitted. 

J.  D.  Terrill,  Chainnmu 
E.  T.  Bushnell,  Recoiyi^. 


March  8,  19(M. 

FIELD  MANEUVERS  OF  THE  ARMY  AND  MILITIA. 

STATEMEirr  OF  COL.  J.  T.  KERB,  ACCOXPAirLED  BY  MAJ.  W.  P. 

DTJVALL. 

The  Chairman.  1  desire  to  call  your  attention  to  Document  No.  455. 

Colonel  Kerr.  Yes,  sir;  I  have  that. 

The  Chairman.  You  ask  for  an  appropriation  for  the  fiscal  year 
1905  of  $1,245,366.95  for  field  maneuvers  of  the  Army  and  militia. 
Please  explain  the  necessity  for  that  appropriation. 

Colonel  Kerr.  The  contemplation  was  to  have  annually  two  sets  of 
maneuvers,  one  in  each  of  two  of  four  military  divisions.  For  this 
coming  year  we  wanted  to  have  maneuvers  in  the  Atlantic  division  and 
the  Pacific  division,  and  next  year  have  maneuvei's  in  the  other  two 
divisions — that  is,  the  northern  division  and  the  southwestern  divi- 
sion. The  items  as  given  in  the  bill  are  calculated  on  a  proposed 
strength  of  troops  attending  the  maneuvers  in  round  numbers  of  40,0<X) 
troops,  including  regulars  and  the  organized  militia.  The  estimates  as 
given  under  the  several  headings  have  been  worked  out  on  an  assumed 
maximum  authorized  basis  for  the  various  organizations  which  it  is 
assumed  will  participate  in  the  maneuvers. 

The  Chairman.  When  was  this  system  of  having  these  maneuvers 
inaugurated  'i 

Colonel  Kerr.  Two  years  a^o  the  first  maneuvers  were  held  at  Fort 
Riley,  Kans.  They  were  participated  in  only  by  the  regulars  then,  as 
I  recollect  it.  This  last  vear  there  were  maneuvers  hela  at  two  places. 
Fort  Riley,  Kans.,  and  W^est  Point.  Ky.  They  were  both  participated 
in  by  lK)th  the  regulars  and  the  National  Guard. 

The  Chairman.  Are  you  directed  by  law  to  have  these  maneuvers} 

Colonel  Kerr.  No,  sir.  The  Dick  bill  passed  in  1901  contemplated 
the  holding  of  the  maneuvers. 

Mr.  Gardner.  You  mean  that  it  authorized  them  ? 

Colonel  Kerr.  Yes,  sir;  it  did  authorize  them. 

Mr.  Gardner.  So  it  is  a  statutory  matter? 

Colonel  Kerr.  Yes,  sir.  It  authorized  and  laid  down  rules  for  gov- 
erning the  conduct  of  troops,  organized  militia,  and  the  regulars  when 
they  met  in  maneuvers. 

Mr.  Gardner.  Are  these  maneuvers  mandatory;  are  you  required 
to  have  them,  or  are  they  simply  permissive? 

Colonel  Kerr.  They  are  simph^  permissive. 

The  Chairman.  What  additional  cost  does  the  Dick  militia  bill  add 
to  the  (iovernment  annualh^? 

Colonel  Kerr.  With  reference  to  the  maneuvers? 
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The  Chairman.  Yes,  sir;  and  in  a  general  way  what  addition  to  the 
expenses? 

Colonel  Kerr.  I  have  not  looked  into  that. 

Major  Duv ALL.  The  Government  has  been  put  to  a  very  great  ex- 
pense thus  far  in  rearming  the  militia.  They  have  armed  now  about 
96  per  cent  of  the  organized  militia  within  a  year.  That  of  course 
would  make  the  expenses  for  this  year  very  much  greater  than  after 
they  became  armed.  I  do  not  know  what  it  is,  but  of  course  it  is  very 
much  larger  than  it  would  be  after  they  were  armed. 

Mr.  Benton.  They  have  been  armed  with  what  kind  of  guns? 

Major  DuvALL.  Exactly  the  same  gun  we  have  in  the  Army? 

Mr.  Benton.  The  Kmg? 

Major  Duv  ALL.  Yes,  sir. 

Mr.  Benton.  And  the  cavalry? 

Major  Duv  ALL.  The  same  that  our  cavalry  has,  and  the  same  with 
the  field  artillery,  and  thej'^  are  making  72  of  the  modern  guns  for 
them  now. 

The  Chairman.  Are  you  familiar  with  the  provisions  of  the  army 
bill  recently  passed  by  the  House?  That  bill,  as  I  understand  it, 
provides  for  your  field  maneuvers,  etc.  ? 

Colonel  Kerr.  Yes,  sir;  I  had  understood  that  the  contemplation 
was  to  make  a  separate  appropriation  for  these  maneuvers,  entireh'^ 
separate  from  the  appropriation  for  the  Army  proper. 

The  Chairman.  Does  not  this  do  it?     It  says:  ''That  the  following 
sums  be,  and  are  hereby,  appropriated  for  paying  the  expenses  of  the^ 
organized  militia."     It  seems  tney  undertook  to  appropriate  for  the 
militia,  and  you  include  both  the  Army  and  the  militia? 

Colonel  Kerr.  Yes,  sir;  and  for  both  years. 

The  Chairman.  Why  do  you  do  that  in  view  of  the  appropriation 
on  the  army  bill  for  the  militia? 

Colonel  Kerr.  I  have  not  gone  into  that. 

The  Chairman.  Will  you  take  Document  No.  455  and  the  army 
bill  and  consider  the  two  together  and  advise  us  by  letter — it  is  evi- 
dently the  intention  of  the  Military  Affairs  Committee  to  take  care  of 
the  appropriation  for  the  militia — after  taking  that  into  consideration, 
the  amount  necessary  to  appropriate  for  the  Army  alone  for  field 
maneuvers,  or  whether  or  not  it  is  necessary  to  appropriate  at  all  in 
view  of  the  appropriation  on  the  army  bill  ? 

Colonel  Kerr.  Very  well. 

War  Department, 
Office  of  the  Chief  of  Staff, 

Woiihlngton^  March  P,  190Ii>. 
The  Chairman  of  the  Subcommittee 

in  Charge  Sundry  Civil  Bill, 

Ifowsi^  of  RepreHentatires, 
Sir:  As  per  instructions  given  yesterday  by  your  committee  to 
Lieutenant-Colonel  Kerr,  I  have  the  honor  to  submit  the  following 
statement  in  reference  to  House  Document  No.  455,  being  an  estimate 
of  funds  required  for  militaiy  maneuvers  of  the  Regular  Army  and 
militia.  I  understand  that  Congress  has  appropriated  in  the  army 
appropriation  bill,  for  the  militia  for  pa}^  $800,000;  purchase  of  supplies, 
incidental  expenses,  quarters,  transportation,  clotning  and  equipage, 
lease  of  land,  and  damage  to  pix)pert3%  $600,000;  for  purchase  of  sub- 
sistence supplies,  $100,000,  and  tnat  these  sums  are  the  items  referred 


442  SUNDRY    CIVIL    BILL. 

to  in  the  document  mentioned,  so  far  as  it  concerns  the  militia,  for  the 
year  1905;  that  it  has  eliminated  from  the  appropriation  an^' thing 
requested  in  said  document  for  the  Regular  Army  for  maneuver 
purposes. 

I  remember  a  conversation  had  by  the  chairman  of  the  House  Mili- 
tary Committee,  Mr.  Hull,  with  the  Secretary  of  War,  that  he  (Mr. 
Hull)  thought  it  best  to  separate  the  appropriations  for  the  National 
Guard  from  the  appropriations  for  the  Army,  and  it  appears  that 
Congress  has  taken  this  action.  Therefore,  Congress  has  responded 
in  the  army  appropriation  bill  to  our  request  for  1905,  with  the 
exception  that  it  makes  no  special  appropriation  for  the  expenses  of 
the  Regular  Army,  expecting,  I  presume,  that  whatever  expense  is 
incurred  by  the  Regular  Army  will  be  defi-ayed  from  the  regular 
appropriation  bill  for  that  service.  If  the  same  matter  is  bein^  intro- 
duced in  the  sundr}'  civil  bill,  as  I  am  informed  it  is,  it  will  be  a 
duplication  of  the  appropriation,  which  is  not  desired. 

It  will  be  observed  that  in  House  Document  ISo.  455  the  estimated 
expenses  of  the  Regular  Army  for  the  maneuvers  are  made  a  separate 
item  as  follows: 

Regular  Army. 

R^ular  supplies $3:^,000 

Incidental  expenses 4, 50<) 

Barracks  and  quarters 6,  000 

Trannportation  of  the  Army  and  its  supplies 171, 400 

Total  for  the  Regular  Army 214, 900 

I  do  not  understand  that  further  action  of  the  Appropriation  Com- 
mittee is  necessary  on  House  Document  455  in  order  to  meet  the  wishes 
of  the  War  Department  for  the  year  ending  June  30,  1905,  as  ivgards 
the  militia.  A  statement  was  made  in  said  document  for  190t5  for  the 
information  of  Congress. 

Inclosed  is  a  copy  of  section  15  of  the  militia  act  of  January  :21, 
1903  (the  Dick  bill),  authorizing  the  Secretary  of  War  to  hold 
maneuvers. 

Ver}^  respectfully,  Adna  R.  Chaffee, 

Lieutenant'  General^  Chief  of  Sta/f\ 

The  Secretary  of  War  is  absent  from  the  citv. 


Sec.  15.  That  the  Secretary  of  War  is  hereby  authorized  to  provide 
for  participation  by  any  part  of  the  organized  militia  of  an}'  State  or 
Territory  on  the  request  of  the  governor  thereof  in  the  encampment, 
maneuvers,  and  field  instruction  of  any  part  of  the  Regular  Army  at 
or  near  an^^  military  post  or  camp  or  lake  or  seacoast  defenses  of  the 
United  States.  In  such  case  the  organized  militia  so  participating 
shall  receive  the  same  pay,  subsistence,  and  transportation  as  is  pro- 
vided by  law  for  the  officers  and  men  of  the  Regular  Ai'my,  to  be 
paid  out  of  the  appropriation  for  the  pay,  subsistence,  and  tmnsporta- 
tion  of  the  Army:  Ptovided^  That  the  command  of  such  military  post 
or  camp  and  of  the  officers  and  troops  of  the  United  States  there  sta- 
tioned shall  remain  with  the  regular  commander  of  the  post  without 
regard  to  the  rank  of  the  commanding  or  other  officers  of  the  militia 
temporarily  so  encamped  within  its  limits  or  in  its  vicinity. 


SUNDRY    CIVIL    BILL.  443 

March  11,  1904. 
YOSEMITE  NATIONAL  PARK. 

STATEMENT  OF  HON.  JAMES  C.  NEEDHAM,  EEPEESENTATIYE 
FEOM  CALIFOENIA. 

The  Chairman.  We  will  be  gflad  to  hear  you,  Mr.  Needham. 

Mr.  Needham.  Mr.  Chairman  and  gentlemen  of  the  committee,  1 
appear  before  you  in  reference  to  the  i  osemite  National  Park,  in  the 
State  of  Califoruia.  The  Fifty-fifth  Congress  in  the  sundr}'  civil 
appropriation  bill  inserted  a  provision  providing  for  the  appointment 
of  a  commission  to  examine  the  roads  in  the  Yellowstone  National 
Park,  and  to  report  to  the  next  session  of  Congress  what  ought  to  be 
done  in  regard  to  those  roads.  A  commission  was  appointed  and  it 
made  a  report  to  the  first  session  of  the  Fifty-sixth  Congress,  and  that 
report  is  set  out  in  Senate  Document  No.  155,  Fifty -sixth  Congress, 
first  session. 

In  order  to  understand  this  matter  fiilly,  Mr.  Chairman,  it  is  neces- 
sarv  to  go  back  to  the  establishment  of  what  is  called  the  Yosemite 
Valley  grant.  That  grant  was  made  to  the  State  of  California  by 
Congress,  in  trust,  in  the  year  1864,  and  the  State  of  California  has 
been  increasing  this  gmnt  from  that  time  until  the  present  day,  and 
the  State  still  has  charge  of  it.  In '1890  the  Congress  of  the  United 
States  established  what  is  known  as  the  Yosemite  National  Park,  which 
surrounds  the  Yosemite  Valley  grant. 

There  were  built  before  the  national  park  was  established  certain 
roads  which  led  into  the  Yosemite  Valley  grant.  When  the  State  of 
California  took  charge  of  the  Yosemite  Valley  grant  it  bought  within 
the  grant  all  these  toll  roads  and  made  them  free;  but  the  United 
States  Government  has  never  done  anything  to  promote  travel  through 
the  park  free  of  toll,  and  consequently  everybody  who  goes  into  the 
park  to-day  is  obliged  to  pay  toll  in  going  through  it — through  this  free 
national  park,  which  is  set  aside  for  the  benefit  and  pleasure  of  the 
people. 

Ever\'  Secretary"  of  the  Interior  and  every  superintendent  of  the 

?ark  has  recommended  repeatedly  that  something  should  be  done, 
'he}"  have  recommended  that  these  toll  roads  should  be  purchased  by 
the  Government  and  that  these  tolls  be  abolished. 

As  I  say,  these  recommendations  resulted,  in  the  Fifty-fifth  Con- 

fress,  in  the  appointment  of  a  commission  to  investigate  and  report, 
his  commission  was  composed  of  two  army  officers  and  one  member 
of  the  board  of  highway  commissioners  of  California.  They  spent  a 
summer  there,  and  reported  liberally  in  Senate  Document  No.  155, 
Fifty -sixth  Congress,  first  session. 

In  this  report  the}'  recommended  that  the  Government  of  the  United 
States  purchase  and  make  free  these  roads  and  also  build  a  road  up 
the  Merced  Canyon  into  the  Yosemite  Valley  grant.  The  road  up  to 
the  Merced  Canyon  would  give  practically  a  level  road  and  an  all- 
winter  route  into  the  valley;  and  it  is  thought  that  by  giving  an  all- 
winter  route  into  the  valley  a  great  many  people  would  go  there  all 
the  year  round. 

Now,  Mr.  Chairman,  I  think  we  are  justified  in  asking,  in  behalf  of 
California,  that  something  be  done  in  regard  to  these  roads.  The 
appropriations  that  have  been  granted  to  Yosemite  Park  since  its  estab- 
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lishment  have  been  very  meager.  The  amount  han  been  only  S25JK)<> 
or  ^80,(>0(),  whereas  in  the  case  of  the  Yellowstone  National  Park 
$1,3(M),()(>0  has  been  granted,  and  the  records  show  that  more  people 
annually  visit  the  Yosemite  Park  than  the  Yellowstone  Park. 

I  have  visited  both  parks.  I  have  been  twice  through  the  Yosemite 
and  once  entirely  through  the  Yellowstone,  and  1  have  no  hesitancy  in 
saying  that  the  Yosemite  is  far  superior  in  interest  and  scenery  to  the 
Yellowstone  National  Park. 

Now.  the  superintendent  of  the  Yosemite  National  Park  in  his  last 
report  says,  on  page  6,  under  date  of  October  8,  1903: 

The  fact  that  toll  is  demandtKl  of  the  ordinary  visitor  on  all  the  roade  now  in  use 
which  lead  through  the  park  and  throueh  the  Yosemite  Valley  is  very  obje<*tionable. 
I  understand  that  the  full  toll  for  a  two-horse  conveyance  from  Awahnee  toY<jeeniite 
Valley,  about  50  miles,  is  16.75.  This  is  deemed  excessive.  I  am  not  informe'i  as 
to  the  rates  on  the  other  roads.  Applications  to  the  proper  county  officials  for  infor- 
mation have  not  been  answered. 

The  Chairman.  Who  owns  these  roads? 

Mr.  Needham.  They  are  owned  by  different  corporations.  They 
obtained  a  franchise  from  the  ^Government  years  ago,  and  are  operat- 
ing these  roads  under  a  franchise  obtained  from  the  Government. 

The  Chairman.  Is  there  any  estimate  of  their  cost? 

Mr.  Needham.  Yes,  sir.  Their  original  cost  and  their  pre.**ent 
value  are  all  set  forth  in  this  Senate  Document  No.  155.  They  are  all 
there. 

The  Chairman.  What  are  the  figures? 

Mr.  Needham.  The  total  cost  is  $208,750— that  is,  the  total  cost  of 
the  toll  roads  estimated  at  that  time. 

Now,  Mr.  Chairman,  we  think  that  this  is  an  anomalous  situation, 
and  there  are  constant  complaints  about  it  from  our  people. 

The  Chairman.  Who  regulates  the  toll  to  be  charged? 

Mr.  W.  B.  English  (former  Representative  from  California).  The 
boards  of  supervisors  of  the  different  counties  fix  the  rates  of  toll. 
There  are  two  or  three  counties. 

The  Chairman.  You  say  it  costs  a  two-horse  team  $6.75  to  pass  over 
a  distance  of  50  miles  ^ 

Mr.  English.  Four  roads  going  in. 

The  Chairman.  They  are  all  appraised  at  $208,000? 

Mr.  English.  Yes,  sir;  but  the  cost  of  building  them  was  ver>' 
much  more  than  that,  Mr.  Chairman.  The  California  legislature  has 
memorialized  Congress  on  sevenil  occasions  about  it. 

Mr.  Needham.  I  wrot-e  out  to  the  State  comptroller  to  get  the  fig- 
ures of  what  the  State  of  California  had  paid  since  the  Yosemite  Valley 
grant  was  made  to  our  State,  and  I  have  a  letter  from  him  here  which 
I  would  like  to  incorporate  in  the  hearings,  which  shows  the  amount 
that  the  State  of  California  has  spent  ($529,765.02)  in  the  care  and 
maintenance  of  the  Yosemite.  Our  State  has  relieved  the  National 
Government  of  that  amount  of  money,  which  the  Government  would 
have  expended  had  all  this  area  been  left  in  the  hands  of  the  National 
Government.     Here  is  the  letter: 

Controller's  Department,  State  of  California, 

Sact'dinento^  Jamiury  '29^  190^. 
Hon.  J.  C.  Needham, 

House  of  Represe?}t(it! vex ^  Watihrngtan^  D.  C. 
Dear  Sir:  Replying  to  your  favor  of  18th  instant  requestin^r^TW 
irmation  relative  to  an  appropriation  by  the  State  of  California  fcK 
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the  purpose  of  building  a  wagon  road  up  the  Merced  River  to  the 
boundary  line  of  the  Yosemite  National  Park. 

On  March  26,  1895,  an  act  of  the  legislature  was  approved  appro- 
priating the  sum  of  ^50,(XK)  ^'^for  the  survey,  location,  and  construc- 
tion of  a  free  wagon  road  from  the  town  of  Mariposa,  in  Mariposa 
County,  to  the  Yosemite  Valley."    The  amount  appropriated  was  made 

f)ayabie  in  live  installments,  the  first  of  ^2,000  when  the  survey  and 
ocation  of  the  road  was  completed  and  accepted  by  the  board  of  super- 
visors of  Mariposa  County  and  so  certifiea  to  the  controller  of  State 
by  the  clerk  of  said  boai'd.  The  remaining  JH8,000  was  made  payable 
in  four  equal  installments  of  ^12,(M)0  each,  upon  the  completion  of 
one-fourth,  one-half,  three-fourths,  and  the  whole  of  said  road,  upon 
acceptance  and  certification  as  provided  in  the  act. 
The  last  section  of  the  act  is  as  follows: 

Sec.  7.  This  act  shall  take  effect  immediately  after  the  county  of  Mariposa  shall 
have  appropriated  and  deposited  with  the  State  treasurer  the  sum  of  seventy-live 
thousana  dollars  for  the  construction  of  said  road. 

This  section  practically  nullifies  the  whole  act,  as  by  its  provisions 
the  State  compels  the  county  of  Mariposa  to  pny  into  the  State  treas- 
ury $25,000  more  than  the  ^tatc  appropriated  to  build  the  road.  It  is 
needless  to  say  that  the  county  of  Mariposa  has  not  complied  with  the 
provisions  of  the  act,  and  it  remains  to-day  an  idle  piece  of  legislation 
upon  our  statute  books.  As  the  act  has  never  been  repealed  I  have  no 
doubt  that  its  provisions  could  be  so  amended  as  to  maKC  it  practicable 
and  the  appropriation  available.  Especially  could  this  be  done  if  the 
Congress  were  to  appropriate  a  sufficient  sum  of  money  to  build  a  free 
wagon  road  from  the  boundary  of  the  Yosemite  National  Park  into  the 
Yosemite  Valley,  as  suggested  in  your  letter. 

There  was  also  appropriated  by  an  act  of  the  legislature  approved 
Febraary  23,  1899,  the  sum  of  $25,000  *'for  the  purpose  of  locating 
and  constructing  a  free  wagon  road  fix)m  the  Mono  Lake  Basin  to  and 
connecting  with  a  wagon  road  called  the  'Tioga  road,'  and  near  the 
Tioga  mine." 

As  }  ou  are  no  doubt  aware,  the  Ti(>ga  road  was  built  about  the 
year  1879  by  a  company  of  Boston  capitalists  owning  the  Tioga  mine, 
near  the  headwaters  of  the  Tuolumne  River,  and  said  road  runs  from 
a  station  called  Crockers,  on  the  Big  Oak  Flajb  road  to  said  mine. 
The  object  of  building  the  road  fi-om  the  Mono  Lake  Basin  to  connect 
with  the  Tioga  road  at  a  point  above  the  ** Tuolumne  Meadows''  was 
to  give  the  inhabitants  on  the  east  side  of  the  mountains  a  road  across 
the  mountains  to  the  west  side  and  in  that  way  some  sort  of  access  to 
the  Yosemite  Valley.  This  road  must  necessarilv  pass  tlirough  and 
over  a  portion  of  the  Yosemite  National  Park.  Work  is  in  progress 
on  this  road,  and  on  March  26,  1903,  an  additional  appropriation  of 
^25,000  was  made  for  its  completion. 

These  are  the  only  appropriations  made  ])y  the  State  in  recent  years 
for  the  building  of  wagon  roads  to  the  valle}'. 
Very  truly,  3'ours, 

E.  P.  COLGAN, 

By  W.  W.  Douglas, 

Depnty, 
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We  have  done  that  willingly.  We  have  taxed  ourselves  for  that 
purpose.  Our  State  has  bought  all  the  roads  within  the  grant,  and 
paid  the  owners  for  them;  and  we  say  these  roads,  every  one  of  them, 
should  be  made  free.  1  am  reliably  informed  that  every  one  of  these 
toll  roads  does  not  pay. 

The  Chairman.  How  long  is  it  since  this  estimate  was  made  of  their 
value? 

Mr.  Needham.  This  estimate  was  made,  Mr.  Chairman,  in  the  sum- 
mer of  1899.  That  was  the  summer  when  the  Commission  went  into 
the  valley.  I  have  looked  into  this  matter  some,  and  I  am  satisfied 
that  this  is  not  subject  to  a  point  of  order.  It  is  simply  a  continuation 
of  a  public  work  already  begun,  and  this  is  the  proper  place  to  insert 
it — here  in  the  sundry  civil  bill. 

We  have  had  separate  bills  before  Congress  on  several  occasions  relat- 
ing to  this  matter,  and  I  have  made  a  report  m3^self  on  it,  and  it  went  to 
the  Union  Calendar,  where  it  died  the  usual  death  of  bills  of  that 
kind. 

I  would  also  recommend  the  importance  of  building  a  road  up  the 
Merced  Canyon,  because  it  would  give  an  all-winter  route  into  the 
valley.     That  would  cost  not  to  exceed  $80,000. 

Now,  Mr.  English,  formerly  a  member  of  Congress  from  our  State 
in  the  Fift^^'-third  Congress,  is  here,  and  I  would  like  the  committee 
to  hear  him  supplementing  my  remarks. 

Mr.  Gardner.  When  you  say  that  these  toll  roads  do  not  pay,  do 
you  mean  pay  as  an  investment,  with  interest  on  it? 

Mr.  Needham.  That  is  what  I  understand  from  the  best  informa- 
tion that  I  can  obtain.  The  commission  treats  on  that  very  liberally 
in  that  Senate  document  to  which  I  referred. 

STATEMElfT  OF  MB.  W.  B.  ENGLISH,  FOEMEE  EEPEESENTATIYE 

FEOM  CALIFOENIA. 

Mr.  Gardner.  Do  you  know;  anything  about  the  annual  cost  of 
maintenance  ? 

Mr.  English.  It  will  cost  about  $12,000  to  maintain  the  roads — 
these  four  roads. 

Mr.  Gardner.  Now,  on  this  road  that  you  speak  of,  which  you 
think  ought  to  be  built,  is  there  anything  more  there  than  a  trail? 

Mr.  English.  Yes;  there  is  a  road  that  adjoins  the  Tioga  road.  It 
means  that  there  will  be  a  roadway  across  the  mountains.  The  Tioga 
road  is  the  most  difficult  part.  The  State  has  already  made  an  appi'o- 
priation  for  it. 

Mr.  (tardner.  Do  these  companies  want  to  sell  their  roads? 

Mr.  English.  Yes,  sir;  from  the  fact  that  their  roads  have  been 
depreciating  in  revenue  in  consequence  of  the  withdrawal  of  these 
lands  from  settlement.  The  (ioverument  has  taken  and  reserved  a 
strip  of  land  there  3(5  miles  wide  and  42  miles  long. 

1  want  to  sa}'  this,  Mr.  Chairman:  This  matter  has  been  pending 
before  Congress  for  a  great  many  years.  The  (xovernment  has  not 
been  very  liberal  in  its  appropriations  for  matters  pertaining  to  Cali- 
fornia, notwithstanding  the  fact  that  the  people  of  California  pay  per 
capita  a  larger  amount  of  money  into  tne  Treasury  than  any  otner 
people.     Every  month  the  contributions  of  California  to  the  Treasury 
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are  1750,000.  The  wants  of  California  are  very  modest  and  she  has 
ayked  very  little. 

Those  people  do  not  know  how  to  reach  you  gentlemen  except  by 
petitions  of  the  legislature. 

The  governor  of  the  State  and  the  Senators  have  repeatedly  tiled 
petitions,  and  prior  to  this  the  former  Senators  have  petitioned  Con- 
gress asking  that  this  work  be  done.  I  have  three  resolutions  here 
that  have  been  adopted  by  the  legislature  of  California  asking  j^ou 
people  to  provide  for  these  matters.  We  do  not  know  what  to  do  to 
obtain  this.  We  want  to  build  those  roads.  We  want  to  open  that 
country.  There  are  no  roads  over  the  Sierra  Nevada  Mountains.  The 
San  Joaquin  Valley  is  not  opened  up. 

Another  thing  about  this  park  is  that  most  of  the  farmers  of  the 
San  Joaquin  Valle3^  in  the  summer  time  leav  e  their  homes  and  take 
their  families  in  wagons  and  go  to  the  coast  on  account  of  the  extreme 
heat  of  these  valleys,  the  thermometers  ranging  in  the  shade  from 
11()^  to  120^.  The}'  are  the  only  agricultural  people  on  earth  that  I 
know  of  who  can  afford  that,  but  the\^  do  it.  They  would  all  go  to 
the  Yosemite  Valley  if  these  roads  were  made.  There  is  the  finest 
water  there,  and  any  climate  that  you  want.  But  these  tolls  and  the 
inaccessibility  of  tHe  valley  prevent  them  from  going  there. 

The  Chairman.  You  must  understand  that  the  Government  can  not 
go  into  the  road-building  business  for  the  benefit  of  localities.  It 
nmst  be  for  a  public  purpose.  The  argument  you  make  is  that  it  is 
not  for  the  benefit  of  the  public,  but  designed  to  benefit  localities. 

Mr.  English.  The  State  has  alreadv  taken  steps  to  get  access  from 
the  Merced  Valley  up  to  this  park.  iThis  Tioga  road  will  be  a  part  of 
this  road  to  this  mountain.  We  ask  you  for  appropriations  to  take 
care  of  these  roads,  the  roads  inside  the  National  Park.  We  appro- 
priated $64,000  for  the  purchase  of  thes.e  same  roads  in  the  Yosemite 
V'alley  grant. 

Now,  as  I  say,  we  pay  more  money  into  the  Treasury  than  anybody 
else.  We  pay  almost  §1,000,000  on  coal  alone,  and  there  has  not 
been  a  dollar  contributed  in  the  United  States  from  anv  other  people 
outside  of  California.  We  paid  into  the  Treasury  $300,000,000  in 
customs  duties  since  we  have  been  a  State.  We  have  paid  $125,000,000 
in  internal  revenue  since  the  adoption  of  the  system  in  1862. 

We  have  received  no  consideration.  Here  is  something  that  every- 
body advocates.  The  legislature  of  California  unanimously  passed  the 
resolution  which  I  will  ask  you  to  put  in  the  record,  so  that  the  mem- 
bers of  Congress  can  see  it.  We  do  not  know  what  to  do.  We  hav^e 
$25,000  to  build  this  other  road  to  connect  with  the  Tioga  road  as 
soon  as  the  Government  takes  possession  of  this  road  and  owns  it. 
The  people  do  not  feel  that  it  would  l)e  possible  to  build  the  State 
road  until  this  is  done.  The\'  do  not  want  to  confiscate  the  property 
of  these  people. 

This  matter  has  been  pending  here,  as  I  say,  eight  or  ten  vears,  and 
everybody  is  for  it.  Mr.  Metcalf  introduced  a  bill  in  the  tifty-fifth 
and  the  Fifty-sixth  Congresses,  but  it  died  on  the  calendar. 

I  notice  that  nearly  all  of  these  other  parks  come  in  under  the  sun- 
dry civil  bill,  and  we  think  that  in  justice  to  us  this  ought  to  be  done. 
This  matter  came  before  the  Fifty-third  Congress,  when  I  was  here^ 
but  at  that  time  the  (government  was  broke,  and  could  not  take  it  up. 
In  the  meantime  two  commissions  have  reported — one  appointed  bv 
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the  Secretary  of  the  Interior  and  one  b^^  the  Secretary  of  War;  and 
this  matter  fiat*  been  thoroughly  thrashed  over.  Every  armv  officer 
that  ha.s  been  there  and  seen  the  park  and  looked  into  it  has  advocated 
the  purchase  of  these  roads. 

I  submit  that  the  people  who  get  so  little  as  the  people  of  California 
do  should  receive  this  consideration  at  your  hands. 

I  have  been  to  the  Yellowstone  Park  and  also  to  this  park«  and  in 
my  judgment  there  is  no  comparison  between  them.  I  think  probably 
some  members  of  this  committee  have  been  to  the  Yosemite  Park,  and 
they  can  tell  you  aliout  it.  This  is  a  mountain  region — the  sources  of 
three  important  rivers  in  California  which  rise  in  this  park.  Of  these 
the  Sun  Joaquin  is  the  second  most  important  river  in  our  State. 

Mr.  Gardner.  Do  you  know  al>out  how  many  people  visit  this  park 
ever}'  year  if 

Mr.  English.  Last  year  about  9,500.  We  have  a  record  of  that. 
Mr.  Needham  has  that  in  the  annual  report  of  the  acting  superintend- 
ent of  the  park. 

Mr.  Needham.  That  is  more  than  went  through  the  Yellowstone 
Park. 

Mr.  English.  And  the  Yellowstone  is  much  more  accessible  than 
the  Yosemite. 

Mr.  Gardner.  Supposing  it  was  decided  to  buy  one  of  these  roads 
or  two — 1  do  not  say  it  will  be — but  suppose  it  was  decided  to  buy  one 
or  two  of  them,  would  there  be  an}'  choice^ 

Mr.  English.  It  would  only  delay  us  in  building  this  important 
road  across  the  counlr}'  there.  We  do  not  ask  for  a  large  appropria- 
tion at  this  time. 

Mr.  (f  ardner.  If  it  were  the  only  one  it  would  not  be  large. 

Mr.  Encjlish.  That  is  only  one-third  of  what  we  pay  into  tne  Treas- 
ury everv'  month.     It  is  not  one-third. 


March  11,  1904. 
FOREST  RESERVES. 

STATEMENT  OF  ME.  EDWAED  A.  BOWEES,  SECEETAEY  AMEEI- 
GAN  FOEESTEY  ASSOCIATION. 

Mr.  Bowers.  1  come  here  as  the  representative  of  the  American 
For(»stry  Association,  an  organization  which  has  existed  since  1882, 
and  which  has  perhaps  had  as  much  to  do  with  bringing  about  the 
present  forest  policy  of  the  United  States  as  any  organization  in  the 
United  States.  We  have  mombei*s  scattered  through  every  State  and 
Territorj'^,  including  the  island  possessions. 

At  the  annual  meeting  of  this  association  the  following  resolution 
was  passed: 

Whereas  experience  has  (ieinoiiHtrated  that  the  first  step  in  an  effective  adminis- 
tration of  preat  forest  areas  is  rapid  and  easy  means  of  communication,  in  order  that 
fires  may  be  extin&;uished  in  their  incipient  stage  and  depredations  anticipated:  Beit 

liesolivd.  That  the  ofticerx  of  tliis  association  are  hereby  instnicteil  to  make  every 
proper  effort  to  obtain  from  Congress  at  this  session  an  appropriation  of  $500,000,  to 
()e  expended  in  the  construction  and  improvement  of  roads  and  trails  within  the 
existing  national  forest  reserves. 
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As  secretary  of  the  association,  I  was  directed  to  present  this  matter 
to  the  proper  authorities.  1  wrote  letters  to  the  chairmen  of  the  Com- 
mittees on  Public  Lands  of  the  Senate  and  House,  and  I  have  a  copy 
of  my  letter  addressed  to  Mr.  Lace}',  which,  I  understand  from  him, 
was  referred  to  this  committee,  inclosing  a  copy  of  the  resolution. 
The  letter  is  as  follows: 

New  Haven,  Conn.,  January  8,  190Ii.. 
Hon.  John  F.  Lacey, 

Chairman  Coininittee  on  PxMic  Lands^ 

House  of  Representatives ^   Washington^  D.  C. 

My  Dear  Sir:  1  have  to  thank  3^ou  for  your  letter  of  January  2 
and  your  offer  to  call  the  attention  of  the  Oommittee  on  Appropria- 
tions to  the  resolution  of  this  association  recommending  that  the  sum 
of  ^500,000  be  appropriated  for  construction  of  roads  and  trails  within 
the  existing  national  forest  reserves.  Our  idea  was  that  it  will  take 
some  time  to  engineer  these  roads  properly  and  that  this  appropriation 
should  be  a  continuing  appropriation,  so  as  to  cover  a  carefully  devised 
means  of  rapid  communication  within  the  reserves. 

If,  however,  Congress  is  unwilling  to  make  so  large  an  appropria- 
tion at  the  present  time,  an  appropriation  of  $50,000  for  the  ensuing 
fiscal  year,  but  made  immediately  available  upon  the  passage  of  the 
act,  would  be  of  the  very  greatest  adv'antage.  It  should  oe  made 
specifically  for  such  roads  and  trails,  as  this  is  the  first  step  toward 
any  proper  protection  of  the  forests  within  these  reserves.  It  should 
be  possinle  for  a  ranger  to  get  to  any  place  within  his  district  inside 
of  ten  hours  with  a  shovel,  axe,  and  enough  food  on  his  back  to  last 
him  several  days;  and  when  this  can  be  done  we  shall  see  nearly  all  of 
the  large  fires  within  the  reserves  stopped.  It  will  have  the  further 
good  effect  of  making  the  patrols  so  much  more  rapid  that  depreda 
tions  will  be  anticipated,  and  so  practically  cease. 

Under  the  existing  conditions  in  many  of  the  reserves  it  is  impos- 
sible for  a  ranger,  no  matter  what  efforts  he  makes,  to  get  to  a  fire 
over  a  distant  mountain  range  under  two  or  three  days,  and  by  that 
time  the  fire  has  got  such  a  start  that  he  needs  assistance  to  put  it  out. 
This,  of  course,  would  cost  the  Government  money,  to  say  nothing  of 
the  injury  done  to  the  forest,  which  is  again  more  likely  to  be  set  on 
fire  as  the  result  of  these  burned  spots.  This  summer  and  autumn  I 
visited  a  number  of  the  national  forest  reserves,  and  from  my  personal 
obseivation  became  convinced  that  nearly  all  fires  can  be  put  out  by  a 
single  man  with  a  shovel  and  an  ax  if  he  can  get  to  them  quickl}' . 
Nimierous  trails,  cut  at  a  comparatively  \o\^  price  per  mile  and  making 
a  network  over  each  reserve,  with  a  few  main  roads,  I  believe  wiU 
accomplish  this  fundamental  requirement.  It  is  no  use  to  put  forests 
in  reservation  and  then  not  protect  them,  and  to  protect  them  rapid 
communication  within  their  boundaries  is  essential.  For  this  reason 
we  believe  that  an  annual  item  in  the  appropriation  bill  for  roads  and 
trails  within  the  reserves  is  fundamental,  and  we  sincerely  hope  that 
this  Congress  will  recognize  this  fact. 

Very  respectfully,  Edw.  A.  Bowers, 

Secretary  American  Forestry  Association, 

I  want  to  say  in  addition  to  what  is  in  that  letter  that  in  the  devel- 
opment of  the  reserves  there  is  naturally  a  decrease  in  the  passing  to 
s  c  B 29 
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and  fro  within  the  reserves.  As  a  result  of  that  the  old  trails  are 
gradually  being  filled  up  with  down  timber,  so  that  it  takes  a  man  half 
a  day  to  go  a  few  miles.  In  old  times,  when  the  Indians  and  trappers 
were  going  through  the  reserves,  the  trails  were  open.  I  could  take 
3^ou  to  a  trail  that  is  three  hundred  years  old,  according  to  the  tradi- 
tions of  the  Indians,  which  is  to-day  almost  impassable. 

The  administration  of  the  reserves  in  the  General  Land  OflSce  has 
no  money  with  which  to  keep  these  trails  clear.  As  a  result  of  that 
these  trails  are  getting  worse  and  worse  as  the  years  go  on,  and  it  seems 
to  me  that  this  thing  should  be  recognized  and  that  there  should  be 
every  year  an  amount  appropriated  specifically  for  this  purpose,  not 
for  protection  purposes  generally,  but  for  the  clearing  of  the  roads 
and  trails,  whicn  is  the  best  protection.  In  addition  to  that  I  might 
say  that  a  single  tire  may  frequently  burn,  not  $500,000  worth  of 
timber,  but  ♦6,0(J(),000  worth.  It  only  takes  a  township  of  fairly  good 
timber  to  mean  a  destruction  of  $115,000,  and  10  townships  inake  it 
over  a  million,  and  I  can  take  j'ou  to  places  all  over  the  western  moun- 
tains where  more  than  10  townships  have  burned  to  the  advantage  of 
no  one. 


NATIONAL  MILITARY  PARKS. 

War  Department, 
Washingtoi}^  March  H^  190 I^, 
Sir:  In  compliance  with  your  request  for  certain  information  con- 
cerning the  estimates  for  the  next  tiscal  year  of  the  several  national 
military  parks,  I  have  the  honor  to  invite  your  attention  to  the  follow- 
ing reports  from  the  commissioners  of  the  parks  relative  to  the  expendi- 
ture of  money  on  roads  not  owned  by  the  United  States,  viz: 

Gettysburg  National  Park  Commission, 

Gettysburg^  Pn.y  March  11,  1904. 
Mr.  John  C.  Scofield, 

Chief  Clerk  War  Dejxirt merit. 
Dear  Sir:  Your  telejjram  reouesting  information  as  to  expenditure  on  any  road 
not  the  property  of  the  United  States  at  Gettysbui^  received  and  we  immediately 
telegrapnea  you  as  follows: 

"No  money  ever  expended  upon  any  road  not  owned  by  or  conveyed  to  United 
States  at  Gettysburg. ' ' 

You  are  doubtless  aware  that  Sickles  avenue  connects  with  the  Wheatfield  road, 
but  l^efore  it  was  built  it  was  conveyed  by  law  to  the  United  States  and  is  not  a 
public  road.    The  connecting  link  measures  about  300  yards. 
Yours,  truly, 

John  P.  Nicholson,  Chairman, 

(See  authority  and  blueprint  in  the  War  Department.) 


VicKSBURG,  Mi8S.,  ^farch  II,  1904. 
Mr.  John  C.  Scokiklp, 

Chief  Clerk  War  Department,  Washington,  D.  C: 
In  connection  with  Vicksburg  Park  work,  no  money  has  l)een  expended  on  any 
roarlway  or  for  any  road  work  on  land  not  owned  by  the  ITnited  States. 

William  T.  Rigby,  Chairman. 


8CNDRY    CIVIL    BILL.  451 

CixciNKATi,  Ohio,  March  12,  1904. 

J.  C.  SCOFIELD, 

Chirf  Clerk  War  DepartmerU,  Washington,  D,  C; 
Your  wire  to-day.    In  order  to  reach  and  mark  first  positions  of  Hardee,  Bragg^ 
Polk,  and  Breckinridge,  the  Corinth  road  has  been  improved  by  us  about  1,200  yaras 
west  of  park  property  and  on  public  road  ceded  us  by  county  and  State. 

Cornelius  Cadlb,  Chairman, 


Chickamauoa  and  Chattanooga  National  Park  Commission, 

Washinffton,  March  11,  1904- 
Memorandum  for  the  chief  clerk: 

Answering  your  memorandum  of  March  11,  you  are  respectfully  informed  that 
there  has  been  no  road  work  executed  in  connection  with  the  Chickamauga  and 
Chattanooga  National  Park  upon  land  the  jurisdiction  of  which  had  not  previously 
been  ceded  to  the  United  States. 

In  r^rd  to  the  Lafayette  road,  from  Lee  and  Gordons  Mills  to  Lafayette,  Ga.^ 
the  jurisdiction  over  that  road  was  ceded  to  the  United  States  by  an  act  of  the  legis- 
lature of  the  State  of  Georgia  approved  December  3,  1896. 

H.  V.  BoYNTON,  Chairman  of  Commission. 

The  following  is  a  statement  of  the  expenditures  of  the  diflFerent 
parks  since  July  1,  1903,  viz: 

Gettysburg  National  Park. 

Balance  July  1, 1903 $8,260.53 

Appropriation 60.000.00 

68,260.53 
expenditures. 

Salaries — Commissioners,  clerks,  etc $13, 730. 00 

Mileaf^e  and  traveling  expense 68. 88 

Miscellaneous  expenses  of  establishment 1 ,  426. 21 

Land  and  legal  expenses 9, 064. 16 

Road  construction 5, 882. 08 

Bridges  and  fencing 4, 298. 19 

Monuments,  tablets,  towers,  etc 624. 99 

8tationerv  and  printing 234. 26 

Labor...' 10,054.49 

Rent 189.00 

Fuel,  ice,  forage,  and  miscellaneous 2, 299. 32 

Road  repairs 147.  75 

48,019.33 

Balance  March  11,  1904 20,241.20 

Shiloh  National  Military  Park. 

Balance  July  1,  1903 $41,011.46 

Appropriation 20, 000. 00 

61,011.46 
expenditurbh. 

Salaries — Commissioners,  clerks,  etc $16, 085. 97 

Mileage,  traveling  expenses,  etc 105. 20 

I^nd  and  legal  exi)enHes 5, 100. 00 

Road  coUHtruction 743. 95 

Monuments,  tablets,  towers,  etc 9,  755. 20 

Stationery  and  printing 1, 404.  77 

l^l)or 9,078.10 

Fuel,  ice,  forage,  and  miscellaneous  items 808. 94 

43,082.13 

Balance  March  11,  1904 17,929.33 
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ViCKSBCRG  National  Military  Park. 

Balance  July  1, 1903 $98,203.54 

Appropriation 50, 000. 00 

148,  203. 54 

EXPENDITURES. 

Salaries — Conimiesioners,  clerks,  etc $15, 352. 34 

Mileage  and  traveling  expenses 497. 67 

Land  and  legal  expenses 2, 246. 35 

Road  construction 17, 487. 52 

Bridges  and  fencing 79, 924. 52 

Stationery  and  printing 134. 67 

Labor 14,779.26 

Rent 480.00 

Fuel,  ice,  hardware,  etc 1, 727. 80 

132,630.13 

Balance  March  11,  1904 15,573.41 

Chickamauga  and  Chattanoo(;a  National  Military  Park. 

Balance  July  1, 1903 $11,214.81 

Appropriation 40, 000. 00 

51,  214. 81 
expenditures. 

Salaries — Commissioners,  clerks,  etc $14, 244. 1 9 

Mileage  and  traveling  expenses 332. 88 

Miscellaneous  expenses  of  establishment 459. 25 

I^nd  and  legal  expenses 1 ,  375. 80 

Road  construction 5, 398. 33 

Stationery  and  printing 190. 24 

Labor  ..i 16,968.02 

Rent 19.43 

Fuel,  ice,  forage,  hardware,  etc 2, 001. 25 

Furniture 32.50 

41,021.89 

Balance  March  14,  1904 10,192.92 

The  necessar}'^  expenses  between  now  and  the  1st  of  July,  1904,  will 
probably  reduce  the  balance  on  hand  to  a  small  working  balance  for 
contingencies  and  incidental  expenditures,  except  in  the  case  of  the 
Vicksburg  Park,  where  it  will  be  entirely  wiped  out. 

The  items  upon  which  the  estimates  for  1905  for  the  various  parks 
are  based  are  as  follows,  viz: 

GETTYSBURG    NATIONAL  PARK. 

Salaries:  Commissioners,  etc $18, 000 

Miscellaneous  expenses  of  establishment 1, 500 

Land  and  iepal  expenses 9,  OtX) 

Road  construction 10,  OtX) 

Bridges  and  fencing 6,  000 

Monuments,  tablets,  towers,  etc 500 

Stationery  and  printing 3(X) 

Labor..: 11,000 

Rent »40 

Fuel,  ice,  forage,  and  miscellaneous 3,  COO 

Road  repairs 360 

Total 60,000 
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ff 

SHILOH   NATIONAL  MILITARY   PARE. 

Salaries $12,000 

Office  expenses 1, 500 

Traveling  expense? 300 

Three  concrete  bridges  to  replace  wooden  structures 3, 600 

Labor  on  clearing  land  and  extending  roads  and  on  State  monument  foun- 
dations    10, 000 

Hous3  for  office  and  headquarters  of  the  commission 5, 000 

Incidentals 2, 600 

Total 35,000 

VICKSBURG   NATIONAL   MILITARY   PARK. 

Salaries:  Commissioners  and  secretary,  only $14, 400 

Traveling  expenses 1, 000 

Office  expenses 3, 000 

Land  and  conveyancing 6, 275 

Topography  and'  maps 500 

Buildings  and  quarters 800 

Clearing  land 2,000 

Roads  and  bridges 53, 650 

Monuments  and  markers .' 3, 000 

Tablets  and  guideposts 4, 000 

Cannon  and  gun  carriages 11, 375 

Total 100,000 

CHICKAMAUGA   AND  CHATTANOOGA    NATIONAL  PaRK   COMMISSION. 

Salaries:  Commissioners,  clerks,  etc $16, 836 

Completion  of  forest  road 1, 500 

McFarland  Gap  road,  one-half  mile 3, 000 

Regulating  Pomt  park,  including  wall  and  gateway 9, 600 

Guttering  of  5  miles  of  important  roads 5, 000 

General  maintenance  of  roads;  painting  tablets  and  gun  carriages;  founda- 
tions, monuments;  stationery  and {)rmting,  and  miscellaneous  supplies. . .  4, 000 

Total 39,936 

With  reference  to  the  present  condition  of  the  appropriations  of  the 
Vicksburg  Park,  it  has  been  ascertained  that  the  Commission  desires 
$50,000,  to  be  made  immediately  available,  to  continue  the  work  on 
the  park  during  the  remainder  of  the  present  fiscal  vear  and  $100,000 
to  carry  on  the  work  for  the  next  fiscal  year.  While  the  Department 
has  not  felt  justified  in  asking  Congress  for  a  deficiency  appropriation 
of  S50,000,  as  requested  by  the  Vicksburg  Commission,  it  has  no  doubt 
that  if  approximately  this  sum  were  now  available  it  could  be  advan- 
tageously expended  bv  the  Commission  during  the  remainder  of  the 
present  fiscal  year  and  that  $100,000  can  be  advantageously  expended 
during  the  next  fiscal  year.  Upon  the  assumption,  nowever,  that  no 
appropriation  could  be  made  available  before,  say,  May  15,  1904, 
$100,000  is  the  least  sum  that  can  be  advantageously  expended  between 
that  date  and  March  4,  1905,  by  which  time  the  appropriations  would 
be  made  for  the  fiscal  year  1906.  These  appropriations  ought  to 
include  a  sufficient  amount  to  carry  on  the  work  of  the  park  from 
March  4,  1905,  to  Julv  1,  1905,  to  be  made  immediately  available. 
Verv  respectfullv, 

Wm.  H.  Taft, 

SecfTttary  of  War. 
Hon.  James  A.  Hem  en  way, 

Chiinnan  Coinnutiee  on  Ap prop  nations^ 

IIouHe  of  Rej>7*e8entative8, 
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INDIANAPOLIS,  IND.,  MILITARY  POST. 

War  Department, 
Office  of  the  Quartermaster-General, 

W(Ufhivgto7i^  March  11^  IdOIfr. 
The  Chairman  of  the  Committee  on  Appropriations, 

Hoime  of  Bepresentatlves^  Washington^  D.  C. 

Sir:  In  accordance  with  your  request  for  information  from  this 
Office  in  regard  to  the  amount  which  could  be  advantageously  expended 
during  the  fiscal  year  ending  June  30,  1905,  for  construction  oir  a  new 
military  post  near  Indianapolis,  Ind.,  for  which  a  special  estimate  of 
$944,300  was  submitted  to  Congress,  I  have  the  honor  to  state: 

After  careful  consideration  of  the  question  at  issue  it  is  recom- 
mended that  there  be  appropriated  and  made  immediately  available  the 
sum  of  $523,990  to  permit  the  construction  of  the  necessary  officers* 
quarters  and  barracks  for  a  garrison  of  regimental  headquarters,  band, 
and  one  battalion  (four  companie*s)  of  infantr}^  together  with  the  nec- 
essary storehouses,  hospital,  stables,  guardhouse,  office  building,  etc., 
that  would  be  required  for  a  complete  post. 

It  is  the  intention  of  the  War  Department  to  provide  ultimateh'  for 
a  garrison  of  one  full  regiment  of  infantry,  but  it  is  believed  tfiat  it 
wfll  be  more  advantageous  to  limit  construction  during  the  ensuing 
fiscal  year  to  that  which  would  be  required  for  headquarters  and  the 
first  battalion,  leaving  the  other  two  battalions  to  be  provided  for  by 
future  appropriations. 

It  will  be  observed  that  the  estimated  cost  of  the  buildings  to  lie 
erected  the  first  year  is  somewhat  more  than  one-half  of  the  amount 
required  for  the  entire  regimental  post,  although  the  garrison  to  be 
provided  for  will  be  a  little  more  than 'one-third  of  that  for  the  full 
regiment.  This  is  accounted  for  b}^  the  fact  that  in  addition  to  officers' 
quarters  and  barracks  for  the  troops  there  will  be  needed  for  the  first 
battalion  all  the  administrative  buildings  that  constitute  a  fully 
equipped  post,  and  future  construction  would  be  limited  only  to  the 
necessary  officers'  quarters  and  barracks  for  the  remaining  part  of 
the  regiment,  which  is  estimated  at  $420,170  for  the  additional  eight 
companies. 

Very  respectfully,  C.  F.  Humphrey, 

Quartet^mastei^' General  C.  S.  Army. 

FISH  HATCHERIES  IN  ALASKA. 

Department  of  Commerce  and  Labor, 

Office  of  the  Secretary, 
Washington^  Fihrnai^  27^  190^. 
Hon.  J.  A.  Hemenway, 

Chairman  Committee  on  Appropriations^ 

Ilou^e  of  Hepresen  fatiras. 
Sir:  In  my  estimates  of  appropriations  for  1905  are  the  items  for 
fish  hatcheries  in  Alaska  and  the  preservation  of  the  Alaska  fisheries 
enumerated  on  the  appended  sheet.  The  establishment  of  at  least  four 
salmon  hatcheries  in  Alaska  and  adequate  provision  for  the  proper 
regulation  and  supervision  of  the  salmon  tisneries  are  essential  to  the 
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preservation  of  the  industry.  In  order  that  the  hatcheries  may  be 
built  this  year  and  be  ready  ior  operation  next  fall  it  will  be  necessary 
for  the  construction  work  to  begin  early  in  the  coming  spring.  The 
hatcheries  should  be  ready  to  take  eggs  by  the  first  of  August,  and 
even  then  no  return  can  be  expected  before  1908  or  1909,  as  at  least 
four  or  five  j^ears  will  be  required  for  the  salmon  liberated  bv  the 
hatcheries  to  reach  maturit}'.  It  is  therefore  respectfully  askea  that 
the  following  clause  be  inserted  in  the  sundry  civil  bill,  following  the 
items  for  the  Bureau  of  Fisheries: 

The  salmon  hatcheries  in  Alaska  herein  provided  for  may  be  constructed  by  con- 
tract or  day's  labor  at  the  discretion  of  the  Secretary  of  Commerce  and  Labor,  and 
the  amounts  herein  provided  for  the  construction  and  maintenance  of  fish  hatcheries 
in  Alaska  and  for  toe  protection  of  the  Alaska  salmon  fisheries  are  hereby  made 
immediately  available. 

Respectfully,  Geo.  B.  Cortelyoc,  Sea^etary, 


Estimates  of  appropriations  for  190,5. 

For  the  establishment  of  fish-cultural  stations  in  Alaska  for  the  propagation 
of  salmon,  at  points  to  be  selected  by  the  Secretary  of  Commerce  and 
Labor,  including  the  purchase  of  sites,  construction  of  necessary  build- 
ings, and  for  equipment $152, 000 

For  purchase  or  construction  of  two  lai^e  launches,  four  small  launches, 

and  such  seine  boats,  scows,  and  skiffs  as  may  be  required 28, 000 

For  fish  hatcheries,  Alaska,  salaries: 

One  suiHjrintendent  Alaska  fish  hatcheries 2, 400 

One  assistant  superintendent 1, 800 

Four  station  superintendents,  at  $1,800  each 7,  200 

Four  fish  culturists,  at  $1,400  each 5,600 

Four  fish  culturists,  at  $1 , 200  each 4, 800 

Sixteen  laborers,  at  $720  each : 11,520 

Two  coxswains,  at  $1,400  each 2,800 

Two  machinists,  at  $1,200  each 2, 400 

Two  firemen,  at  $720  each 1, 440 

Two  deckhands,  at  $600  each 1, 200 

Four  c(X)ks,  at  $900  each 3, 600 

Four  waiters,  at  $400  each 1 ,  600 

One  chief  naturalist 2, 500 

Two  naturalists,  at  $1,500  each 3, 000 

One  statistical  agent 2, 400 

One  chief  inspector  salmon  fisheries 2, 500 

Two  assistant  inspectors,  at  $1,800  each 3, 600 

For  maintenance  and  o[)eration  of  the  fish-cultural  stations  in  Alaska, 
including  the  movement,  maintenance,  and  care  of  vessels,  travel,  and 
subsistence  of  employees,  employment  of  temporary  lalwr,  and  all  other 

necessary  expenses  .'. 84, 000 

Total 324,360 


AMERICAN  ETHNOLOGY. 

Smithsonian  Institltion, 
Washhu/to?),  D.  (?.,  March  12,  1901^, 
Sir:   In   the    estimates   presented   for   the    Bureau  of   American 
Ethnology  for  the  coming  fiscal  )'ear,  ^5,000  of  the  $50,000  asked  is 
intended  for  the  inclusion  of  Hawaii  and  Tutuila  in  the  scope  of  the 
Bureau's  activities. 
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It  is  the  suggestion  of  a  member  of  the  committee  that  I  Bhould 
explain  the  reasons  for  recommending  the  extension  of  the  work  to 
those  islands,  which  are  briefly,  that  though  these  people  are  our 
wards,  in  the  same  sense  that  the  Indians  are,  we  know  ittle  about  them. 
and  it  would  seem  well  worth  while  to  acquire  a  working  knowledge 
of  their  histor\%  racial  aflSnities,  and  physical  and  mental  characteris- 
tics, and  a  record  of  their  native  arts  and  industries,  manners  and 
customs  before  it  is  finally  too  late.  An  able  ethnologist/ a  former 
member  of  the  Bureau,  is  now  resident  in  Hawaii,  and  will  undertake 
the  work  at  once  if  authority  is  given  to  do  so. 

There  is  also  included  in  the  estimate  of  850,000  for  the  Bureau  an 
item  of  $5,000 — referred  to  in  the  note  accompanying  the  estiniatcii; — 
for  a  proposed  archaeological  survey  of  the  United  States,  and  1  should 
have  been  glad  to  have  explained  its  importance  as  a  branch  of  the 
history  of  our  aboriginal  tribes.  Mucn  archaeological  work  has 
already  been  done  by  the  Bureau  in  various  sections  of  the  country, 
and  it  is  now  especially  desirable  that  this  work  should  be  supplemented 
by  examinations  in  districts  heretofore  neglected  and  the  whole 
embodied  in  a  final  report,  a  chief  feature  of  which  should  be  a  map  of 
the  United  States  on  which  may  be  located  all  known  monuments, 
village  sites,  shell  deposits,  mounds,  and  other  antiquities.  This  work 
is  important,  not  only  as  a  suitable  rounding  out  of  the  Bureau's  labors 
in  this  field,  but  because  the  evidences  are  disappearing  with  great 
rapidity.  The  amount  asked  for  would  be  used  mainly  in  employing 
local  archaeologists  in  various  parts  of  the  country  to  furnish  data 
relating  to  their  particular  districts.  All  of  the  available  information 
would  then  be  digested  and  prepared  for  publication  by  the  Bureau. 
I  am,  sir,  with  much  respect,  your  obedient  servant, 

S.  P.  Langley,  Stcretary. 

Hon.  James  A.  Hemenway, 

Chairman  Committee  an  Appropriations^ 

House  of  RejJresefitatives^    \Vashington^  D,  C, 


LAW  LIBRARY  OF  CONGRESS,  STEEL  SHELVING. 

Office  Superintendent  United  States 

Capitol  Building  and  Grounds, 

Washington^  I),  C,  February  25^  190^. 
Hon.  James  A.  Hemenway, 

Chairman  Committee  on  Approjwiathms^ 

IFtmse  of  Iiepresent<itives, 
Sir:  I  have  the  honor  to  request  that  provision  be  made  in  the  com- , 
ing  sundry  civil  bill  for  the  piu'chase  and  installation  of  steel  book 
stacks  for  the  law  library  in  the  Capitol.  I  have  made  an  estimat'  .• 
for  this  work  and  find  the  total  cost  of  the  steel  book  stacks,  labo  r 
and  materialand  incidental  expenses  connected  therewith,  to  be  $24r,6o<  •, 
I  have  been  requested  by  tne  Librarian  of  Congress,  who  has  supe  r- 
vision  over  the  law  librar}',  to  make  certain  repairs  in  the  libraSory 
room,  some  of  which  can  be  paid  for  out  of  the  regular  appropriatiori 
under  the  control  of  this  otfice,  the  above-mentioned  item  being  thi 
exception.  I  send  herewith  a  copy  of  his  letter  for  the  information  o^ 
the  committee. 
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The  law  library  is  largely  used  by  Members  of  the  House  and  Sena- 
tors, and  the  work  proposed  is  intended  to  do  away  with  certain  un- 
comfortable conditions  now  existing,  to  help  the  sanitary  conditions, 
and  to  aid  in  the  general  service  in  the  library. 
Very  respectfully, 

Elliott  \A'^oods, 
Superintendent  United  Stat  en  Caplfril 

Bidldhuj  and  Grounds, 


The  Library  of  Congress, 

Washington^  Decemher  21^  1903. 
My  Dear  Sir:  The  conditions  in  the  law  library  of  Congress  at  the 
Capitol  have  been  not  merely  very  embarrassing  to  the  administration, 
but  a  peril  even  to  the  Capitol  building  itself.  There  has  been  a  great 
accumulation  of  dust,  of  dirt,  and  of  inflammable  material,  and  already 
the  experience  of  a  fire  whicn  might  have  proved  disastrous. 

I  am  arranging  to  withdraw  as  many  as  possible  of  the  volumes  to 
the  main  Library  building  and  urgenth'  hope  that  jou  will  be  able  to 
overhaul  the  entii'e  room,  so  as  to  provide  clean,  accessible,  and  safe 
accommodations  for  what  remains  and  for  their  readers.  I  assume  that 
you  will  wish  to  replace  the  wooden  shelving  with  metal,  as  has  been 
done  in  other  parts  of  the  Capitol  building,  and  that  you  will  find  it 
possible  to  improve  the  condition  of  the  floor,  the  sanitary  arrange- 
ments, and  the  general  appearance  and  convenience  as  well  as  safety  of 
the  room. 

Even  looking  to  the  possible  ultimate  removal  of  the  library  from 
the  Capitol,  should  the  Supreme  Court  go  into  a  separate  building, 
the  present  conditions  seem  too  discreditable  and  too  dangerous  to 
allow  to  continue  for  the  intervening  period. 
Very  truly,  yours, 

Herbert  Putnam, 

Librarian  of  CongreHS* 
Mr.  Elliott  Woods, 

Superintendent  Capitol  Building^  Washington^  D,  V. 

OFFICE  BUILDINC,  HOUSE  OF  REPRESENTATIVES,  HEAT, 
LIGHT,  AND  POWER  PLANT. 

Office  Superintendent  United  States 

Capitol  Bl^ldino  and  Grounds, 

Washington,,  7?.  6^.,  starch  11^,^  190!^.. 
Hons.  Joseph  G.  Cannon,  William  P.  Hepburn, 

AND  »James  D.  Richardson, 
Connnissi/m  on  the  part  of  the  ITou^e  of  Representatives 

for  the  Construction  oj  an  Office  Building, 
Gentlemen:  Having  been  instructed  by  the  commission  to  look  into 
the  question  of  providing  an  outside  power  plant  for  heating,  lighting, 
and  power  for  the  proposed  office  building,  together  with  other  mat- 
ters in  connection  with  the  construction  of  the  Pennsylvania  Rialroad 
tunnel  through  square  690, 1  beg  to  report  as  follows: 

It  was  originally  proposed  to  place  a  plant  in  the  office  building  of 
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sufficient  capacity  to  take  care  of  that  bui  ding  and  the  Capitol.  That 
would  mean  the  installation  of  a  plant  capable  of  producing  6,000  horse- 
power in  energy.  It  would  mean  the  reservation  of  a  great  portion  of 
the  basement  story  of  the  new  building  for  the  installation  of  boilers 
and  necessary  machinery.  It  would  mean  the  further  installation  of  a 
mechanical  draft  system  in  order  to  avoid  the  erection  and  disagreeable 
appearance  of  a  high  stack  to  carry  off  the  gases,  as  in  my  judgment 
these  gases  would  not  be  under  sufficient  control  with  a  lower  stack  to 
prevent  their  pouring  into  the  open  court  of  the  new  building,  espe- 
cially in  mild  weather,  causing  extreme  annovance  to  the  occupants  of 
the  building  and  injury  to  its  proper  ventilation.  On  the  other  hand, 
the  removal  of  the  heating  and  power  plant  from  the  Capitol  would 
provide  useful  space  in  both  the  Senate  and  House  termces.  To  keep 
the  power  plant  out  of  the  proposed  new  building  would  save  to  that 
building  well-conditioned  space  of  suitable  dimensions — in  fact,  prac- 
tically all  of  the  southern  end  of  the  subbasement  stor3%  all  of  which 
will  be  suitable  for  offices.  So  far  as  these  two  buildings  alone  are  con- 
cerned, an  outside  power  plant  would  be  desirable,  and  considering 
these  two  buildings  the  plant  should  be  able  to  produce  6,000  to  7,0<>0 
horsepower  in  energy;  by  this  I  mean  energy  for  heating,  lighting, 
and  power  purposes. 

But  there  is  a  further  argument  for  the  establishment  of  a  heating, 
lighting,  and  power  plant  exterior  to  the  structures  named  when  we 
consider  that  such  a  plant  could  be  made  large  enough  to  supply  the 
necessary  energy  to  the  Congressional  Library  building  in  conjunc- 
tion with  the  otbers;  and,  furtner,  it  may  be  assumed  that  in  the  future 
other  public  buildings  will  be  erected  at  the  northeast  of  the  Capitol, 
facing  the  Capitol  grounds,  and  they  would  require  the  same  service 
which  could  be  embodied  in  the  outside  power  plant  if  it  is  initially 
erected  for  the  purpose  and  provided  with  the  necessary  capacity  iii 
boilers  and  machinery. 

Inquiry  in  the  commercial  world  shows  that  the  policy  pursued  for 
just  such  pui  poses  is  one  of  concentration,  and  that  great  districts  are 
taken  care  of  by  central  power  plants,  with  substations  for  specialized 
distribution,  and  that  this  policy  has  proved  to  be  economical,  other- 
wise it  would  not  be  pursued  by  those  engaged  in  furnishing  heat, 
light,  and  power.  In  smaller  plants  with  a  large  number  of  units 
depreciation  is  always  greater  than  in  larger  plants  with  fewer  units 
of  larger  capacity.  In  such  a  central  plant  repairs  are  materially 
reduced.  From  all  points  of  view  it  appears  that  the  proper  thing  to 
do  is  to  build  such  a  plant,  with  the  understanding  that  it  will  be  large 
enough  to  care  for  the  buildings  now  existing,  for  the  office  building, 
and  for  any  other  buildings  which  may  be  erected  facing  the  Capitol. 

At  the  present  time  considerable  energy  is  wasted  which  might  be 
utilized  in  the  heating  of  the  buildings  from  a  centralized  power  plant, 
and  it  is  safe  to  say  that  the  exhaust  steam  would  in  nearly  all  cases  l)e 
sufficient,  if  utilized  properly,  to  heat  the  structures  the  plant  is 
intended  to  serve. 

With  the  consent  of  the  commission  and  through  the  kindness  of 
the  Westinghousc  Electric  and  Manufacturing  Compan}^  an  expert 
engineer  has  gone  thorouj^hly  over  the  ground  and  made  a  report  to 
me.  I  have  also  obtainea  the  opinion  of  the  superintendent  of  the 
building  and  grounds,  Library  of  Congress.  He  give^  in  a  letter  his 
support  to  the  proposition  for  an  outside  power  plant.     I  have  also  a 
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letter,  with  the  details  of  costs,  from  the  New  York  Steam  Heating 
Company,  addressed  to  Hon.  J.  A.  Beidler,  of  the  House,  and  by  him 
referred  to  me.  This  latter  information  is  invaluable  to  us.  I  there- 
fore transmit  the  letter  of  Mr.  Bernard  R.  Green,  letters  of  the  West- 
inghouse  Electric  and  Manufacturing  Company,  and  additional  infor- 
mation from  The  New  York  Steam  Heating  Companj',  and  ask  that 
they  be  incoi'porated  in  the  record. 

In  addition  to  these  I  beg  to  present  a  brief  statement  which  covers 
in  general  the  cost  of  the  proposed  plant,  together  with  the  outside 
features  connected  with  it;  also  a  compilation  of  figures  on  salaries 
and  comparative  statements  thereon. 

I  have  communicated  personally  with  many  gentlemen  engaged  in 
this  particular  line  of  worK,  steam-heating  experts  and  other  engineers, 
and  all  agree  that  the  circumstances  warrant  the  erection  of  an  outside 
plant  such  as  has  been  suggested.  In  particular  the  attention  of  the 
commission  is  called  to  the  letter  of  the  Westin^house  engineer,  who 
will,  in  addition  to  giving  the  present  information,  furnish  the  com- 
mission, if  they  desire  it,  a  complete  detail  as  to  figures  and  costs  in 
proof  of  his  opinion. 

As  to  the  site  of  this  power  house,  the  one  on  reservation  17,  at  the 
intersection  of  New  Jersey  avenue  SE.  with  the  new  line  of  the 
Pennsylvania  Railroad,  appears  to  be  the  most  available.  Being  adja- 
cent to  the  railroad  will  make  easy  the  operations  of  handling  coal  and 
ashes. 

Constructed  as  the  plant  should  be,  with  some  regard  to  exterior 
architectural  appearance,  it  would  not  be  obnoxious,  not  unneces- 
sarily expensive,  and,  in  fact,  when  complete,  would  be  a  point  of  great 
interest,  and  1  am  assured  by  engineers  that  its  economy  of  operations 
and  production  of  energy  would  soon  prove  the  wisdom  of  its  installa- 
tion. 

The  estimate  would  at  first  sight  seem  large,  but  it  must  be  remem- 
bered that  this  covers  not  only  the  erection  of  the  building,  the  con- 
struction of  heating  mains  and  subways  to  the  various  existing  and 
proposed  buildings,  the  erection  of  substations  within  the  several 
buildings  for  the  distribution  of  energy,  but  it  also  covers  the  cost  of 
a  complete  plant  sufticient  to  take  care  of  all  Government  buildings 
erected  or  to  be  erected  on  Capitol  Hill  facing  the  Capitol.  The 
expenditure  of  this  amount  of  money  would  proceed  in  steps  as  the 
requirements  demanded. 

The  estimate  for  the  first  appropriation  furnished  the  Commission 
is  one  that  provides  for  the  production  of  plans  in  detail,  and  for 
the  erection  of  the  necessary  foundations  for  the  building  and  the 
machinery.  I  would  like  to  call  the  attention  of  the  Commission  to 
the  further  fact  that  these  estimates  are  based  on  the  proposition  for 
a  capacity  sufficiently  large,  not  only  to  take  care  of  estimated  increase 
in  demands,  but  in  addition  to  prevent  breakdowns  in  the  service  by 
the  installation  of  duplicate  transmission. 
Very  respectfully, 

Elliott  Woods, 
Superhdehtltnt  CnHtd  Sfdten  Capitol  DvUdhuj  and  (rroufffh. 
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March  15,  1904. 
The  Commission  to  Supervise  and  Direct  the  Construction  of  the 
Office  Building  for  the  House  of  Representatives  have  considered  the 
foregoing  communication  from  Elliott  Woods,  and  respectfully  reconi- 
mend  that  the  Committee  on  Appropriations  report  in  the  sundry  civil 
appropriation  bill  the  accompanying  provision,  appropriating  for  and 
authorizing  the  construction  of  a  heat,  light,  and  power  plant  in  con- 
nection with  the  House  office  building. 

Very  respectfully,  J.  G.  Cannon, 

Chairman  of  the  Connnissiotu 


PROPOSED   APPKOPRIATION. 


Toward  the  construction  of  a  building  for  a  heating,  lighting,  and  power  plant  in 
connection  with  the  office  building  for  the  House  of  Representatives,  the  installa- 
tion of  necessary  machinery,  for  labor  and  material,  construction  of  ducts,  heating 
mains,  subways,  and  traction  system  connecting  the  Capitol  building,  and  for  all 
other  appliances,  and  for  each  and  every  purpose  in  connection  with  all  of  the  fore- 
Koin^,  one  hundred  and  thirtv  thousand  dollars:  Provided^  That  said  building  for 
heatmg,  lighting,  and  power  plant,  when  constructed,  shall  be  of  sufficient  size  and 
capacity  to  furnish  the  necessary  heat,  light,  and  power  for  the  office  building  of  the 
House  of  Representatives,  the  Capitol  building,  the  Congressional  Library  building, 
and  for  such  other  public  buildings  which  may  hereafter  be  erected  on  grounds  adjacent 
to  the  Capitol  grounds  at  the  east  of  the  Capitol  building  and  facing  the  same:  Provided 
farther^  That  when  complete  and  ready  for  operation  for  the  purpose  of  supplving 
heat,  light,  and  power  for  the  Capitol  building,  office  building  for  tne  House  of  Rep- 
resentatives, and  Congreiraional  Library  building,  the  total  cost  of  said  heating, 
lighting,  and  power  plant,  including  building  and  all  necessary  apparatus,  shall  not 
exceed  the  sum  of  seven  hundred  and  fifty-seven  thousand  eight  hundred  dollars, 
and  that  of  the  subway  system  connecting  the  Capitol  building,  the  sum  of  one  hun- 
dred and  sixty-eight  thousand  five  hundred  dollars;  and  contracts  for  any  part  or 
the  whole  of  the  work  herein  provided  for  are  authorized  to  be  entered  into 
by  the  Superintendent  of  Capitol  Building  and  Grounds,  who  shall  have  charge  of 
the  cx)nstruction  of  said  building  and  ecjuipmentand  subway  system,  and  the  employ- 
ment of  skilled  and  other  services,  subject  to  the  direction  and  supervision  of  the 
House  Commission  appointed  to  supervise  the  construction  of  the  office  building  for 
the  House  of  Representatives:  Provided  further  ^  That  the  said  building  and  its  appur- 
tenant constructions  shall  be  located  in  that  portion  of  reservation  seventeen 
bounded  by  Virginia  avenue  as  extended  througn  said  reservation.  South  Capitol 
street,  E  street  south,  and  New  Jersey  avenue,  and  in  such  manner  that  the  main 
building  shall  not  project  beyond  the  building  lines  of  any  of  the  streets  or  avenues 
named;  and  a  siding  from  the  Philadelphia,  Baltimore  and  Washington  Railroad  for 
the  use  of  said  building,  in  accordance  with  plans  approved  by  the  Commissioners 
of  the  District  of  Columbia,  is  hereby  authorized  to  cross,  at  grade  or  otherwise,  the 
proposed  extension  of  Virginia  avenue  through  the  reservation:  And  provided  further^ 
That  such  ducts,  heating  mains,  subways,  and  appliances  may  be  constructed  in  and 
across  any  public  street,  avenue,  alley,*  or  reservation  where  necessary  to  carry  out 
the  purpose  of  this  provision;  and  when  same  shall  be  constructed  in  or  uncier  any 
street,  avenue,  or  alley  they  shall  be  located  under  plans  approved  by  the  Engineer 
Commissioner  of  the  District  of  Columbia. 


INFORMATION   Ei^TlMATE. 

For  a  heating^  Uglding,  and  power  platU  {capaciti/  6^000  kilo  ukiUs)  mfficient  to  care  far 
the  Capitoly  office  building,  Congremoiml  IMtranj  building^  and  any  otlier  public  build'- 
ing»  which  may  be  erected  in  future  facing  the  Capitol,  grounds  at  the  eoM  of  the  (\tpUoL 

Size  of  building,  150  by  200  by  50  feet     Cubic  contents,  1,500,000  cubic  feet. 

Cost  of  building,  at  15  cents  jn^r  cubic  foot $225, 000 

Cost  of  apparatus,   including  electric  ducts,  wiring,   and  steam-heating 
system .' 888,000 

Total  cost  of  power  plant 1, 113, 000 
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For  (I  heating^  lighting^  and  power  plwit  sufficient  to  care  for  the  Capitol^  office  buildmg, 
and  Congressional  Library  building. 

Size  of  building,  160  by  200  by  50  feet.     Cubic  contents,  1,500,000  cubic  feet. 

Cost  of  building,  at  15  cents  per  cubic  foot $225,000 

Cost  of  apparatus,   including  electric  ducts,   wiring,   and  steam-heating 
system '. 532,800 

Total  cost  of  plant 757, 000 


Comparative  statement  of  salaries  paid  in  the  present  ifolated  plants,  and  cost  of  coal,  tiith 
scuaries  and  coal  required  at  central  plant  for  service  to  Capitol,  House  office  building, 
and  Congressional  iMrrary. 

Services: 

Electric-light  plant , $21,690 

Senate  wing 16, 925 

House  wing 15, 600 

Office  building  (estimated) 20, 000 

Congressional  Library 22, 100 

$96, 375 

Coal: 

Capitol 37,000 

Otfice  building  (estimated) 24,000 

Congressional  Library 19, 000 

80,000 

Total  for  salaries  and  coal 176, 375 

CENTRAL    PLANT. 

Services  (estimated) . .'. $19, 060 

Coal  (estimated) 50,000 

$69,000 

Add  to  this  cost  the  services  of  persons  retained  at  isolated  plants, 

amounting  to 43, 640 

Making  a  total  for  the  central  plant  of 112, 700 

The  difference  in  favor  of  the  (central  plant  in  salaries  and  coal  alone  is  $63,675 
annually. 

This  sum  is  nearly  8 J  per  cent  on  the  cost  of  building  and  installation  for  services 
to  Capitol,  House  office  building,  and  Congressional  Library  building. 

Estimate  for  sutjwag  system  connecting  House  office  building  with  the  Capitol  building. 

Subway  svstem  connecting  Capitol: 

1,800 'lineal  feet,  at  $70  per  foot $126, 000 

Subway  traction  system 35, 000 

Subway  stations 7, 500 

Total 168,500 


Building  and  Grounds,  Library  of  Congress, 

Office  of  the  Superintendent, 

WaHluiufPrn^  I).  C,  January  23,  lOOIf. 
Mr.  Elliott  Woods, 

Saperlntendeiit  United  StateJi  (^aptto?  Ihuldlntj 

and  Groandx^  Waj</i!n(/ton^  D,  C, 
Dear  Mr.  Woods:  Your  letter  of  the  18th  instant  asking  ray  opinion 
of  the  proposition  to  provide  a  separate  or  "  central "  power  house  for 
heating  and  lighting  the  Capitol,  the  new  oflSce  building  for  the  House 
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of  Representatives,  and  the  buildine  for  the  Library  of  Congress 
came  the  moment  I  was  leaving  for  three  days'  absence  from  the  city, 
hence  the  delay  of  this  reply. 

Such  a  central  or  common  power  station  has  long  been  in  my  mind 
as  the  most  economical  and  convenient  means  of  furnishing  the  power, 
light,  and  heat  for  not  only  the  buildings  named,  but  ail  other  Gov- 
ernment buildings  that  may  be  erected  in  their  vicinity  on  Capitol 
Hill.  Properly  located  and  arranged  for  suppl}'  of  f uel'and  the  runs 
of  pipe  ana  cables  to  the  separate  buildings,  and  also  capable  of  exten- 
sion as  public  buildings  may  be  added,  such  a  building  and  plant  should 
not  onfy  be  economical  of"^  construction,  maintenance,  and  operation, 
but  the  means  of  removing  and  excluding  forever  from  the  separate 
buildings  all  boilers,  power-generating  machinery,  coal,  dust,  and 
smoke.  The  space  now  occupied  by  such  apparatus  would  become 
valuable  for  other  purposes  in  connection  with  the  respective  buildings. 

Furthermore,  the  public  buildings  of  the  character  of  those  referred 
to  can  rarely  admit  the  installation  and  particularly  the  opei*ation  of 
such  machineiy  without  involving  a  certain  amount  oi  nuisance,  because 
the  buildings  front  on  all  sides  and  are  without  rear  spaces  in  which 
such  things,  including  the  chimney,  can  be  suflScientlj'  obscured. 

In  planning  the  new  building  for  the  National  Museum  on  the  Mall 
I  was  at  once  confronted  with  the  same  old  difficulty,  and  long  since 
determined  to  bring  the  subject  of  a  central  power  station  to  the  con- 
sideration of  the  officers  in  charge  of  the  erection  of  other  important 
Eublic  buildings  in  that  vicinity,  and  to  include  also  the  exb^ting  Post- 
office  building  and  the  old  buildings  on  the  south  side  of  the  IVlall. 

The  erection  and  operation  of  such  power  stations  are  now  even 
much  more  simple  and  feasible  matters  than  ever  before,  while  the 
economy  of  their  service,  under  proper  management  of  course,  as  con- 
trasted with  the  maintenance  of  separate  plants  and  forces  of  mechanics 
and  firemen  at  the  respective  buildings,  is  very  considerable,  not  to 
mention  the  greater  comfort  and  convenience  to  be  realized. 

The  Library  building  now  uses  about  460  horsepower  for  lighting 

and  smaller  machinery,  but  it  is  likely  to  require  600  horsepower 

before  long.     The  heating  can  be  done  in  the  coldest  weather  with  the 

exhaust  steam  from  the  last-named  power,  and  generally  with  much  less. 

Very  truly,  yours, 

Bernard  R.  Green, 

Siiperm  tenden  t. 


Westinghouse  Electric  and 

Manufacturing  Company, 
JVetr  IW^*,  Fehrtiary  i^  190^. 
Hon.  Elliott  Woods, 

SiijHrintendent  United  States  Cap!t(fl  BuUduuj 

and  Groundti^  }V(n<hhuft(Pn^  D,  C. 
Dear  Sir:  Referring  to  the  matter  of   the  furnishing  of  power, 
light,  and  heat  to  the  various  buildings  under  your  charge,  we  give 
3'ou  l)elow  a  statement  of  our  conclusions. 

Our  judgment  in  the  matter  is  based  upon  conditions,  some  known 
and  some  assumed,  and  it  should  therefore  be  taken  in  a  somewhat 
general  wav  and  not  as  representing  actual  results,  which  could  only  be 
arrived  at  after  a  systematic  and  detailed  analysis  of  the  problem  as  a 
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whole.  The  general  conditions  used  as  a  basis  are,  however,  sufficiently 
accurate  to  enable  reliable  general  conclusions  to  be  based  thereon. 

We  have  considered  the  furnishing  of  power,  light,  and  heat  to  the 
Capitol  building,  Library  building,  Maltby  Building,  Marine  Hospital, 
Coast  and  Geodetic  Survey  building,  and  the  grounds.  Of  these 
buildings  two  already  have  light  ana  heating  plants  installed.  Both 
of  these,  however,  are  inadequate  and  it  would  be  desirable  to  increase 
their  capacity,  which  is  hardly  practicable,  owing  to  the  additional 
space  necessary. 

A  plant  is  to  be  provided  in  the  near  future  for  the  furnishing  of 
light,  heat,  and  power  to  the  new  House  office  building.  Before 
installing  such  a. plant  it  appears  to  us  that  the  question  of  a  central 
power  plant  versus  an  isolated  plant  located  in  each  building  should 
be  very  carefully  considered. 

The  tendency  of  all  affairs,  both  in  business  and  engineering  fields,  at 
the  present  time  is  toward  centralization  of  equipment  and  organiza- 
tion. This  is  eminently  true  in  power-plant  practice.  As  illustrating 
this,  note  the  building  of  large  central  stations  at  great  cost  in  nearly 
all  of  our  large  cities  and  the  dismantling  of  the  smaller  plants  scat- 
tered over  a  considerable  territory. 

The  furnishing  of  electricity  for  power  and  light  has  become  a  prac- 
tical business  proposition,  and  as  such  every  advantage  must  be  taken 
of  economy  of  operation  and  organization;  and  strict  attention  must 
be  paid  to  the  quality  and  continuity  of  service  rendered  to  the  user  of 
the  power. 

In  taking  up  this  question  as  relating  to  the  Capitol  building  and 
grounds,  probable  future  requirements  should  be  an  important  factor 
m  determining  final  conclusions. 

The  amount  of  power  required  to  serve  these  requirements  will  be 
very  large,  and  it  would  not  be  considered  either  a  good  business 
proposition  or  good  engineering  to  propose  an  isolated  plant  for  each 
building. 

Leavmg  out,  however,  the  consideration  of  the  future,  we  will  con- 
sider a  large  central  plant  versus  small  isolated  plants  for  the  present 
buildings  together  with  the  proposed  office  builaing. 

We  give  below  an  outline  of  some  arguments  for  and  against  each 
plan,  arranged  in  parallel  columns: 

ISOLATED   PLANTS.  CENTRAL  POWER  PLANT. 

1.  Amoun*  of  money  spent  at  any  one  Amount  of  money  spent  at  first  large 
time  limited.  The  present  cost  low;  for  present  requirements;  final  cost,  how- 
final  cost  high.  ever,  will  be  low. 

2.  LAn?e  amount  of  labor  required,  Small  amount  of  help,  onlj^  one  set  of 
as  each  plant  must  have  complete  equip-  power-house  men  being  recjuired. 

ment  of  engineers,  firemen,  coal  passers, 

and  repair  men.  ' 

3.  Cost  of  power  per  kilowatt  hour  Cost  of  power  per  kilowatt  hour  may 
relatively  high.  be  as  low  as  is  the  case  in  the  best  power 

plants  in  the  country. 

4.  Total  capacity  of  generators,  engines,  Total  capacity  low,  one  relay  in  the 
boilers,  etc.,  ins^talleJ  large  on  account  central  plant  acting  as  a  relay  for  all 
of  necessity  of  relays  in  a  number  of     buildings. 

plants.  . 

5.  High   cost  of  maintenance,  due  to  Low  maintenance,  due  to  few  large  units 
large  number  of  small  generators,  engines,  of  all  kinds;  spar'e  and  arrangement  such  . 
boilers,  pumps,  etc.,  rendering  it  (lifl5cult  that  they  ctan  be  well  taken  care  of  and 
to  take  proper  care  of  the  apparatus,  easily  re'paire<l.     Few  repair  parts  to  be 
difficult  to  make  repairs,  and  expensive  carried,  in  stock. 

to  maintain  supply  of  spare  parts. 
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6.  Boilers  all  fired  by  hand,  requiring 
good  quality  of  coal. 

7.  Coal  and  ashes  must  be  handled  bv 
labor  and  delivered  by  teams  througli 
the  gnjunds. 

8.  Delivery  of  coal  and  supplier  and 
the  carting  away  of  ashes  through  the 
grounds  undesirable. 

9.  Enlargement  of  plant  difficult  on 
account  of  space.  Note  the  present  ne- 
cessity and  difficulties  of  enlarging  the 
plants  of  the  Capitol  and  Library  build- 
ings. 

10.  Power  will  not  have  to  be  trans- 
mitted over  a  distance. 

11.  Failure  of  any  one  plant  would  not 
affect  the  other  buildings. 


12.  Efficiency,  type  of  apparatus,  and 
arrangement  poor,  on  account  of  small 
available  simce  and  necessity  of  crowd- 
ing, rendering  it  impracticable  to  put 
best  type  of  plant  in  an  office  building. 

13.  Disadvantage  of  noise,  vibration, 
and  smoke  in  the  office  buildings. 

14.  The  risk  of  fire,  explosion,  and 
other  accidents  due  to  the  ixiwer  plant  is 
large. 


Mechanical  stokers  used  for  firing  boil- 
ers, rendering  it  possible  to  use  cheaper 
quality  of  coal. 

Coal  and  ashes  handled  by  machinery 
and  delivered  and  taken  away  by  steani 
railroad. 

No  coal  or  power-hou;se  supplies  deliv- 
ered on  the  grounds;  no  aahee  to  be 
carted  away. 

Additions  to  take  care  of  future  work 
will  be  easilv  accomplished,  as  the  power 
house  woulcf  be  designed  to  facilitate  such 
additions. 

Power  will  Ije  transmitted,  but  the  dis- 
tance is  small  and  transmission  easy  and 
presenting  no  difficult  problems. 

Large  central  plant  with  proper  relay 
would,  however,  be  more  reliable,  due  to 
there  being  fewer  engines,  boilers,  pumps, 
etc.,  each  one  of  which  is  liable  to  an 
accident. 

No  restrictions  of  any  kind;  size,  type, 
and  location  of  apparatus  may  be  n^ly 
ideal. 


No  noise,  vibration,  or  smoke  in  office 
buildings,  the  central  plant  being  locat^ 
at  a  distance. 

No  risks  of  fire,  explosion,  or  accident  in 
the  office  buildings  due  to  power  plants. 


The  above  constitute  the  principal  arguments  pro  and  con,  and  it 
will  be  seen  that  there  are  few  reasons  whj-  a  central  power  plant 
should  not  ])e  installed  now,  the  most  important  one  being  the  lirst 
cost,  and  in  our  opinion  such  cost  would  be  justified  by  the  numerous 
advantacfes  gained. 

In  consideration  of  the  above  we  would  recommend  absolutely'  the 
installation  of  a  central  power  plant. 

We  consider  that  the  necessity  at  the  present  time  of  providing  a 

Slant  for  the  new  House  office  building  brings  you,  as  it  were,  to  a 
eciding  point.  Old  methods  should  now  be  discarded,  and  the  sup- 
plying of  power  and  light  to  the  United  States  Capitol  should  now  be 
put  on  a  strictly  business  basis.  True  economy  points  to  the  present 
time  for  doing  this. 

As  regards  your  recjuest  for  the  approximate  cost  of  such  a  plant, 
the  information  and  time  available  renders  any  statement  which  we 
can  make  somewhat  approximate.  There  are  so  many  factors  ent4?r- 
ing  into  a  system,  including,  as  this  does,  light,  heiit,  and  power  to  be 
generat^^d,  transmitted,  and  used,  that  a  reliable  estimate  can  only  be 
made  after  a  fuller  and  more  careful  consideration  of  all  details  and  a 
complete  analysis  made  of  the  relative  cost  of  various  plans. 

We  give  below,  however,  a  price  upon  one  plan  which  our  experi- 
ence in  such  matters  shows  us  would  accomplish  the  results  desired  in 
an  economical  and  satisfactory  manner. 

The  plan  contemplates  the  following: 

A  power  house  located  on  the  Pennsylvania  Railroad  a  short  distance 
below  the  new  office  building,  having  a  capacity  of  approximatelv 
4,000  kw.  with  space  for  a  total  of  5,000  or  6,000  kw. 
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The  power-house  building  itself  shouM  be  of  massive  constraction 
and  designed  from  an  architectural  standpoint,  so  that  it  would  be  a 
distinct  Edition  to  the  architectural  features  of  the  Capitol.  It  would 
be  equipped  with  the  most  modem  apparatus  arranged  for  the  most 
economical  generation  of  power.  The  power  and  heat  would  be  trans- 
mitted to  the  various  buildings  by  underground  cables  and  piping. 
In  each  building  would  be  located  a  substation.  The  plant,  as  a  wnole, 
would  be  so  important  and  so  attractive  as  to  render  it  one  of  great 
engineering  interest,  and  it  would  certainly  be  considered  one  of  the 
attractions  of  the  city. 

The  price  named  below  we  believe  would  cover  the  complete  instal- 
lation of  such  a  plant,  as  follows: 

Power  house  complete,  including  engines,  generators,  boilers,  switch 
board,  steam  piping,  coal  handling  machinery,  etc.,  but  not  including 
buildings  or  ground. 

The  necessary  ducts  and  cables  and  their  installation  for  transmitting 
electric  power  from  the  power  house  to  the  various  buildings,  incluf 
ing  the  digging  of  trenches. 

The  necessary  electrical  apparatus  and  its  installation  in  the  various 
buildings  for  converting  the  power  as  transmitted  to  the  proper  voltage 
for  applying  to  the  lights  and  motors. 

The  heating  plant  complete,  from  the  power  house  to  the  heating 
coils  in  the  buildings,  not  including,  however,  any  distributing  and 
ventilating  ducts  in  the  buildings  nor  the  tunnels  for  the  accommoda- 
tion of  the  pipes. 

The  complete  wiring  of  the  House  office  building,  ready  for  the 
attachment  of  fixtures. 

The  estimated  price  of  a  plant  as  outlined  alwve  is  1800,000. 

We  hope  the  above  general  conclusions  and  data  will  be  of  interest 
and  use  to  you,  and  we  would  be  pleased  at  any  time  to  give  vou  addi- 
tional facts  or  submit  a  more  definite  detailed  estimate  and  plans. 
Yours,  very  truly, 

Westinghouse  Electric  and  Mfg.  Co. 

W.  S.  RUGG. 


Westinghouse  Electric  and  Manufacturing  Company, 

New  York,  Febrimry  12^  1901,. 
Hon.  Elliott  Woods, 

Superintendent  United  States  Capitol  and  Orminds^ 

Washington^  D.  C. 
Dear  Sir:  Referring  to  the  matter  of  the  dimensions  of  a  power 
plant  of  modern  construction,  we  consider  that  a  power  house  consist- 
ing of  one  story,  with  basement,  would  have  better  architectural  fea- 
tures for  your  particular  condition  than  would  a  higher  building. 
A  complete  power  plant  of  approximately  6,000  kilowatt  capacity, 
including  the  power  plant  proper,  as  well  as  the  apparatus  for  oper- 
ating the  beating  system,  would  require  a  building  approximately 
140  bj*  180  by  45  or  50  feet  in  height  to  the  bottom  of  the  roof  truss. 
Such  a  buildmg  would  cost,  following  the  usual  construction,  approxi- 
mately 12  cents  a  cubic  foot.  If,  however,  granite  facing  and  similar 
high-class  construction  throughout  was  used,  it  would  probably  be 
safer  for  you  to  figure  on,  say,  13  or  14  cents  a  cubic  foot.     The  latter 
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figure  would  probably  enable  you  to  put  up  a  building  somewhat  more 
elaborate  in  its  architectural  features  than  would  be  common  with  power 
house  located  as  they  usually  are  in  manufacturing  districts,  where  a 
rather  plain  construction  would  do. 
Yours,  truly, 

Westinghouse  Electric  and  Mfg.  Co. 

W.  S.  RUGG. 


The  New  York  Steam  Company, 

NexG  York^  February  i^  190S. 
Hon.  J.  A.  Beidler, 

House  of  Representatives^  Washhigtan^  D.  G, 

My  Dear  Mr.  Beidler:  Your  esteemed  favor  of  February  12  came 
duly  to  hand,  and  in  reply  I  beg  leave  to  inclose  herewith  such  infor- 
mation and  data  as  can  oe  given  in  a  cursory  consideration  of  the  sub- 
ject concerning  which  yo\i  wish  information,  and  which  has  many  ins 
and  outs  which  can  not  be  gone  into  in  detail. 

As  a  general  proposition  there  is  no  question  but  what  steam  heat- 
ing from  a  central  plant  is  economical  for  the  following  reasons: 

Coal  burned  in  a  large  plant  can  be  handled  with  more  care  and 
greater  efficiency  can  be  obtained  than  when  it  is  divided  up  into 
smaller  quantities.  In  a  large  plant  all  care  and  intelligence  can  be 
concentmted  upon  it,  and  one  can  afford  to  obtain  the  test  talent  in 
its  general  management. 

Furthermore,  when  you  heat  from  a  central  plant  the  boilei-s  are 
kept  going  continuously^  and  the  coal,  under  these  circumstances,  is 
burned  under  the  hottest  conditions,  this  being  an  important  factor  in 
getting  the  greatest  efficiency  out  of  combustion. 

In  regard  to  the  condensation  in  pipes  which  have  been  laid  for  this 
company  within  the  last  few  years,  I  give  you  the  following,  ba^ed  on 
probably  the  most  extensive  experiments  m  this  line  ever  conducted: 
We  have  a  20-inch  main  running  from  our  station  at  the  foot  of  East 
Fifty-ninth  street  up  to  First  avenue,  the  grade  being  such  that  there 
is  a  down  grade  all  the  way  from  First  avenue  to  our  station.  We 
closed  the  valve  at  First  avenue  and  kept  steam  on  this  main  for  sev- 
eral days  under  80  pounds  pressure,  and  weighed  the  water  of  con- 
densation coming  back  to  the  station.  We  found  that  the  condensa- 
tion at  SO-pounds  steam  pressure  per  thousand  square  feet  of  pipe 
inclosed  in  mineral  wool  and  in  a  brick  trench  underground  amounted 
to  100  pounds  per  hour.  This  is  a  basis  upon  which  the  engineer  can 
calculate  condensation. 

We  transmit  steam  under  these  conditions  li  miles,  and  at  the  end 
of  the  li  miles  we  have  an  average  pressure  of  from  50  to  55  pounds. 
This  pressure  is,  of  course,  governea  in  a  great  measure  by  the  amount 
of  consumption  along  the  lines,  and  we  have  no  data  to  show  what  the 
actual  pressure  would  be  if  the  entire  consumption  were  at  the  end  of 
the  line.  However,  as  we  have  consumers  all  along  the  line,  these 
facts  would  be  a  fair  basis  of  computation,  as  any  district  steam  plant 
would  have  about  the  same  general  conditions. 

In  regard  to  the  cost  of  laying  pipe,  I  inclose  herewith  copies  of 
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expense  accounts  showing  the  cost  in  detail,  in  diflferent  3'ears,  of  lay- 
ing pipe  under  New  York  conditions.  The  difficulties  encountered  in 
New  York  are  so  much  greater  than  in  other  cities  that  in  looking 
over  these  lists  you  will  have  to  eliminate  such  items  as  would  not  be 
likely  to  be  incurred  in  the  installation  of  a  plant  in  Washington. 

As  to  the  cost  of  heating  in  New  York:  When  coal  is  $2  per  ton  we 
find  that  it  cost  us  $2.50  per  thousand  cubic  feet  of  space  heated  per 
heating  season  (October  1  to  June  1).  This  cost  includes  wear  and 
tear  but  does  not  include  an  annual  charge  for  depreciation.  You 
should  be  able  to  do  the  same  work  in  Washington  tor  $2,  due  to  the 
more  favorable  season  and  the  shorter  distances  that  you  will  have  to 
deal  with. 

If  your  plant  could  be  so  placed  as  to  return  the  condensation  by 
gravity  to  the  boiler  station,  the  cost  per  thousand  cubic  feet  would  be 
reduced  at  least  10  per  cent  to  say  nothing  of  the  great  benefit  which 
w6uld  arise  in  the  care  and  efficiency  of  the  boiler  plant.  The  cost  of 
water  would  be  saved  and  the  boilers  would  be  kept  clean  by  the  dis- 
tilled water  and  there  would  be  a  saving  in  fuel  just  in  proportion  to 
the  temperature  of  the  water  which  is  returned  to  the  boilers.  This 
return  system  for  a  district-heating  plant  is  feasible  and  by  all  means 
should  be  installed  where  such  a  plant  is  put  in. 

Of  course,  a  letter  of  this  kind  has  to  be  very  general  and  anything 
that  this  letter  may  suggest  or  any  other  information  you  majr  desire 
and  which  is  within  my  knowledge,  I  shall  be  only  too  glad  to  give  you. 
Very  truly,  yours, 

G.  C.  St.  John,  President. 


Co9t  of  laying  8-inch  main  {November  and  December,  1894),  Fifty-eighth  street  betiueen 
Sijcth  and  Seventh  avenues. 


Account  items. 


Excayating 

Bridfing 

LuinDer  and  covering 

Brick,  aand,  and  cement 

Bricklaying 

Pipe  (about  725  feet) 

Laooronpipe 

Labor  on  covering 

Removing  and  replacing  obstructions 

Variatore  and  service  boxes 

Flanges,  crosses,  and  tees 

Valves 

Service  pipes,  and  connections 

Bolts,  nuts,  gaskets,  and  mineral  wool 

Anchorage  and  other  castings 

Transportation  of  material 

Watching  and  inspection  (department  public  works) 
Asphalt  paving 

Total 


Total  cot.  I    *7J^« 


81,816.85 

23.06 
145. 17 
248.48 
166.55 
475.57 
171.06 

63.12 
271.30 
662.40 
329.59 
125.87 

18.61 
326.02 
161.56 

43.88 

113.33 

2,456.40 


7,618.32 


t2.80 
.03 
.18 
.32 
.21 
.60 
.22 
.08 
.85 
.84 
.42 
.16 
.02 
.41 
.20 
.06 
.14 
3.11 


9.65 


Actual  distance  covered,  788  feet  10  inches;  average  cost  per  foot,  t9.65|. 
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Cost  of  laying  ^-tncA  pipe  (t^5)  Fifty-fimrth  ttreet  between  Fifth  and  Sixth 


Account  itenu. 


Total  cost. 


Arense 
per  foot. 


Excavating . 


Bridging. 

Lumber  ai 


Lumoer  and  covering 

Brick,  aand,  and  cement 

Bricklaying 

Pine  (417  feet  U  lnch«i) 

Labor  on  pipe 

Labor  on  covering 

Removing  and  replacing  obstructions 

Water  pipes  and  connections  repaired 

Variators  an d  se rvlce  boxes 

Flanges,  crosses,  and  tees 

Valves 

Service  pipes  and  connections 

Bolts,  nuts,  gaskets,  and  mineral  wool 

Anchorage 

Transportation  of  material 

Watching  and  inspection  (department  public  works) . 
Asphalt  paving 


S468.19 
8.97 
71.60 
9S.W 
119.79 
273.39 
29.65 
16.98 
174.04 


288.  S5 
108.76 


1,068.64 
137.62 
fi9.50 
49.29 
113. 76 
865.76 


•1.06 
.02 
.IS 
.21 
.27 
.<» 
.07 
.04 
.40 


.66 


2.47 

.a 

.14 

.U 

.26 

1.97 


Total. 


3,967.87  I 


9.02 


Actual  distance  covered  440  feet  1  inch;  average  cost  per  foot,  99.02. 


Ck>8t  of  laying  main  fr&in  East  River  to  Madison  avenue  (16  inch  and  20  ineh)^  via  Fifty- 
eighth  street)  Fifty-ninth  street,  and  First  avenue. 


Account  Items. 


Tof>«-t-     ^?SS 


Excavating 

Bridging 

Lumber  and  covering 

Brick,  sand,  and  cement 

Bricklaying 

Pipe  (8,742  feet  8Hnches) 

Labor  on  pipe 

Labor  on  covering 

Removing  and  replacing  obstructions 

Water  pipe  and  connecuons  repaired 

Variators  and  service  boxes 

Flanges,  crosses,  and  tees 

Valves 

Service  pipes  and  connections 

Bolts,  nuts,  gaskets,  and  mineral  wool 

Anchorage  and  special  castings  (and  railroad  tunnel). 

Transportation  o!  material 

Watching  and  inspection  (department  public  works).. 

Asphalt  paving,  1,015  feet,  at  12.90  per  foot 

Block  paving,  2,857  feet,  ^72,  at  18  cents  per  foot 


96,111.61 

489.06 

*      790.14 

903.61 

990.01 

8,084.21 

1,042.78 

216.85 

234.61 

682.02 

2,480.70 

3,417.58 

358.85 

746.63 

1,797.62 

965.48 

802.11 

1,045.40 

2,942.00 

3,214.12 


61.35 
.11 
.20 
.23 
.26 
2.09 
.27 
.06 
.06 
.14 
.64 
.86 
.09 
.19 
.46 
.25 
.«> 
.27 


Total : 83,178.36 


.86 

8.56 


•Actual  distance  covered,  8,867  feet;  average  cost  per  foot,  $8.58. 
Average  number  of  men,  60;  number  of  days,  110,  or  5,500  days'  labor. 
This  labor  equals  1.4  days  per  foot  of  pipe. 
Weather  fine;  nearly  full  time.    July  29-December  3, 1896. 
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Cost  of  laying  main,  1397,  from  Madiion  avenue  to  East  River  on  Sixtieth  streeL 
[2,290  feet  20  Inch;  1,785  feet  24  Inch.] 


Account  items. 


Total  cost. 


Average 
per  foot. 


Xxcavating 

Brid^ng 

Lnmber  and  covering 

Brick,  sand,  and  cement 

Bricklaying 

Pipe 

Labor  on  pipe 

Labor  on  covering 

Removing  and  replacing  ob6tructi(ms 

Water  and  gM  pipes  and  connections 

Varlators  and  service  boxes 

Flanges,  crosses,  and  tees 

Valves 

Service  pipes  and  connections 

Bolts,  nuts,  gaskets,  and  mineral  wool 

Anchorage  and  special  castings  (including  tunnel  work  over  New  York 

Central  R.R.) 

Transportation  of  material 

Watching  and  inspection  (department  public  works)  and  engineers 

Paving 

Total 


914,446.00 

948.96 

1,144.80 

3,101.46 

1,761.34 

16,590.21 

1,340.04 

179.63 

107.85 

568.16 

5,650.76 

2,186.18 

1,423.57 

673.44 

4,551.06 

2,449.81 

792.14 

2,907.43 

9,466.68 


88.56 
.28 
.28 
.75 
.43 

4.07 
.88 
.04 
.08 
.14 

1.89 
.54 
.85 
.16 

1.12 

.60 

.19 

.71 

2.32 


70,283.52 


17.24 


Actual  distance  covered,  4,075  feet;  average  cost  per  foot,  $17.24. 


Cost  of  laying  6-inch  pipe,  1899,  in  Sixty-eighth  street,  between  Madison  and  Park  avenues. 


Account  items. 


Excavating  and  refilling 

Paving  (150  yards,  at  88.64) 

Lumber  and  covering 

Brick,  sand,  and  cement 

Brickta>'ing 

Pipe  (270  feet  i  inch) 

Labor  on  pipe 

Labor  on  covering 

Variators,  service  boxes,  flanges,  etc 

Changing  location  of  water  pipes,  etc 

Services 

Bolts,  nuts,  gaskets,  mineral  wool,  and  castings 

Transportation  of  material 

Watchman  and  inspector  (department  public  works). 


Less  cost  of  services. , 
Total , 


.|      1,776.84 


Total  cost. 

Average 
per  foot. 

9215.68 

80.75 

548.55 

1.92 

38.59 

.18 

95.60 

.88 

67.14 

.23 

225.81 

.83 

51.47 

.18 

21.58 

.07 

213.94 

.76 

95.80 

.88 

93.76 

.88 

89.91 

.81 

16.69 

.06 

96.63 

.33 

1,870.60 

6.54 

93.76 

.33 

6.21 


Distance  covered,  286  feet. 

Eighty-six  sacks  of  mineral  wool  cost  60  cents  per  sack;  1.8  cubic  feet  of  space  in  trench  for  1  inch 
run;  400  cubic  feet  to  86  sacks;  5  cubic  feet  for  sack.  Cost  12  cents  per  cubic  foot.  Cost  17  cents  per 
foot  run  of  pipe.    Trench  14  inches  wide  and  15  inches  high. 
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Cost  of  laying  l^loS  linear  feet  {in  1901)  of  6-inch  pipe,  Fifth  avenue ,  from  Sixty-third 
street  to  J^xty-seventh  street,  and  in  Sixty-seventh  street. 


Account  items. 


iTot-lcot.     ^/SS? 


Excavating 

Bridging 

Lumber  and  covering  . , . . 
Brick,  sand,  and  cement. 
Bricklaying. 


Pipe  (without  flttings)  997  feet  10^  incheH. 
Laoorc  ... 


91,858.11 
80.61 
257.82 
876.70 
506.98 
2,0(«).72 
429.17 
166.54 
457.42 
462.45 
192.56 
272.01 
831.93 
406.76 
264.67 
64.47 
425.30 
Asphalt  paving....' ...." I      2,045.51 


I  on  pipe  in  trench 

Removing  and  replacing  obstractions  (including  Edison  bill  for  changes) ... 

Water  pipes  and  connections,  drainpipe  and  sewer  connections 

Variators  and  service  boxes 

Flanges,  crosses,  and  tees 

Valves 

Service  pipe  and  connections , 

Bolts,  nuts,  gaskets  and  mineral  wool 

Anchorage 

Tiyinsportation  of  material 

Watchman  and  inspection  (department  of  public  works). 


Total 11,677.58 


Actual  distance  covered,  1,158  feet,  including  85  feet  on  Sixty-seventh  street. 


fl.61 
.08 
.22 
.76 
.44 

1.80 
.37 
.14 
.40 
.40 
.16 
.28 
.72 
,85 
.21 
.06 
.89 

1.79 


10.18 


Monday,  March  14^  190i. 

REPAIRS  TO  TREASURY  BUILDING. 


STATEMENT  OF  ME.  WALLACE  H.  HILLS,  CHIEF  CLEEK, 
TREASTIET  DEPARTMEHT. 

Mr.  GiLLETT.  Look  at  page  26  of  the  bill,  Mr.  Hills,  where  you  see 
the  item,  '^For  Treasury  building  at  Washington,  District  of  tJolum- 
bia:  For  repairs  to  Treasury,  Butler,  and  Winder  buildings,  $21,100.'' 
Last  year  you  had  $25,000? 

Mr.  Hills.  Yes,  sir;  the  estimates  cover  the  Treasury  building  and 
the  Winder  Building  and  the  Butler  Building.  The  last  named  is 
occupied  by  the  Marine-Hospital  Service,  just  opposite  here.  I  have 
detailed  estimates  for  each  building.  For  the  Treasury,  $15,300;  for 
the  Winder  Building,  $4,000,  and  for  the  Butler  Building,  $1,800.  I 
can  go  into  details  on  each  building  if  you  so  desire. 

Mr.  GiLLETT.  Take  the  Treasury  building.  Painting,  $6,000.  What 
is  that? 

Mr.  Hills.  That  is  for  the  general  painting  of  the  building — it  is  a 
five-story  building — painting  the  corridors  and  rooms. 

Mr.  GiLLETT.  How  often  do  you  paint  that? 

Mr.  Hills.  Once  in  five  or  six  years.  It  costs  from  $2,000  to  $2,500 
to  paint  one  of  those  corridors. 

Mr.  GiLLETT.  What  do  you  mean;  one  corridor  on  a  floor? 

Mr.  Hills.  Take  the  main  corridor,  including  the  entrance.  It  costa 
about  $2,000.     We  give  it  three  coats  of  good  paint,  properly  applied. 

Mr.  GiLLETT.  Do  you  paint  the  plaster? 

Mr.  Hills.  We  paint  tne  walls  and  kalsomine  the  ceiling. 

Mr.  GiLLETr.  The  walls  are  plastered,  are  they  not? 

Mr.  Hills.  Yes,  sir. 

Mr.  GiLLETT.  Two  thousand  five  hundred  dollars  for  each  story. 
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Mr.  Hills.  No;  not  for  each  story,  but  for  the  main  story. 

Mr.  GiLLETT.  You  mean  $2,500  for  one  story. 

Mr.  Hills.  The  one  floor,  main  story. 

Mr.  GiLLETT.  Is  there  as  much  to  be  done  on  the  floor  above? 

Mr.  Hills.  Oh,  no;  we  have  not  the  entrances  above.  The  entrances 
have  to  be  decorated,  and  they  require  more  ornamental  artistic  work. 

Mr.  GiLLETT.  This  $6,000  is  not  for  the  complete  painting  of  the 
building? 

Mr.  Hills.  No,  sir;  just  what  is  required. 

Mr.  GiLLETT.  How  much  does  it  take  a  year? 

Mr.  Hills.  It  costs  pretty  nearly  $6,000  a  year.  We  have  to  paint 
the  window  frames  outside  and  inside. 

Mr.  GiLLETT.  Why  should  the  plumbing  and  carpenter  work  be 
$6,000? 

Mr.  Hiu^.  Most  of  the  plumbing  there  has  to  be  renewed,  and  we 
have  to  put  in  new  floors.  The  floors  originally  put  in  there  when  the 
building  was  constructed  were  a  very  inferior  qualitv  of  pine,  and  we 
are  compelled  to  take  them  up  from  time  to  time  and  put  down  better 
flooring. 

Mr.  GiLLETT.  That  is  new  carpenter  work? 

Mr.  Hills.  Yes,  sir.    That  is  a  pretty  large  building. 

Mr.  Gardner.  You  speak  of  the  Winder  Building? 

Mr.  Hills.  No,  sir;  the  Treasury  building — the  main  building.  The 
Winder  Building,  at  Seventeenth  and  F  streets,  is  also  a  large  build- 
ing, but  is  relatively  small  as  compared  with  the  Treasury  building 
proper. 

Mr.  Gardner.  It  is  in  the  Treasury  building  that  it  costs  $2,500  to 
paint  a  single  corridor? 

Mr.  Hills.  Yes,  sir. 

Mr.  Gardner.  And  you  have  to  paint  that  once  in  five  years? 

Mr.  Hills.  Yes,  sir;  we  have  to  do  it. 

Mr.  GiLLETT.  That  is  a  prodigious  price. 

Mr.  Hills.  We  give  it  three  coats  of  paint. 

Mr.  GiLLETT.  Does  the  interior  have  to  have  three  coats  of  paint 
every  five  years? 

Mr.  Hills.  That  is  under  our  specifications  to  the  Supervising 
Architect.  You  see  the  wall  becomes  discolored,  and  people  put  their 
bands  on  it,  and  it  has  to  be  washed  and  shellacked,  etc. ;  and  tnere  is  a 
good  deal  of  that  to  be  done. 

Mr.  Gardner.  What  is  the  advantage  of  three  coats  inside  every 
five  years? 

Mr.  Hills.  We  give  it  a  new  tint,  you  know,  and  that  covers  the 
old  tint  completely.  To  give  it  less  than  that  would  scarcely  suffice 
to  change  the  old  tint.  The  surface  of  the  paint  becomes  worn  oflf 
from  time  to  time  from  washing  it,  and  to  keep  it  in  a  presentable 
condition  we  have  to  repaint  it. 

Mr.  GiLLETT.  This  is  about  an  ordinary  average  sum  that  it  takes 
from  year  to  year — $15,000 — to  keep  that  building  in  repair? 

Mr.  Hills.*  Yes,  sir.  Formerly  you  used  to  give  us  a  great  deal 
more  money.  That  was  before  my  time.  But  formerly  the  annual 
rej)airs  amounted  to  $30,000  or  $35^000  a  year,  and  that  was  when  the 
building  was  much  newer.     Now  it  has  become  old. 

Mr.  GiLLETT.  You  need  all  of  that? 

Mr.  Hills.  Yes,  sir;  we  expend  every  bit  of  it  honestly  and 
economically. 
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REFAIB8  TO  WINDER  BUILDING. 

Ml.  GiLLETT.  Now,  about  the  Winder  Building;  where  is  tliat? 

Mr.  Hills.  At  Seventeenth  and  F  streets,  across  from  the  War 
Department,  is  the  Winder  Building,  occupied  by  the  Office  of  the 
Auditor  for  the  War  Department. 

Mr.  Gardner.  I  understand  it  was  occupied  by  Jefferson  Davis 
when  he  was  Secretarj^  of  War.     It  was  f ormerl  v  a  hotel. 

Mr.  Benton.  It  is  on  the  other  side  of  the  White  House. 

Mr.  Gillett.  You  need  $6,000  for  that? 

Mr.  Hills.  Yes,  sir. 

Mr.  Gillett.  What  is  that  for? 

Mr.  Hills.  It  is  a  very  old  building.  We  replace  and  renew  the 
window  frames,  and  sash,  and  general  carpenter  work.  The  estimate 
is  $i,000. 

REPAIRS  TO  BUTLER  BUILDING. 

Mr  Gillett.  Where  is  the  Butler  Building? 

Mr.  Hills.  This  stone  building,  across  the  street  here  [indicating]. 

Mr.  Gillett.  Why  does  that  need  H,800  in  repairs? 

Mr.  Hills.  It  neeas  modern  plumbing,  and  so  forth.  We  put  in 
plumbing  there,  from  time  to  time,  as  the  appropriations  will  pnermit. 

Mr.  Gillett.  That  can  not  cost  a  gi*eat  deal,  plumbing  for  a  build- 
ing like  that. 

Mr.  Hills.  That  is  a  pretty  good  sized  building. 

Mr.  Gillett.  I  mean  you  ought  not  to  have  to  renew  it  pretty 
often. 

Mr.  Hills.  No;  we  have  not  put  in  any  modern  plumbing  there  to 
any  great  extent  for  several  years.  Last  year  we  put  in  some  new 
toilet  rooms. 

Mr.  Gillett.  Then  I  should  not  think  you  would  need  any  more 
this  year. 

Mr.  Hills.  Well,  we  think  we  do. 

Mr.  Gillett.  Then  I  notice  that  other  item,  ''For  installation  of  an 
elevator  and  changes  incidental  thereto,  $9,000." 

Mr.  Hills.  That  would  come  under  the  Supervising  Architect. 
That  next  item  for  fire-alarm  system  I  have. 

Mr.  Gardner.  Have  you  no  elevator  there  now  in  the  Butler 
Building? 

Mr.  Hills.  No,  sir. 

PAY   OF  ASSISTANT  CUSTODIANS  AND  JANITORS. 

Mr.  Gillett.  Now  turn  to  page  62,  to  the  item  of  ''Pay  of  assist- 
aot  custodians  and  janitors."  Last  vear  you  had  $1,150,000,  and  this 
year  you  ask  for  $1,241,433.  Will  3'^ou  explain  the  need  of  that 
increase?     Why  do  you  drop  the  words  ''and  immigrant  stations?" 

Mr.  Hills.  Because  that  service  has  been  transferred  to  the  Depart- 
ment of  Commerce  and  Labor,  and  we  have  no  more  connection  with  it. 

Mr.  Gillett.  Would  not  that  reduce  your  expenses? 

Mr.  Hills.  No,  sir. 

Mr.  Gillett.  Why? 

Mr.  Hills.  That  is  paid  and  was  always  paid  from  the  per  capita 
or  head  tax  on  immigrants, 

Mr.  Gillett.  So  that  it  still  has  to  be  appropriated  for  under  you? 
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Mr.  HiLM.  No,  sir;  I  never  had  anything  to  do  with  it. 

Mr.  GiLLETT.  Is  that  not  under  the  Treasury? 

Mr.  Hills.  No,  sir.    The  Department  of  Commerce  and  Labor. 

Mr.  GiLLETT.  I  mean  that  head  tax. 

Mr.  Hills.  Yes,  formerly  it  was;  but  1  never  had  anything  to  do 
with  the  Immi^ation  Service.  As  I  said  before,  that  was  maintained 
by  the  per  capita  or  head  tax. 

Mr.  (jriLLETT.  Now,  explain  the  need  of  this  estimate  for  assistant 
custodians  and  janitors. 

Mr.  Hills.  The  appropriation  was  $1,150,000  for  pay  of  assistant 
custodians  and  janitors  for  the  current  year.  Then  you  gave  us,  a 
short  time  ago,  a  deficiency  of  $20,000,  which  as  a  matter  of  fact  made 
the  appropnation  $1,170,000.  The  difference  between  the  estimates 
and  tne  appropriation  for  this  year  is  represented  by  the  increase  in 
the  public  buildinffs. 

Mr.  GiLLETT.  Where? 

Mr.  Hills.  At  the  following  places: 

New  buildings  to  be  completed  and  occupied  in  1905. 

Boone,  Iowa,  post-office: 

Fireman-watchman ^ $660 

Laborer 600 

11,260 

Butte,  Mont,  court-house  and  post-office: 

Janitor 720 

Firemen-watchmen,  2,  at  $720  per  year 1,440 

.  Elevator  conductor 720 

Laborers,  2,  at  $540  per  year 1,080 

Charwomen,  3,  at  $270  per  year 810 

Fireman  (7  months) 420 

6,190 

Centerville,  Iowa,  post-office: 

Laborer 600 

Holyoke,  Mass.,  post-office: 

Fireman-watchman 660 

Laborer 600 

1,260 

Lawrence,  Mass.,  post-office:  ' 

Fireman- watch  man 660 

Laborer 600 

1,260 

Martinsville,  Va.,  post-office: 

Laborer 600 

Northampton,  Mass.,  post-office: 

Fireman- watchman 660 

Laborer 600 

1,260 

Norwich,  Conn.,  post-office: 

Fireman- watchman 660 

Laborer 600 

1,260 

San  Francisco,  Cal.,  court-house  and  post-office: 

Assistant  custodian 1,600 

Janitor 1,000 

Foreman  of  laborers 800 

Engineer 1,600 

Assistant  engineers,  3  at  $1,200  per  year 3, 600 

Electricians,  3  at  $1,000  per  year 3,000 

Watchmen,  4  at  $720  per  year 2,880 

Firemen,  6  at  $720  per  year 4,320 

Elevator  conductors,  3  at  $720  per  year 2,160 

Laborers,  10  at  $600  per  year 6,000 

Charwomen,  10  at  $300  per  year 3, 000 

29, 960 
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Stillwater,  Minn.,  post-office: 

Fireman-watchman $660 

Charwoman 270 

$930 

Waterbury,  Conn.,  post-office: 

Fireman-w  atchman 660 

Laborer 600 

1,260 

For  sprinkling  streets,  hauling  ashes,  and  washing  towels  for  above- 
named  buildings 2, 000 

Total 46,840 

Deduct  25  per  cent  for  period  during  fiscal  year  1905,  when  new  build- 
ings will  not  be  occupied  by  reason  of  noncompletion 11, 710 

Total 35,130 

RECAPITULATION. 

Old  buildings $1,171,303 

New  buildings '. 35, 130 

Incidental  expenses,  washing  towels,  sprinkling  streets,  removing  rub- 
bish, etc : 35,000 

Total 1,241,433 

Mr.  GiLLETT.  How  do  you  make  up  the  diflference  between  that  and 
the  $1,171,303? 

Mr.  Hills.  The  old  buildinefs  for  this  year,  it  is  estimated,  will  cost 
$1,171,803,  and  the  new  buildings  $35,130;  and  incidental  expenses, 
washing  towels,  sprinkling  streets,  moving  rubbish,  etc.,  $35,000; 
making  $1,241,433. 

Mr.  GiLLETT.  How  do  you  expect  to  spend  that  $35,000  for  inci- 
dentals? 

Mr.  Hills.  In  washing  towels  and  sprinkling  streets  and  removing 
rubbish,  and  things  of  that  kind. 

Mr.  GiLLETT.    nTiy  do  you  want  an  increase  of  $35,000  for  that? 

Mr.  Hills.  Suppose  you  let  me  send  you  a  statement  in  the  morn- 
ing about  that.  The  figures  are  right,  but  I  can  not  put  my  hand  on 
them. 

Mr.  GiLLETT.  Send  it  in  as  much  detail  as  you  can. 

Treasury  Department, 

Office  of  the  Secretary, 
Washington^  March  15^  1904' 
Hon.  F.  H.  GiLLETT, 

Acting  Chairman  Subcominittee  on  Appropriations^ 

Mouse  of  Representatives, 
Sir:  Referring  to  the  sum  of  $35,000  for  incidental  expenses — 
removing  rubbish,  washing  towels,  etc. — which  I  was  unable  to  account 
for  in  the  estimates  for  the  appropriation  ^'Pay  of  assistant  custo- 
dians and  janitors,"  fiscal  year  ending  June  30,  1905,  I  would  state 
that  I  find,  upon  examination,  that  this  sum  represents  the  diflference 
between  the  amount  reauired  to  maintain  16  new  buildings,  completed 
in  the  current  fiscal  j^ear  out  occupied  for  only  a  portion  of  such  year,  and 
the  amount  which  will  be  required  to  maintain  the  buildings  referred 
to  during  the  entire  fiscal  year  ending  June  30,  1905.  The  buildings 
are  located  as  follows:  Boise,  Idaho;  Brunswick,  Ga.;  Cheyenne,  Wyo.; 
Cumberland, Md.;  Fergus  Falls, Minn.;  Fitchburg,Mass.;  Jamestown, 
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N.  Y.;  Janesville,  Wis.;  Joplin,  Mo.;  Lockport,  N.  Y.;  New  Bruns- 
wick, N.  J.;  Newport  News,  Va.;  Newport,  Vt.;  New  Iberia,  La.; 
Tampa,  Fla.;  Wilkesbarre,  Pa. 

In  reference  to  the  estimate  covering  the  furniture  required  for  the 
new  building  at  Indianapolis,  Ind.,  I  would  state  that  wnile  there  are 
only  101  rooms  in  the  said  building,  two  of  them  are  large  court  rooms, 
one  a  small  court  room  to  be  used  by  the  United  States  commissioner, 
one  a  large  room  to  be  occupied  by  the  United  States  pension  agency, 
and  one  a  large  post  office  working  room.  On  January  9,  1900,  there 
were  employed  m  the  post-office  working  room  of  the  old  building  186 
persons,  but  this  number  has  undoubtedly  been  greatly  augmented  by 
rea'son  of  the  increase  in  the  volume  of  the  postel  business  transacted 
at  Indianapolis.  I  have  had  prejmred  a  detailed  estimate  covering  the 
cost  of  furnishing  two  of  the  court  rooms  and  the  post-office  working 
room,  exclusive  of  gas  fixtures  and  carpets,  and  find  that  the  amount 
thereof  is  about  $15,000,  which  leaves  but  $30,000  for  furnishing  the 
other  98  rooms  in  the  building.  Counters  will  have  to  be  built  in  the 
offices  to  be  occupied  by  the  United  States  pension  agent,  the  surveyor 
of  customs,  and  the  collector  of  internal  revenue. 

The  cost  of  erecting  the  building  will  be  nearly  $2,000,000.  I  would 
invite  your  attention  to  the  fact  fliat  the  cost  of  furnishing  the  build- 
ing throughout,  including  gas  fixtures,  will  be  less  than  6  per  cent  of 
the  entire  cost  of  its  erection.  Ordinarily  the  cost  of  furnishing  a 
building  is  about  10  per  cent  of  the  cost  of  its  construction. 

After  conferring  with  the  office  of  the  Supervising  Architect,  I  do 
not  feel  that  I  would  be  justified  in  changing  my  stetement  as  to  the 
date  of  the  completion  of  the  building,  namely,  Februaiy,  1905.  I  am 
also  further  convinced,  upon  a  revision  of  the  estimates  recently  pre- 
pared covering  the  f  urnisning  of  the  building,  that  the  same  are  very 
conservative,  if  not  too  low. 

Respectfully,  W.  H.  Hills,  CKuf  Clerk. 

FURNITURE   AND  REPAIRS  OF  FURNITURE. 

Mr.  GiLLETT.  Now,  turn  to  page  64,  where  the  next  item  is,  ''  Fur 
niture  and  repairs  of  furniture."    Last  year  you  had  $300,000,  and 
this  year  you  ask  for  $367,100. 

Mr.  Hills.  Then  you  gave  us  a  deficiency  a  few  days  ago  of  sixty- 
odd  thousand  dollars. 

Mr.  GiLLETT.  I  notice  the  year  before,  and  along  before  that,  it 
ran  anywhere  from  $250,000  down. 

Mr.  "Hills.  Yes,  sir. 

Mr.  GiLLETT.  Why  is  this  constant  increase? 

Mr.  Hills.  That  arises  from  the  completion  of  new  buildings  in  the 
next  fiscal  year.  There  is  one  building  at  Indianapolis,  Ind. — a  very 
large  building — is  alone  going  to  cost  us  $90,000  to  furnish  it.  That 
arises  entirely  from  conditions  that  exist. 

Mr.  GiLLETT.  That  is  an  item,  then,  that  we  must  expect  will 
increase  from  year  to  year? 

Mr.  Hills.  Oh,  yes.  Two  years  ago,  you  know,  you  made  pro- 
vision for  about  150  additional  buildings,  and  I  think  that  the  Super- 
vising Architect's  Office  will  soon  begin  to  turn  them  out  at  about  four 
a  month,  so  that  you  can  see  what  you  will  have  in  the  future. 
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Mr.  GiLLETT.  Can  you  estimate  at  all  how  large  a  proportion  of  this 
is  for  furniture  for  new  buildings? 

Mr.  Hills.  Oh,  yes;  the  old  buildmgs  would  take  $200,000.  We 
know  that  from  past  experience.  And  besides  that,  we  are  going  to 
expend  the  following  by  reason  of  extensions  of  old  buildings: 

Additional  by  reason  of  extension  of  old  boildings:  Alexandria,  Va.;  Dallas,  Tex.; 
Fort  Smith,  Ark. ;  Greensboro,  N .  C. ;  Hartford,  Conn. ;  Kalamazoo,  Midi. ;  Mem- 

ghis,  Tenn.;  Montgomery,  Ala.;  Nashville,  Tenn.;  Paducah,  Ky.;  Scnuiton,  Pa.; 
pringfield.  111.;  Waco,  Tex.,  $33,000. 

It  will  cost  about  133,000  to  furnish  those  extensions. 

Mr.  Benton.  What  extensions  do  you  mean,  Mr.  Hills?  ^ 

Mr.  Hills.  The  extensions  I  enumerated.  In  some  instances  the 
capacity  of  the  buildings  is  doubled. 

Mr.  Benton.  You  could  not  furnish  that  many  for  $33,000? 

Mr.  Hills.  That  is  for  furniture  for  the  extensions  only.  Then 
we  have  new  buildings  to  be  completed,  as  follows: 

Buildings  to  be  completed  during  fiscal  year  ending  June  30,  1905: 

Boone,  Iowa,  post-oflSce $3, 000 

Butte,  Mont.,  post-ofiice 16,000 

Centerville,  Iowa,  post-office 2, 100 

Holyoke,  Mass.,  post-office 3,500 

Lawrence,  Mass.,  post-office 4, 000 

Martinsville,  Va.,  post-office 2, 000 

Nortiiampton,  Mass.,  post-office 3, 500 

Norwich,  Conn.,  post-office 1 3, 500 

Indianapolis,  Ind.,  court-house  and  post-office 90,  OOO 

Stillwater,  Minn.,  post-office 2,500 

Waterbury,  Conn.,  post-office 4, 000 

134, 100 

That  makes  $134,100.  And  adding  $33,000  for  the  additional  furni- 
ture for  extensions  of  old  buildings  makes  $167,100,  and  that,  added  to 
the  $200,000  for  furniture  and  repairs  for  old  buildings,  makes  in  all 
$367,100,  the  total  amount  of  the  estimate. 

Mr.  GiLLETT.  How  can  you  expend  $90,000  in  furnishing  that  build- 
ing at  Indianapolis'^ 

Mr.  Hills,   very  easily,  sir. 

Mr.  (JiLLETT.  What  are  the  big  items  of  expense? 

Mr.  Hills.  That  building  at  Indianapolis  has  101  rooms,  exclusive 
of  the  toilet  rooms.  The  floor  space  is  72,033  square  feet.  The  toilet 
rooms  cover  5,584  square  feet,  and  the  total  number  of  rooms,  includ- 
ing the  toilet  rooms,  is  125. 

Mr.  Gardner.  How  many  rooms  exclusive  of  the  toilet  rooms? 

Mr.  Hills.  One  hundred  and  one  rooms. 

Mr.  Gardner.  You  do  not  have  much  furniture  in  the  toilet  rooms? 

Mr.  Hills.  No,  sir. 

Mr.  GiLLETT.  What  is  the  cost  of  the  building  there  aside  from  the 
furniture? 

Mr.  Hills.  It  has  4,250,000  cubic  feet. 

Mr.  GiLLETT.  Are  you  sure  the  Indianapolis  building  will  be  com- 
pleted this  year?  We  were  told  that  thev  would  have  to  have  nearly 
$1,000,000  yet  and  it  could  not  be  finished  next  vear. 

Mr.  Hills.  I  will  answer  that  question.  We  are  going  to  put  in 
quartered  oak — quartered  white  oak,  and  our  furniture  is  not  elaborate. 

Mr.  Gardner.  Who  determines  the  price  of  the  furniture? 
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Mr.  Hills.  We  have  the  plans  and  specifications  and  adveHise  lor 
bids. 

Mr.  Benton.  Who  makes  the  plans? 

Mr.  Hills.  We  make  them  right  there  in  the  Treasury  building. 

Mr.  Gardner.  Who? 

Mr.  Hills.  We  have  a  draftsman  in  my  office  and  an  inspector  of 
furniture,  under  whose  supervision  the  plans  and  specifications  are 
prepared.    The  furniture  is  not  ornate. 

Mr.  GiLLETT.  Do  you  expend  a  thousand  dollars  on  a  room? 

Mr.  Hills.  Let  me  get  back  here  to  the  date  of  the  completion  of 
this  Indianapolis  building.  Here  is  a  letter  from  the  Supervising 
Architect,  addressed  to  me,  covering  that  point: 

Treasury  Dspartment,  Supbrvisivo  Architbct, 

Washington^  November  26,  190S, 
The  Chibf  Clsbk,  Trecuury  DepartraeiU, 

Sir:  In  reply  to  request  contained  in  your  recent  communication,  there  is  submitted 
the  following  information  bearing  upon  probable  dates  of  completion  of  the  new 
United  States  buildings  at  Indianapolis,  Ind.,  and  San  Francisco,  Cal.: 

Indianapolis,  Ind,,  couri-hMK  and  post-office. — ^A  contract  is  in  force  for  the  erection 
of  the  bmlding  and  providing  for  completion  of  the  structure  in  November,  1904. 
This  time,  however,  has  recently  been  extended  three  months,  which  will  place  the 
date  of  completion  in  February,  1906.  Masonry  is  now  being  prasecuted  on  second 
story  of  the  building,  and  it  is  believed  that  the  contract  conditions  as  to  time  of 
completion  will  be  reasonably  complied  with. 

sin  Francisco,  Cal,,  post-office,  court-house,  etc, — Contract  is  now  in  force  for  the 
erection  of  this  building,  including  interior  finish,  etc.,  providing  for  completion  in 
March,  1904.  By  reason  of  strikes  and  other  complications  it  is  thought  that  the 
contract  time  for  completion  will  be  somewhat  exceeded,  and  it  is  estimated,  based 
upon  the  present  condition  of  work,  etc.,  that  the  building  will  be  completed 
approximately  about  July,  1904. 

Respectfully,  J.  K.  Taylor,  Supervising' Architect, 

Mr.  Gillett.  Mv  recollection  is  he  told  us  that  will  not  be  com- 
pleted in  1905.     If  so,  we  can  cut  out  that  $90,000? 

Mr.  Hills.  Yes,  sir. 

Mr.  Gillett.  Now,  to  return  to  the  matter  of  expense  of  furniture. 
How  do  you  expend  that? 

Mr.  Hills.  It  is  estimated  that  the  gas  fixtures  in  that  building 
alone  will  cost  $22,750;  the  furniture,  quartered  oak,  $45,000;  repair- 
ing and  cleaning  and  transferring  old  furniture — we  utilize  that  as  far 
as  possible— $5,000;  iron-screening  work,  $2,250,  in  order  to  separate 
divisions,  money,  registry,  and  so  on,  under  the  regulations  of  the 
Post-OfEce  Department;  carpets,  window  shades,  water  coolers,  clocks, 
rugs,  awnings,  cuspidors,  etc.,  $15,000;  making  in  all,  $90,000.  Asa 
matter  of  fact,  we  take  a  building  destitute  of  everything  except  the 
outlets,  and  we  furnish  it. 

Mn  Benton.  What  is  the  average  size  of  these  rooms  in  that 
building? 

Mr.  Hills.  I  have  not  figured  it  out,  but  I  will  give  you  the  floor 
space.    It  is  a  matter  of  mathematics. 

Mr.  Benton.  Some  of  the  rooms  are  larger  than  others? 

Mr.  Hills.  Oh,  yes;  they  vary  in  size. 

Mr.  Gillett.  Is  that  a  custom-house  as  well  as  a  post-oflSce? 

Mr.  Hills.  Yes,  sir;  a  court-house,  post-oflSce,  and  custom-house. 
There  were  72,033  square  feet  of  floor  space  occupied  by  the  office 
rooms. 
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Mr.  Benton.  As  near  as  j^ou  can,  please  state  to  the  committee,  for 
its  information,  wiiat  things  you  put  in  each  one  of  those  rooms  f 

Mr.  Hills.  Of  course  that  is  dependent  entirely  on  who  is  goinff  to 
occupy  the  rooms:?.  If  it  is  a  judge  in  chambers,  we  would  fumisn  it 
very  much  as  you  have  this  room  furnished,  although  instead  of  put- 
ting in  mahogany  we  would  put  in  quartered  oak. 

Mr.  Bexton.  It  would  be  about  tne  same  cost? 

Mr.  Hills.  Yes,  sir.  We  have  to  take  into  consideration  the  cor- 
ridors, too,  and  put  in  the  gas  fixtures,  and  I  should  think  $^5,000  would 
be  for  the  furniture  alone. 

Mr.  Gardner.  That  would  be  $500  a  room? 

Mr.  Hills.  Not  quite  that. 

Mr.  Gardner.  Pretty  nearly;  a  good  deal  more  than  that  if  you  took 
out  the  rooms  that  have  no  furniture  at  all. 

Mr.  Hills.  It  would  not  be  $500  if  you  would  take  into  considera- 
tion the  gas  fixtures,  which  go  all  over  the  building  from  the  sub- 
basement  to  the  attic. 

Mr.  Gardner.  It  strikes  me  that  is  awfully  extravagant.  You 
would  not  think  of  doing  that  if  you  were  building  a  building  your- 
self as  an  individual.     You  would  say,  ''  Gentlemen,  we  can  not  do  it." 

Mr.  Hills.  If  vou  will  compare  the  furniture  of  the  United  States 
buildings  with  that  of  buildings  furnished  by  counties  and  States, 
you  win  find  we  are  furnishing  our  Federal  buildings  with  much  less 
cost  than  they  are — I  do  not  care  where  you  go  in  the  United  States — 
and  not  so  elaborately,  either. 

Mr.  Gardner.  I  would  like  to  make  some  investigation  on  that. 
My  mind  reverts  to  a  number  of  buildings  where  I  do  not  think  that  is 
borne  out — not  by  a  long  ways. 

Mr.  Hills.  That  is  my  judgment. 

Mr.  Gardner.  I  question  whether  j^ou  have  investigated  that 
carefully. 

Mr.  -Benton.  Is  it  not  a  matter  of  fact  that  quartered  oak  furniture 
is  about  the  cheapest  j'ou  can  put  into  a  building  of  that  kind? 

Mr.  Hills.  I  do  not  know  about  that.  It  may  not  cost  quite  as 
much  as  mahogany. 

Mr.  Benton.  Oh,  1  think  it  would. 

Mr.  GiLLETT.  It  struck  me  that  $22,000  for  gas  fixtures  was  pretty 
steep. 

MTr.  Hills.  Six  or  eight  years  ago  we  could  have  furnished  this 
building  much  cheaper  than  now,  but  the  cost  of  everything  has 
increased  from  50  to  60  per  cent. 

FUEL,   LIGHTS,   AND  WATER  FOR  PUBLIC  BUILDINGS. 

"  Mr.  GiLLETT.  The  next  item  is  for  fuel,  lights,  and  water  for  pub- 
lic buildings.  Last  year  your  appropriation  was  $925,000.  This  year 
your  estimate  is  $1,041,325.     Had  you  any  deficiency? 

Mr.  Hills.  Yes,  sir.  You  gave  us  a  aeficiency,  so  that  it  made  it 
just  about  the  estimate  for  last  year. 

Mr.  GiLLETT.  I  suppose  in  tHat  you  have  to  trust  to  what  the  local 
oflScers  say  thev  need? 

Mr.  Hills.  Ko,  sir;  we  do  not.  We  exercise  a  very  careful  super- 
vision over  them.  We  send  out  in  December  for  an  estimate  as  to 
their  supplies  for  the  ensuing  year.     They  send  those  in  and  we  revise 
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them  carefully.  We  cut  them  down  in  (juantities  to  the  quantity 
used  in  that  current  year.  Then  we  advertise  for  bids  and  everything. 
I  suppose  that  95  per  cent  of  that  appropriation  is  expended  under 
bids  solicited  by  advertisements. 

Mr.  (jiLLETT.  You  think  you  will  need  all  of  this  for  the  current 
year? 

Mr.  Hills.  Yes,  sir;  I  do  not  think  there  is  any  question  about 
that.  I  have  an  itemized  statement  here  showing  these  several  exten- 
sions of  buildings  and  also  the  cost  of  maintaining  new  buildings: 

Estimates  *'  Fiiely  lights,  and  water ^^^  fiscal  year  ending  June  SO,  1906, 

Old  buildings $985,000 

Additional  by  reason  of  extension  of  old  buildings: 

Alexandria,  Va 

Dallas,  Tex 

Fort  Smith,  Ark 

Greensboro,  N.  C 

Hartford,  Conn 

Kalamazoo,  Mich 

Memphis,  Tenn )        18, 675 

Nashville,  Tenn 

Paducah,  Ky 

Scranton,  Pa 

Springfield,  111 

Waco,  Tex 

Boildings  to  be  completed  during  fiscal  year  ending  June  30, 1905: 

Boone,  Iowa,  post-oflBce |1, 200 

Butte,  Mont.,  post-office 3,500 

Cent>erville,  Iowa,  post-ofllce 900 

Holyoke,  Mass.,  post-oflSce 1, 200 

Lawrence,  Mass.,  post^oflSce 1, 500 

Martinsville,  Va.,  post-office 900 

Northampton,  Mass.,  post-office 1, 200 

Norwich,  Conn.,  post-office 1,300 

Indianapolis,  Ind. ,  court-house  and  post-office 1  36, 000 

Stillwater,  Minn.,pos^office 1,000 

Waterbury,  Conn.,  post-office 1,500 

50,200 
Less  25  per  cent  for  period  during  fiscal  year  when  the  buildings 

will  not  be  occupied  on  account  of  noncompletion 12, 550 

37,650 

1,041,325 

Mr.  GrLLETT.  Please  send  us  down  that  statement  as  to  pay  of 
custodians  and  janitors.  There  is  nothing  else  you  want  to  call  our 
attention  to? 

Mr.  Hills.  No,  sir. 
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Yellowstone  Park 235 

YosemitePark 239,443 

International  exchanges 79, 86 

Jackson,  Dr.  Sheldon 242 

Johnson,  E.  C 108 

Justice,  Department  of: 

Chief  clerk 410,416 

Rent  of  buildings 414 

Kennard,  E.  M 410 

Keokuk,  Iowa,  road  to  national  cemetery 316 

Kerr,  Col.  J.  T 440 

Kimball,  Judge  I.  G 285 

Knox,  P.  C 420 

Kutz,  Capt.  Charles  W 366 

Land  offices,  contingent  expenses 210 

Land-entry  hearings 214 

Langley,S.  P 79,85,96,456 

Law  library  of  Congress 466 

Lembkey,  W.  I 208 

Light-House  Establishment 155 

Expenses  of  fog  signals 167 

Expenses  of  light  vessels 156 

Guantanamo  service 159 

Hawaiian  service 158 

Lighting  of  rivers 157 

Oil  houses 158 

Porto  Rican  service 168 

Repairs 166 

Salaries  of  keepers 156 

Supplies  of  light-houses 155 

Survey  of  sites 157 

Light-houses,  beacons,  and  fog  signals: 
Light  stations — 

Battery  Point,  Wash 155 

Buffalo,  N.  Y 161 

Cleveland,  west  breakwater 161 

Conneaut  Harbor,  Ohio 150,160 

Detroit  River,  Mich 151 

Detour,  Mich 154 

Eagle  Lake,  Mich 154 

Fort  San  Jacinto,  Tex 148 

Fort  Washington,  Potomac  River : 146 

Graves,  Mass 143 

Hillsboro  Inlet,  Fla    147 

Lights  on  channels  of  Great  Lakes 160 

Little  Gull  Island,  Mich 149 

Ninth  district  depot,  Wisconsin 149 

Oyster  Bayou,  La 147 

Patapsco  River,  Md 146 
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Lif^ht-houses,  beacons,  and  foe  signals— Continued. 

Light  stations— -Gontinuea,                     •  W««. 

Pigeon  Point,  Cal 154 

Portage  Lake  ship  canals  pierhead,  Michigan 154 

Point  Conception,  Cal 155 

Ram  Island  Ledge,  Me 143 

Rockland  Lake,  N.  Y 144 

Sabine  Bank,  Tex 147 

San  Juan,  P.  R 144 

Spectacle  Reef,  Mich 151 

Staten  Island,  N.  Y 144 

Tenth  district 160 

Throge  Neck,  N.  Y 143 

Washington,  D.  C,  wharf 146 

Light  vessels,  expenses  of 156 

Lighting  of  rivers ^ 157 

Lights,  Great  Lakes IflO 

Littlefield,  Hon.  C.  E 173 

Lockwood,  Col.  D.  W 143 

Lobster  hatcherv,  Maine 173 

McClaugbrv,  Mai.  R.  W 410,428 

McMahon,  (Gen.  Martin  T 373 

Marking  dvilian  gravesin  post  oemeteriee 314 

Mackenzie,  A 86^ 

Marine  hospitals  at— 

Cairo,  III 109 

Chicago,  III 109 

Hygienic  Laboratory Ill 

Key  West,  Fla 110 

New  York,  N.  Y 110 

Port  Townsend,  Wash 110 

San  Francisco,  Cal Ill 

Memorial  Amphitheater,  Arlington 385 

Meredith,  Capt  Wm.  M 76 

Military  posts: 

Fort  Leavenworth,  Kane 332 

Fort  Riley,  Kans 329 

Whipple  Barracks,  Ariz 331 

Fort  Wadsworth,  N.  Y 331 

Vancouver  Barracks,  Wash , 331 

FortSlocum,  N.  Y 330 

Fort  Sam  Houston,  Tex 330 

FortRilev,  Kans 230 

FortMeade,  N.  Dak 329 

FortLevett,  Me 328 

FortMott,  N.  J 328 

Fort  Leavenworth,  Kans 327 

Fort  Jackson,  La 326 

Fort  Des  Moines 326 

FortD.  A.  Russell,  Wyo 325 

Fort  Constitution,  N.  H 325 

Benicia  Barracks,  Cal • 324 

Fort  Barrancas,  Fla 324 

FortNiagara,  N.  Y 323 

FortH.  0.  Wright,  N.  Y 322 

Honolulu,  Hawaii 322 

Fort  Screven,  Ga 321 

Fort  Fremont,  3.  C 321 

Fort  Wadsworth,  N.  Y 320 

Fort  Monroe,  Va 1 320 

Fort  Andrews,  Mass 319 

FortMoultrie,  S.  C 318 

Purchase  of  land 318 

Construction  of  new  buildings 318 

Indianapolis,  Ind 454 

Mission  Indians,  counsel  for 411 

Moody,  Hon.  W.  H 166 
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FigOi 

Mount  Vernon  square 276 

Monnt  Rainier  National  Park , 241,370 

National  cemeteries 1 305 

National  currency,  expenses  of •- 107 

National  Herbarium,  publication  of  oontributions  from 435 

National  Home  for  Disabled  Volunteer  Soldiers: 

Battle  Mountain  Sanitarium,  Hot  Springs,  8.  Dak 404 

Capacity  of  H omes 377 

Central 'Branch,  Dayton,  Ohio 373 

Clothing 405 

Danville  Branch,  Danville,  111 399 

Eastern  Branch,  Togus,  Me 380 

Marion  Branch,  Marion,  Ind 397 

Mountain  Branch,  Johnson  City,  Tenn 403 

Northwestern  Branch,  Milwaulcee,  Wis 376 

Pacific  Branch,  Santa  Monica,  Cal 393 

Pension  of  inmates 390 

Salaries  of  officers  and  employees 406 

Southern  Branch,  Hampton,  Va 384 

State  or  Territorial  Homes 408 

Western  Branch,  Leavenworth,  Kans 386 

National  Museum 96 

National  Military  Parks: 

Chickamau^  and  Chattanooga 451 

Gettysburg 356,450,452 

Shiloh 365,451,453 

Vicksburg 357,452 

National  Parks: 

Crater  Lake 240 

General  Grant 240 

Mount  Rainier 241,370 

Sequoia ^ 240 

Wind  Cave 241 

Yellowstone 285,368 

Yosemite 239,443 

National  Zoological  Park 103 

Navy  Department 165 

Needham,  Hon.  James  C 443 

New  York  Harbor,  prevention  of  deposits 371 

New  York  Steam  Company 466 

Nicholson,  John  P ' 450 

Office  building.  House  of  Representatives 457 

Oil  houses  for  light  stations 158 

Oliver.  Robert  Shaw 364 

Ordnance  depot,  Philippine  Islands 260 

Palmer,  Hon.  R  W 433 

Paleontologic  researches 222 

Paper  and  stamps 108 

Paris  award,  enforcing  conditions  of 203 

Parks,  District  of  Columbia: 

Franklin 274 

Garfield 274,276 

Judiciary 275 

Lafayette 1 274 

Potomac 277 

Peel,  Judge  S.  J 252,255 

Pension  of  inmates  of  soldiere'  homes 390 

Plats  of  siirveys,  r^roduction  of 214 

Porto  Riean  light-house  service .• 158 

Pradt,  L.  A 410 

Presidio  National  Cemetery 311 

Prevention  of  epidemics 116 

Printing  and  binding 433 

Prosecution  and  collection  of  claims 411 

Prosecution  of  crimes 410 

Propagating  gardens 279 
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Public  baildings  at —  P*««- 

Adrian,  5fich 18,44 

Allentown,  Pa 18,44 

Albert  Lea,  Minn 18,44 

Ameebury,  Mass 19,44 

Anniflton,  Ala 19,47 

Anderson,  Ind 19,45 

Athene,  Ga 19,47 

Atlantic,  Iowa 19,47 

Atlantic  CSty,  N.  J 19,47 

Bangor,  Me 45 

Baltimore,  Md 20,47,48 

Battlecreek,  Mich 20,49 

Batesville,  Ark 20,49 

Baraboo,  Wis 20,49 

Biloxi,  MiflB 49 

Boone,  Iowa 20,49,473 

Buffalo,  N.  Y 1 21,49 

Butte,  Mont 473 

Burlington,  Iowa 49 

Burlington,  Vt 50 

Centerville,  Iowa 21,49,473 

Champaign,  111 21,50 

Charlottesville,  Va 21.50 

Chillicothe,  Ohio 22.50 

Chicago,  111 21,22.50 

Cleveland,  Ohio 22,51 

Covington,  Ky 22,51 

Columbia,  Mo 22,51 

Colorado  Springe,  Colo 51 

Crawfordflville,  Ind 22,52 

Deadwood,  S.  Dak 23.62 

Decatur,  III 23,52 

Dekalb,  111 23,52 

Detroit,  Mich 23,53 

Durham,  N.  C 23,53 

Easton,  Pa 53 

Eau  Claire.  Wie 53 

Elizabeth  City,  N.  C 53 

Elizabeth,  N.  J 54 

Elkhart,  Ind 23,53 

Evaneton,  Wyo 24,54 

Evanflton,  111 24,54 

Fargo,  N.  Dak 24,54 

FindUy,  Ohio 24,54 

Florence,  S.  C 24,54 

Flint,  Mich 24,54 

Fond  du  Lac,  Wis 25,54 

Fresno,  Cal 25,54 

Gainesville,  Fla 25, 55 

Gainesville,  Tex 25,55 

Geneva,  N.  Y 25,55 

Georgetown,  S.  C 25, 55 

Gloversville,  N.  Y 26,55 

Goldsboro,  N.  C 26,55 

Grand  Forks,  N.  Dak 26.55 

Grand  Haven,  Mich 26,55 

Greeneville,  Tenn 27,56 

Greensboro.  N.  C 27.56 

Green  Bay,  Wis 26,55 

Guthrie,  Okla 27,56 

Hammond,  Ind 27, 56 

Hastings,  Nebr 27.56 

Harrison,  Ark 27, 56 

Henderson,  Ky 28,56 

Holyoke,  Mass 28.56,473 

Huntington,  W.  Va 28,56 
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Public  buildings  at —  ^^9^ 

Hutchinson,  Kans 28,57 

Indianapolis,  Ind 28,57 

Iowa  City,  Iowa 28,57 

Ironton,  Ohio 29,57 

Ithaca,  N.  Y 29,57 

Jacksonville,  Fla 29,57 

Jacksonville,  111 29,58 

Kankakee,  111 29,58 

Kingston,  N.  Y 30,58 

Laramie,  Wyo 30,58 

Laredo,  Tex 30,58 

Lawrence,  Kans 30,58,473 

Lawrence,  Mass 30,58,473 

Lebanon,  Pa 30,58 

Lincoln,  Nebr 31,58 

Little  Falls,  N.  Y 59 

Logansport,  Ind 31,59 

Los  Angeles,  Cal 31,59 

Louisiana,  Mo 31, 59 

Lynchburg,  Va 31,59 

McKeesport,  Pa 32,60 

Macon,  Ga 31,60 

Martmsville,  Va 32,60,473 

Marblehead,  Mass 32,60 

Marshalltown,  Iowa 32,60 

Maysville,  Ky 32,60 

Memphis,  Tenn 32,60 

Meriden,  Ck)nn 33,61 

Milwaukee,  Wis 61 

Moberly,  Mo 33,61 

Muncie,  Ind 33,61 

Muskegon,  Mich 62 

Natchitoches,  La 34,62 

Nashua,  N.  H 33,62 

Nash\alle,  Tenn 33,62 

Natchez,  Miss 34,62 

Nevada,  Mo 34,62 

Newcastle,  Pa 34,62 

New  York,  N.  Y 34,62,63 

Niagara  Falls,  N.  Y 35,63 

Norristown,  Pa 35,63 

Northampton,  Mass 35,63,473 

Norwich,  Conn 35,63,473 

OakPark,Ill 35,63 

Ogden,  Utah 35,63 

on  City,  Pa 36,63 

Omaha,  Nebr 36,63 

Ottawa,  111 36,64 

Owosso,  Mich  36,64 

Pekin,Ill 36,64 

Perth  Amboy,N.  J 37,64 

Pierre,  S.  Dak '. 37,64 

Pittsbun?,  Pa 37,64 

Portland,  Oreg 37,64 

Providence,  R.  1 37,64 

Reno,  Nev 37,64 

Richmond,  Ind 38,65 

Rock  Hill,  S.C 38,65 

Rome,Ga 38,65 

San  Francisco,  Cal 38,66,473 

Saratoga  Springs,  N.  Y 39,66 

Savannah,  Ga 39,66 

Seattle,  Wash 39,66 

Selma,  Ala 39,67 

Sherman,  Tex 39,67 

Spartanburg,  S.  C 39,67 
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Public  buildings  at —  *"»••• 

Spokane^  Wasb^.^^..... 40,67 

Springfield,  lU.... 40,67 

St.  Joseph,  Mc 38,65 

St.  Louis,  Mo.. ,« 66 

St.  Paul,  Mian 38,66 

Stcriing,  111 40,67 

Stillwater,  Minn : 40,68,474 

Superior,  Wis 40,68 

Tacoma,  Wash 41,68 

Torrington,  Conn 41,68 

Traverse  City,  Mich 41,68 

Vincennes,  Ind 41,68 

Waco,  Tex 41,68 

Warren,  Ohio 41,68 

Washington,  D.  C,  Bureau  of  Engraving  and  Printing 42,69 

Washington,  Pa 42,69 

Waterloo,  Iowa 42,69 

Waterburv,  Conn 42,69,474 

Wausau,  Wis 42,69 

Westchester,  Pa 42,70 

Wheeling,  W.  Va 43,70 

Wilmington,  N.  C 43,70 

Winston,  N.C 43,70 

Yankton,  S.  Dak 43,70 

Zanesville,  Ohio , 43,70 

Public  buildings: 

Elevators,  eti; 70,71 

Electrical  protection  to  vaults 72 

Repair  ana  preservation  of - 70 

Vaults,  safes,  and  locks 72 

Public  buildings  and  grounds  in  and  around  Washington: 

Care  of  greenhouses  and  nurswy 274 

Children's  playgrounds ^ 276 

Franklin  Park 274 

Garfield  Park 274,276 

Grant  Memorial 273 

Grounds  south  of  White  House 273 

Improvement  of  various  reservations 275 

Juaiciarv  Park 275 

Lafayette  Park 274 

Miscellaneous  items  , 275 

Monument  ground  and  annex •    274 

Mount  Vernon  square 276 

Potomac  Park  speedway 277 

Pix>pa^ting  ganiens 279 

Riverside  drive 278 

Smithsonian  grounds 275 

Telegraph  to  connect  Capitol  and  Departments 284 

Walks,  etc 275 

Water  pipes,  repair  of 284 

Washington  Monument 284 

White  House  grounds .* 280 

Public  Health  and  Marine-Hospital  Service 109 

Public-land  service 209 

Contingent  expenses,  Land  Office 210 

Desert  lands,  examination  of 214 

Expenses  of  depositing  public  moneys 211 

Hearing  in  land  entries 214 

Protection  of  forest  reserves 212 

Public  lands 209 

"  *  :*    Registers  and  receivers 209 

Reproduction  plats  of  surveys 214 

South  Dakota  boundary \ 217 

Spe<':.i -agents  service 211 

Surv(-y<>f  private-lanj.^  i^n>s --"^ 216 

Surveying ^♦^....» 214 

Traii>«cTipt  of  reoor<l8  an  214 
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Vtiblic  Printer. 433 

Public  moneys  divifflon ;. 104 

Punishing  violations  of  the  interooaFse  acts 411 

Purchase  of  books,  Greolog^cal  Survey 223^228 

Purchase  of  briefs  in  Supr^ne  Court  cases 412 

Quarantine  service * 115 

Quarantine  stations: 

Cape  Fear,  N.  C 114 

Reedy  Island,  Delaware  River 113 

San  Juan,  P.  R 114 

Savannah,  Ga 114 

Quartermaster-Generars  Office 306,316,334,454 

Quartermastei^General  U.  8.  Army 3(57,316,334,454 

Bathbun,  Richard i 96 

Recoinage  of  gold  coins ** 106 

Records  and  plats,  public  lands i 214 

Re^stew and  receivers,  land  office 209 

Reindeer  for  Alaska ". 242 

Rel  ief  of  native  inhabitants,  Alaska 204 

Repairing  roadways  to  national  cemeteries. . . ;. 310 

Repairs,  lisht-houses 156 

Repair  and  preservation,  public  buildings 70 

Revenue-Cutter  Service 75 

Rent  of  office,  Geological  Survey 226 

Richards,  W.  A 217,219 

Ricketts,  Oscar  J 433 

Rigbv,  William  T 364,366,460 

Rittman,  F.  E 409 

River  and  harbor  works  under  contract: 

Black  River,  Ohio 294 

Black  Rock  Harbor  and  Erie  basin 291 

Black  Warrior,  Warrior,  and  Tombigbee  rivers,  Ala 300 

Boston,  Mass 289 

Charleston,  S.  C 292 

Cleveland,  Ohio 295 

Conneaut,  Ohio 296 

Columbia  River,  Oreg.  and  Wash 304 

Cumberland  Sound,  Ga.  and  Fla 293 

Delaware  River,  Pa.  and  N.J •. 298 

Galveston,  Tex 294 

Galveston  ship  channel  and  Buffalo  Bayou,  Tex 301 

Gloucester,  Mass 290 

Gowanus  Bay,N.  Y 290 

Gulfport,  Miss 294 

Missisuppi  River  Commission 304 

Mississippi  River  ( mouth  of  Ohio  to  Minneapolis,  Minn. ) ^^ 301 

Mononganela  River,  W.  Va 303 

New  London,  Conn 290 

New  York  Harbor 2d\ 

Oakland,  Cal 2t^8 

Ohio  rivers 3ri2 

Pascagoula  River,  Miss 300 

San  Pedro,  Cal... 298 

Sand  Beach,  Mich 297 

Savannah,  Ga 293 

St.  Johns  River,  Fla 299 

Stockton  and  Mormon  channels^Cal 303 

Toledo,  Ohio 296 

Waukegan,  III 297 

Winyah  Bay,  S.  C 29*^ 

Riverside  drive T/ 

Rock  Island  Ars^ml 261 

Ruhlen,  Col.  George 316,332 

Rugg,  W.  S 465 

8a^rd,G«orKeH 252 

Salaries  of  officers  and  employees^  -  ■                                             40S 
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Salary  table ^o 

Salanes  of  keepers,  light-houses 156 

Sandy  Hook  proving  grounds 265 

Sargent,  F.  P 117,135,136,142 

Scofield,  JohnC 355 

Secretary  of  the  Interior 216,218,242 

Secretary  Smithsonian  Institution  * 79, 85, 96 

Secretary  of  the  Treasury 3 

Secretary  of  War 368,453 

Sequoia  National  Park 240 

Shiloh  National  Military  Park 355 

Shoemaker,  Gapt.  C.  F 75 

Smithsonian  grounds 275 

Smithsonian  Institution 79,85,96,455 

Soldiers,  headstones  for  graves  of 309 

South  Dakota  boundary 217 

Special  acents,  land  offices 211 

Springfield  Arsenal : 260 

State  or  Territorial  Soldier's  Homes 408 

St.  John,  G.  C 467 

Statement  of  condition  of  appropriations  for  public  buildings 4 

Sulphur  Springs  Reservation,  Ind.  T 229 

Superintendent  Capitol  building  and  grounds 456 

Superintendents,  national  cemeteries 308 

Supreme  Court  reports 242 

Supplies,  light-houses 155 

Superintendent  Coast  and  Geodetic  Survey 165 

Survey  of  northern  and  northwestern  lakes 366 

Surveying  public  lands 214 

Survey  oi  light-house  sites 157 

Surgeon-General,  Marine  Hospital 109 

Symons,  Col.  Thomas  W 273,283 

T^ft,  William  H 368,453 

Taylor,  J.  K 44,47,61,65,68,69,71,74,477 

Tavlor,  H.  A 3 

Telegraph  to  connect  Capitol  and  Departments 284 

Tenth  light-house  district 160 

Terrell,  J.  D 437,440 

Tittman,  0.  H 166 

Topographical  surveys 220 

Transportation  of  minor  coin 106 

Transportation  of  silver  coin .^. 105 

Traveling  and  miscellaneous  expenses 411 

Trea«urv': 

C      '.1    i  '  .eodetic  Survey 165 

Conr  ..j^.  .:  expenses  (independent) 104 

Division  o:  tssues 107 

Division  of  Public  Moneys 104 

Immigration  stat. ons 117 

Light-houses,  bea.x>ns,  and  fog  signals 143 

Marine  bospitaU      109 

Quarantine  statio 113 

Stamp  division 108 

SupervipingArchit    -X 44,47,61,65,68,69,71,74,477 

Tr.  npe  outHide  of  Unit     Itates 339 

Ty;    -ottirg  machinefe 434 

Unitwi  States  courts: 

Assistants  to  Att«  'ne;  -General 421 

Feesof  attorney  f      'igtrict  of  Columbia 421 

Fees,  attorney  s<        jm  district  of  New  York 424 

Fees  of  clerks 422 

Fees  of  juro*^       423 

Ff»««  of  TJni       v-jtates  commissioners,  etc 422 

rues  iii  witAiesees 423 

Miscellaneous  expenses .' 423 

Pay  of  liailiff-  and  criere  .          .* 423 
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*ited  States  courta — Continued.  P»ge. 

Payment  of  regular  assistants  to  United  States  attorneys 421 

Penitentiaries: 

Atlanta,  Ga 426 

Fort  Leavenworth,  Kans 425,428 

Rentof  rooms,  United  States  courts 423 

Salaries  of  clerks,  etc 424 

Salaries  and  expenses,  United  States  district  attorneys 421 

Supplies 424 

Support  of  prisoners 425 

United  States  marshals 421 

University  of  Chicago 436 

United  States  naval  secretary 143 

Vaulte,  safes,  and  locks 72 

Vicksbuiy,  Miss.,  Board  of  Trade 360 

Vicksburg  National  Military  Park 357,363,364 

Walcott,  Charles  D 219 

Watervliet  Arsenal 272 

Warner,  Brainard  H 252 

Washington  Monument 284 

Washington  Public  Library  building 277 

Watertown  Arsenal 270 

Westinghouse  Electric  and  Manufacturing  Co 462,465 

W^hite  House  grounds 273,280 

Lighting , 283 

Wind  Cave  National  Park 241 

Winder  Building. 472 

Williams,  Hon.  John  Sharp 358,360 

Woods,  Elliott 457,459 

Wyman,  Dr.  Walter 109 

Yellowstone  National  Park 235,368 

Buffalo 237 

Privil^es 238 

Yosemite  National  Park 239,443 

Zoological  P&rk 103 

U 
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